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SANTA CLARA VALLEY WATER DISTRICT 
DETAIL OF BUDGET 1994-95 


FLOOD CONTROL ZONES 


1 NORTH 



NORTHWEST CENTRAL CENTRAL 

EAST 

SOUTH 


1 

REVENUE SUMMARY 
Property Taxes 

$ 2,556,000 $ 

3,168,000 $ 

3,688,000 $ 

4,029,000 $ 

720,000 

2 

Interest 

495,000 

226,000 

1,591,000 

519,000 

153,000 

3 

Agreements and Advances 

792,417 

102,000 

546,000 

2,412,676 

93,800 

4 

Trust Fund Transfer 





3,500,000 


5 Groundwater Charges 


6 Surface Water Charges 

7 Treated Water Charges 

8 Reclaimed Water Sales 


9 Assessment 4,92( 

10 Other 3 

1,000 2,530,000 6,290,000 

1,000 3,000 2,500 

5,130,000 1,700, 

2,500 1, 

000 

200 

11 Total Revenues 8,794 

,417 6,029,000 12,117,500 

12,093,176 6,168,( 

100 


OUTLAY SUMMARY 
Direct Outlays: 

12 Salaries and Employee Benefits 


13 Services and Supplies 

14 Fixed Assets 

15 Debt Service 

746,437 

1,575,000 

1,849,361 

1,175,979 

11,382,500 

524,189 

1,157,005 

25,175,397 

903,110 

25,830,299 

432.442 
1,399,851 

768.443 

16 Total Direct Outlays 

4,170,798 

13,082,668 

26,332,402 

26,733,409 

7 600 736 

-y * — ~ 

17 Transfers and Reimbursements 

3,866,027 

4,166,958 

5,678,575 

5,069,892 

1,939,578 

Total Direct Outlays /Transfers & 

18 Reimbursements 

8,036,825 

17,249,626 

32,010,977 

31,803,301 

4,540,314 

19 Excess (deficit) revenues over outlays 757,592 (11,220,626) (19,893,477) (19,710,125) 1,627,686 

OTHER FINANCING SOURCES AND (USES) 

20 Certificates of Participation (COP) 

21 North Central Zone Repayment 

20,000,000 

(13,000,000) 

50,000,000 

22,250,000 


22 Total Other Financing Sources and Uses 

0 

7,000,000 

50,000,000 

22,250,000 

0 

23 Change in Fund Balance 

757;592 

(4,220,626) 

30,106,523 

2,539,875 

1,627,686 

24 Balance Beginning of Year 

155.062 

5,954.937 

37,354,341 

7,125,196 

4,286,233 

25 Balance Available 

912,654 

1,734,311 

67,460,864 

9,665,071 

5,913,919 

APPROPRIATED TO/(FROM) RESERVES 

26 Increases 

27 Decreases 

1,104,097 

(191,443) 

1,734,311 

68,224,692 

(763,828) 

9,712,126 

(47,055) 

5,913,919 


28 Total Appropriated to/(from) Reserves $_ 912,654 S 1,74 4,311 $ 57,460,864 $ 9,665,071 t 5,913,919 












SANTA CLARA VALLEY WATER DISTRICT 
DETAIL OF BUDGET 1994-95 

SERVICE FUNDS 


WATER I EQUIPMENT RISK 

UTILITY DISTRICT WORKING INSURANCE TOTAL 







REVENUES SUMMARY 


; 18,720,000 $ 

2,018,000 $ 

$ 

$ 

34,899,000 

Property Taxes 

1 

3,364,000 

1,000,000 

91,000 

299,000 

7,738,000 

Interest 

2 

2,161,780 

60,000 



6,168,673 

Agreements and Advances 

3 





3,500,000 

Trust Fund Transfer 

4 

29,729,000 




29,729,000 

Groundwater Charges 

5 

153,000 




153,000 

Surface Water Charges 

6 

32,550,000 




32,550,000 

Treated Water Charges 

7 

1,000 




1,000 

Reclaimed Water Sales 

8 





20,570,000 

Assessment 

9 

120,400 

12,000 

102,800 


275,400 

Other 

10 

86,799,180 

3,090,000 

193,800 

299,000 

135,584,073 

Total Revenues 

11 






OUTLAY SUMMARY 







Direct Outlays: 



40,069,349 



40,069,349 

Salaries and Employee Benefits 

12 

31,784,550 

8,560,680 

798,686 

2,254,046 

47,812,935 

Services and Supplies 

13 

16,218,850 

17,854,958 

657,074 

19,550 

100,113,479 

Fixed Assets 

14 

11,171,542 

795,371 



15,108,906 

Debt Service 

15 

59,174,942 

67,280,358 

1,455,760 

2,273,596 

203,104,669 

Total Direct Outlays 

16 

34,816,782 

(51,927,459) 

(1,401,711) 

(2,208,642) 

0 

Transfers and Reimbursements 

17 






Total Direct Outlays /Transfers & 


93,991,724 

15,352,899 

54,049 

64,954 

203,104,669 

Reimbursements 

18 

(7,192,544) 

(12,262,899) 

139,751 

234,046 

(67,520,596) 

Excess (deficit) revenues over outlays 

19 





OTHER FINANCING SOURCES AND (USES) 





92,250,000 

Certificates of Participation (COP) 

20 


13,000,000 



0 

North Centra! Zone Repayment 

21 

0 

13,000,000 

0 

0 

92,250,000 

Total Other Financing Sources and Uses 

22 

(7,192,544): 

737,101 

139,751 

234,046 

24,729,404 

Change in Fund Balance 

23 

19,798,433 

5,450,297 

0 

1,856,883 

81,981,382 

Balance Beginning of Year 

24 

12,605,889 

6,187.398 

139,751 

2,090,929 

106,710,786 

Balance Available 

25 






APPROPRIATED TO / (FROM) RESERVES 

18,500,000 

13,256,541 

139,751 

2,090,929 

120,676,366 

Increases 

26 

(5,894,111) 

(7,069,143) 



(13,965,580) 

Decreases 

27 

12,605.889 % 

6,187,398 $ 

139,751 $ 2,090,929 $ 

106,710,786 

Total Appropriated to/(from) Reserves 

28 


iii 





SANTA CLARA VALLEY WATER DISTRICT 
REQUESTED BUDGET FY .1994 -95 


STATUS OF BONDED INDEBTEDNESS AND CERTIFICATES OF PARTICIPATION 



Total 


Average 

Outstanding 





Amount 

Date of 

Interest 

as of 

1994-95 Redemption 



Sold 

Issue 

Rate 

6/30/94 

Principal 

Interest * 

Total 

Revenue & G.O. Bonds: 
North Central Zone 








Series A $ 

4,000,000 

01/01/64 

338.3% $ 

0 $ 

$ 

$ 

0 

Series B 

5,000,000 

07/01/65 

3320% 

280,000 

280,000 

841 

280,841 

Series C 

3,750,000 

08/01/73 

5,492% 

1,935,000 

150,000 

92,598 

242,598 


12,750,000 



2,215,000 

430,000 

93,439 

523,439 

Water Utility 

Series A 

15,500,0(1) 

01/01/64 

3,463% 

4,910,000 

530,000 

168,963 

698,963 

Series B 

14,200,000 

06/01/66 

3.885% 

7,355,000 

460,000 

264,209 

724,209 

Series C 

3,500,000 

08/01/68 

4.834% 

2,055,000 

100,000 

97,556 

197,556 

Series D 

8,850,000 

03/01/72 

5.285% 

6,18O;0OO 

215,000 

316,165 

531,165 


42,050,000 



20,500,000 

1,305,000 

846,893 

2,151,893 

1986 Refunding 

94,935,000 

08/22/86 

6.803% 

65^055^000 

4,775,800 

4,160,411 

8,935,411 

So. Santa Clara Valley 
Water Cons. District 








1st Issue 

1,556,000 

07/01/53 

3.960% 

0 

0 

0 

0 

2nd Issue 

2,111,000 

04/01/55 

3.187% 

21,000 

21,000 

738 

21,738 


3,667,000 



21,000 

21,000 

738 

21,738 

CQP’s: 

1988 Certificate 
of Participation 

21,550,000 

03/01/88 

7.234% 

19,290,OCX) 

470,000 

1,376,845 

1,846,845 

1990 Certificate 
ofiPafticipation 

18,000,000 

07/24/90 

6.791% 

17,070,000 

360,000 

1,201,081 

1,561,081 

Combined Total $_ 

192,952,000 


$. 

124,151,000 $ 

7361.000 $ 

7.679.407$ 15.040.407 


* loclu des Fiscal Agent Fees 











PROJEi 












FB22RP4R 

RUN DATE: 05/19/94 
RUN TIME: 13:15 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
PROGRAM SUMMARY BY PROJECT 


PAGE 


1 


ALLOCATED PROJECTS 





PROJECT 


- - - P R 

0 G R 

A M - - 


PROJECT 

PROJECT 

---DESCRIPTION - 

PLANNING 

CONSTRUCTION 

MAINTENANCE 

OPERATIONS 

ADMINISTRATION 

TOTAL 

00 

SI0I2SI 

104 

WATER QUALITY REG COMPLIANCE 

1,420,888 





1,420,888 

00 

11:0:31 

101 

BENEFIT ASSESSMENT 





157,194 

157,194 

100 

04 

102 

FLOOO INSURANCE LIAISON STUDY 

96,122 





96,122 

00 

mm 

104 

AUTOMATED MAPPING/GIS 

323,455 





323,455 

00 

04 

1 06 

ZONE PRIORITIES 

191,337 





191,337 

00 

fO:4:s 

111 

STREAM RESOURCES INVENTORY 

93,064 





93,064 

00 

i:|:0 : 4 ; s 

112 

VEG MGMT/EROSN PRTCT PGM EIR 

218,907 





218,907 

00 

glOlpI 

103 

CONTRACT AUDITING FINANCIAL 





98,742 

98,742 

00 

W68 

SZIOlPi 

BASIC ENGINEERING 





35,727 

35,727 

00 

mm 

202 

HYDROLOGIC DATA MANAGEMENT 





1,242,570 

1,242,570 

00 

06 

203 

X VALLEY LEVEL & BM 





55,089 

55,089 

00 

06 

204 

EMERGENCY OPERATIONS 





350,888 

350,888 

00 

06 

205 

BASIC HYDROLOGY 





406,453 

406,453 

00 

06 

206 

MAINT WAREHOUSING SERVICE 





962,116 

962,116 

00 

llflpl 

207 

WAREHOUSE INVENTORY CNTRL STY 





114,827 

114,827 

0 0 

06 

208 

REGULATORY AGENCY PERMIT 





115,503 

115,503 

0 0 

08 

101 

DISTRICT SOLID WASTE MGT STUDY 

60,975 





60,975 

0 0 

79 

104 

NONPOINT SOURCE STUDY 

693,401 





693,401 

00 

79 

110 

NONPOINT SOURCE DI STRICT 

410,679 





410,679 

00 

79 

1 11 

NONPOINT SOURCE FUNDING 

909,000 





909,000 

00 

lli::: 

112 

WATERSHED MGMT PREPARATORY STY 

83,093 





83,093 




TOTAL 

4,500,921 




3,539,109 

8,040,030 


RUN DATE: 05/19/94 


ALLOCATED PROJECTS 


PAGE 


IT 





mmmm 

: OAIE: 0:5/ ?.?:/94 
RUN: TIME: 13: 1 


At. LOCATED PROJECTS 


mm$ CLARA VALLEY WATER £! : ISTiR LC T 

F I SiC A t 94 -9:5 B U D G £ T SEP O R T 
program de tail by pr o j eot 


PLANNING 


PROJECT 
D E S C R I P T I 0 N 


P:R;0::J:E:CT 


CONTRACT 
SE R ViC E S 


EQUIPMENT 


!:N:T:R:A.-D:I:S:T 1 

EQUIPMENT I 


WATER QUALITY REG COMPLIANCE 

00 

W 

/T’OA:' :/ 

82 f, 129: 

576,000 

FLOOD INSURANCE 

LIAISON STUDY 

00 

04 

102 

42,139 

53.000 

: A UT OM A T E 0 MAPPING/GI S 

0:0 

04 

: ■ 1^0:4: 

.2:2 : , : :94 : 4::J: 

300,000 

ZONE PRIORITIES 


00 

04 

1 06 

132,243 

56,000 

STREAM RESOURCES INVENTORY 

00 

04 

111 

32,381 

60,000 

VEG MGMT/EROSN 

P R TCT PGM E I R 

00 

04 

1:12 

67,269 

150,000 

DISTRICT SOLID 

WASTE MGT STUDY 

00 

08 

101 

30,302 

30,000 

NONPOINT SOURCE 

STUDY 

00 

'f:9 ; - 

fOA" 

450,261 

232,762 

NONPOINT SOURCE 

DISTRICT 

00 

79 

110 

'199,600; 

i 207,060 

NONPOINT SOURCE 

FUND ING 

00 

79 

1 11 


909,000 

WATERSHED MGMT 

PREPARATORY STY 

0 0 

79 

112 

8 1 , 237 


PROGRAM TOTAL 





1,885,505 

2,573,822 


If, 7:5:9/ 

983 
51 1 
3,094 
683 
1,638 
673 
10,378 
4,019 

1,856 

4 1 , 5 94 


1 ,4 20.888 
96,122 
323|, : 4 55 
191,337 
93 ,0:64 
218,907 
60,975 
693,401 
410,679 
909,000 
83,093 

4 , 500,921 


RUN 9ATE: 05/19/94 


ALLOCATED PROJECTS 


PAGE 








FB23RP4R 

RUN DATE: 05/19/94 
RUN TIME: 13:15 

ALLOCATED PROJECTS 

PROJECT 

-D E S C R I P T ION - 

BENEFIT ASSESSMENT 
CONTRACT AUDITING FINANCIAL 
BASIC ENGINEERING 
HYDROLOGIC DATA MANAGEMENT 
X VALLEY LEVEL & BM 
EMERGENCY OPERATIONS 
BASIC HYDROLOGY 
MAINT WAREHOUSING SERVICE 
WAREHOUSE INVENTORY CNTRL STY 
REGULATORY AGENCY PERMIT 

PROGRAM TOTAL 


RUN DATE: 05/19/94 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 


ADMINISTRATION 


PAGE 


PROJECT 

LABOR 

CONTRACT 

SERVICES 

EQUIPMENT 

LAND 

INTRA-DIST 

EQUIPMENT 

TOTAL 

00 03 101 

82,784 

72,500 


: 

1,910 

157,194 

00 06 103 


98,742 




98,742 

00 06 201 

34,957 




770 

35,727 

00 06 202 

1,003,032 

187,470 



52,068 

1 ,242,570 

00 06 203 

53,633 




1,456 

55,089 

00 06 204 

122,822 

225,000 



3,066 

350,888 

00 06 205 

305,003 

95,000 



6,450 

406,453 

00 06 206 

934,143 




27,973 

962,116 

00 06 207 

111,624 




3,203 

114,827 

00 06 208 

99,373 

14,000 



2,130 

115,503 


2,747,371 


692,712 


99,026 


3,539,109 


ALLOCATEO PROJECTS 


IfPAGEg 
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SANTA CLARA VALLE V WA 1 E'ft 0 I StI? ! CT 



P AG E 4 

RUN DATE: 

MSj-m/m 


:F I SEAL 94 -95 BUDGET SEPQRT 




RUN TIME: 

1:3 i: 1 7 











C:0:G:S:D : ; Tom 

:d:e:a:n; 



FUND: 999 




PROJECT: WATER QUALITY REG COMPLIANCE 05210 



PROGRAM: 

2 



ALLOCATED PROJECTS C/Y WATER FACIL 


MAMaGEM 

PROJECT : 

0002104 



PLANNING 








.. F I S G A L 19:9:3-94 .. 


- F I S C. A l 

1994 95 -- 

SECT -ORG- 

Acer - 

~ - " 1 

ACCOUNT DESCRIPTION ------ H&URS NUDGiT S YTD A® J $ TOTAL 

$ 

■HOOKS' 

AMOUNT 

D I S T R 1 C T 

LABOR 







1 

0521 0 

61230 

000 

EXPENSED LABOR/OVERHEAD 


2,970 

277,861 

1 

05220 

61230 

000 

FXPFNSFf) 1 AR'OR/OVFPWFAP 


r oa 

■ 4:W:U 

3 9,33 9 

1 

0 5 2 3 0 

6 1230 

000 

EXPENSED LABOR/OVERHEAD 


4 00 

33,750 

::s! i 

05 34:0 

6 1 23 0 

000 

EXPENSED LABOR/OVERHEAD 


770 

73.702 

1 

06210 

61230 

000 

EXPENSED LABOR/OVERHEAD 


5 0 

4,318 

i 

08310 

6123 0 

000 

EXPENSED L A B 0 R / 0 V E R: HE A D 


80 

7 ,32 8 

.. T; 

08420 

61230 

000 

EXPENSED LABOR/OVER HE AD .. 


4,988 

390,831 




SECTION TOTAL 


9,758 

827,129 

Contract 

SERVICES 







2 

0 5 21 0 

61071 

0 00 

MATERIALS S SUPPLIES GENERAL 



400,000 

2 

0 84 2 0 

61063 

00 0 

MAINTENANCE SERVICES OTHER 



10,000 

2 

0 8420 

61071 

000 

MATERIALS 6 SUPPLIES GENERAL 



40.000 

2 

084 20 

61073 

000 

SMALL TOOLS 



10,000 

2 

08420 

61303 

000 

TEMPORARY EMPLOYEES FEES 



16.000 

2 

v : : 0:8:4:20:: : : 

:6i1:3::1::0: : '. 


TEST & ANALYSIS 



100,000 




SECTION TOTAL 



575 000 

IN T R A - DISTRICT EQUIPMENT 






5 


61241 

I N T R A DISTRICT CLASS!/IV 



17,759 




* * 

* * PROJECT TOTAL * * * * . 


9,758. 

■■■■1:,:4:2:0.:,8;88: ; :-:: 


* * * * * * M A R R A T I V € ****** 

I5CRJ.pt I ON_OF ..PROJECT .AND_PR0JECI_igeA;T : 10N^F0R_SyHMMI„iy&Ml: 

THIS IS A CONTINUING PROJECT INITIATED IN FY 1991-92 TO EXAMINE 
ALTERNATIVE MEANS OF DISINFECTION AND CONTROLLING THE FORMATI ON 0F 
DISINFECTION BY-PRODUCTS AT THE DISTRICT'S THREE TrMtM&NT PLANTS. 
WORK FOR FY 94-95 CONSISTS OF: CONDUCTING PLANT SCALE TESTING AT THE 
TREATMENT PLANTS TO COMPARE AND VERIFY THE RESULTS OF THE PIOLOT 
TESTING FOR COMPLIANCE, WHICH WAS CONDUCTED IN FISCAL YEAR 1993-94 
WITH THE STAGE 1 REQUIREMENTS OF THE DISINFECTANT/DISINFECTI ON 
BY-PRODUCTS (D/DBP) RULE, WHICH WAS PROPOSED IN EARLY 1994; BEGIN 
COLLECTING DATA THAT UILL BE USED TO SUPPORT THE DEVELOPMENT OF THE 
ENHANCED SURFACE WATER TREATMENT"' RULE AND THE STAGE 2 OF THE D/DBP 
RULE; AND CONTINUE WITH THE PRE-DESIGN WORK RESULTING IN THE 
ENGINEER'S REPORT AND ENVIRONMENTAL ASSESSMENT FOR STAGE 1 AND STAGE 
2 OF THE D/DBP RULE, 


PROJECT: OOQSTOA 
S U a f»A: t:E.: 05 / 1:9 /9:4: 


PLANNING 


WATER QUALITY REG COMPLIANCE 
ALLOCATED PROJECTS C/Y 


PAGE 


4 








: B20RP7R 
IN DATE: 
iUN TIME: 

: UND: 999 
>ROGRAM: 
>R0JECT: 


J R0J EC T : 
IUN DATE: 


05/19/94 

13:17 


0002104 


* * * * * 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: WATER QUALITY REG COMPLIANCE 
ALLOCATED PROJECTS C/Y 
PLANNING 


m 


COORD: 


Tom Dean 
05210 

WATER FACILITIES 


PAGE 


BR MANAGER 


* * * # 


IN PREVIOUS YEARS, LABOR AND EXPENDITURES WERE CHARGED TO THE 
CONSTRUCTION PROGRAM, FOR FISCAL YEAR 1994-95, CHARGES WILL BE MADE 
TO THE PLANNING PROGRAM. 

PRO JICI_GOAL S_AND_OB JECT J.VE S : 

THE GOAL OF THIS PROJECT IS TO COMPLY WITH THE FORTHCOMING WATER 
QUALITY REGULATIONS PROPOSED BY THE ENVIRONMENTAL PROTECTION AGENCY. 
THESE REGULATIONS INCLUDE THE D/DBP RULE AND THE ENHANCED SURFACE 
WATER TREATMENT RULE. 

MEASURABLE TASKS AND COMPLETION OATES: 


COMPLETE PILOT SCALE TESTING 
COMPLETE FULL SCALE TESTING 
COMPLETE HYDRAULIC STUDIES 


SEPT 1994 
JUNE 1995 
DEC 1994 


PROJECT COMPLETION DATE: 


THE PROPOSED COMPLIANCE DATES FOR THE FORTHCOMING REGULATIONS ARE AS 
FOLLOWS: 


DISINFECTANT/DISINFECTION BY-PRODUCTS RULE 
STAGE 1 
STAGE 2 

ENHANCED SURFACE WATER TREATMENT RULE 
INTERIM Rill 
FINAL RULE 


JUNE 

1998 

NUARY 

2002 

JUNE 

1998 

lilii 

2000 


ALLOCATION FORMULA AND BASIS; 


THE COST ALLOCATION FORMULA IS BASED ON THE ESTIMATED CONSTRUCTION 
COSTS FOR IMPROVEMENTS AT EACH TREATMENT PLANT IN THE WATER TREATMENT 
COST CENTER OF THE WATER UTILITY ENTERPRISE. THE 1994-95 ALLOCATION 
PERCENTAGES ARE RINC0NAD A TREATMENT PLANT 34 PERCENT, THE SANTA 
TERESA TREATMENT PLANT 33 PERCENT, AND THE PENITENCIA TREATMENT PLANT 
33 PERCENT. 


0002104 

05/19/94 


PLANNING 


WATER QUALITY REG COMPLIANCE 
ALLOCATED PROJECTS C/Y 


mmm 









SO NflO* T E : : 

05/59/94 

RUN TIME: 

13 : 17 


FUND: 999 
PROGRAM: 

P R 0 J T C T : 

3 

0002104 


SECT ORG- 

ACCT - 

DT.STR I C T 

LABOR 


1 

05 2 1 0 

1 3 23 0 

1 

05220 

i 3?3 0 

1 

0 5 23 0 

13230 

1 

05 3 40 

1 3 23 0 

■) 

0831 0 

13 230 

1 

08420 

13230 

CONTRACT 

S E R VI C E S 


2 

0842 0 

13303 

2 

08420 

1 331 0 

2 

08420 

61073 


5 

0521 0 

13241 

5 

05 220 

13241 

5 

05 23 0 

13241 

5 

05340 

13 241 

5 

0 831 0 

13241 

5 

08420 

13 241 


mm* '4mm vaus? water o istrict 

FISCAL 94-95 BUDGET REPOST 

PROJECT : WATER QUAL I TY REG COMP lI A'NCE 
ALLOCATED PROJECTS C/Y 
CONSTRUCT ION 


COORD: Tom Dean 
05 210 

WAlf::?:)) i A G T i. ! T IE S 


EQUIPMENT 

3 05210 13580 

INTRA-DISTRICT EQUIPMENT 


FISC 



- - - ACCOUNT 

DESCRIPTION - 

HOURS 

BO® GET $ 

ooo 

CAP I IALI ZED 

LABOR/OVERHEAD 

2,090 

199,407 

00 0 

capitalized 

!. A BOR / OVER K E AD 

60 

/. 0 * V 

-T , W U ( 

000 

CAP ITALI ZED 

LABOR/OVERHEAD 

500 

44,080 

000 

CAP I r AL I ZED 

LABOR/OVERHEAD 

6 0 

5,772 

000 

CAPITALIZED 

LABOR/OVERHEAD 

80 

7,496 

000 

CAP ITALI ZED 

LABOR/OVER HEAD 

9,962 

784,070 

SEC T TON TOTAll 



12,752 

1.045,692 

000 

TEMPORARY EMPLOYEES FEES 


16,000 

458 

TEST & ANALYSIS 



100,000 

000 

SMALL TOOLS 




7,5 00 

SECTION TOTAL 




123,50® 

000 

EQUIPMENT OTHER 



80,000 

000 

1NTRA DISTRICT CLASS 

I / I V 


3,804 

000 

INTRA DISTRICT CLASS 

I / I V 


1 09 

000 

INTRA DISTRICT CLASS 

I / I V 


910 

000 

INTRA DISTRICT CLASS 

I / I V 


.109 

000 

INTRA DISTRICT CLASS 

T / ? V 


i 

boo 

INTRA DISTRICT CLASS 

i n v 


18,131 

SECTION TOTAL 




23,209 

* * 

* * PROJECT 

TOTAL * * 

* * 

12,752 

1,272,401 


****** 

N A 

R 

RAT 

I V 


L 1993-94 
YTD ADJ $ 


PAGE 


kb MAN AG E S 


TOT A L $ 


199,407 

/ • V* •>' : 

*♦ ,.0 0.7 : 

44,080 
5,772 
7,496 
784,070 

1 ,045,692 


16,000 
TOO,000 
7,500 

123,500 


80,000 

3,804 

109 

910 

109 

’ 

18,131 
23,209 
1,272,401 


****** 


I5II£^M§£SlEIIOM_OF_PRgJEC T;_ANO_PRO J|CT_LOC AT|OM_FgR_SyMMAR Y BUDGET : 

THIS PROJECT WAS CHANGED FROM PROGRAM 3 TO PROGRAM 2 IN FY 1994-95 


■ FISCAL 1994 95 • 
HOURS AMOUNT 


PROJECT: 0002104 
RUN DATE: 05/19/94 


CONSTRUCT I ON 


WATER QUALITY REG COMPLIANCE 
ALLOCATED PROJECTS C/Y 








•B20RP7R 


SANTA CLARA VALLEY WATER DISTRICT 


IUN DATE: 05/19/94 


F 

ISCAL 94-95 BUDGET 

REPORT 

IUN TIME: 13:17 





: UND: 999 

PROJEC 

1 

: BENEFIT ASSESSMENT 

J ROGRAM: 1 



ALLOCATED PROJECTS 

C/Y 

PROJECT: 0003101 



ADMINISTRATION 






II f i SlC! 

SECT -ORG- 

ACCT.- ACCOUNT DESCRIPTION 

% 

. HOURS 

BUDGET $ 

) I STR I CT LABOR 





1 02230 

61 230 000 EXPENSED LA BOR/0VERHEAD 


260 

20,065 

1 06210 

61230 000 EXPENSED LABOR/OVERHEAD 


500 

45, 110 

1 06220 

61230 000 EXPENSED LABOR/OVERHEAD 


20 

1,725 

1 09230 

61 230 000 EXPENSED LA BOR/OVERHEAD 


300 

21,045 

1 09320 

61 230 000 EXPENSED LA BOR/0VERHEAO 


25 

2,149 


SECTION TOTAL 


1,105 

90,094 

CONTRACT SERVICES 





2 06210 

61093 000 PRINTING/BINDING 


5 00 

2 06210 

61303 000 TEMPORARY EMPLOYEES FEES 


18,000 

2 06210 

61305 000 PROGRAMMING INFORMATION 

SYSTEM 

25,000 

2 06210 

61430 000 PUBLICATION FEES/LEGAL N 

OTICES 

2,000 


SECTION TOTAL 


45,500 

INTRA-DISTRICT EQUIPMENT 



5 

61241 INTRA DISTRICT CLASS I/ I V 


2,011 


* * * * PROJECT TOTAL * * * 

:* 

1 ,105 

137,605 


****** U A 

R R A T 

I V 


BRIEF DESCRIPTION OF PROJECT AND 

PROJECT LOCATION FOR SUMMARY 


mtcsm 


COORD: Bill Hoeft 
06210 

PROJECT DEVELOPMENT-BR MANAGER 


1993-94 
YTD ADJ $ 




FISCAL 1994-95 - 
HOURS AMOUNT 


20,065 

45,110 

1,725 

21,045 

2,149 

90,094 


500 

18,000 

25,000 

2,000 

45,500 


2,011 

137,605 


374 

430 

. 20 

2 00 

25 

1,049 


1,049 


!:★ ***** 


THIS PROJECT PROVIDES FOR THE ANNUAL REVIEW AND UPDATE OF THE FLOOD 
CONTROL BENEFIT ASSESSMENT PROGRAMS. IT INCLUDES PREPARATION OF THE 
ANNUAL BENEFIT ASSESSMENT REPORT AND UPD AT I NG/CORRECTING THE ANNUAL 
BENEFIT ASSESSMENT ROLL THAT IS USED TO CREATE THE ANNUAL BENEFIT 
ASSESSMENTS. 

EE2 J EQX.GOALS_AND_OB J ECT J.VE S : 

THE OBJECTIVE OF THIS PROJECT IS TO PREPARE THE ANNUAL BENEFIT 
ASSESSMENT REPORT IN KEEPING WITH DISTRICT RESOLUTIONS AND TO PREPARE 
AN UPDATED BENEFIT ASSESSMENT ROLL IN KEEPING WITH DISTRICT 
RESOLUTIONS THAT OUTLINE THE BENEFIT ASSESSMENT PROGRAMS FOR EACH OF 
THE FLOOD CONTROL ZONES. 

MEASURABLE TASKS AND COMPLETION DATES: 


28,528 
37,128 
1,644 
13,408 
2,076 

82,784 


500 

20,000 

50,000 

2,000 

72,500 


1,910 
157,194 


’ROJECT: 0003101 
IUN DATE: 05/19/94 


COMPLETE UPDATE OF 1994-5 BENEFIT ASSESSMENT ROLL 
PREPARE ANNUAL BENEFIT ASSESSMENT REPORT 

ADMINISTRATION 


AUGUST 

APRIL 


1994 


BENEFIT ASSESSMENT 
ALLOCATED PROJECTS C/Y 


PAGE 











iFS^ORiP ?■» 

RDM OATE; 05/ 
RUM T J Me: 13: 

FUND.: 999 
PROGRAM: 1 
PROJECT: 0003 


19794 
17 


101 


****** 


S AMT A CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 8 U D GET REPORT 


PROJECT: BE N E F ’ T ASSESSMENT 

ALLOCATED PROJECTS C/V 
ADMINISTRATION 


i 


COORD: BUT. Hoe ft 
06210 

PROJECT DEVELOPMEMT-8R 


****** 


EHQJ tCI_C0MPjLETigN_0ATE : 

THIS IS AN ONGOING PROJECT. 

ALL OCAT .1,0 N F OR M U LA _ A NO _ BA S I S : 

THE ALLOCATION OF COSTS FOR THIS PROJECT IS BASED ON THE 
PROPORTIONATE AMOUNT OF BENEFIT ASSESSMENTS LEVIED IN 1993-94 BY EACH 
ZONE. THE ALLOCATION PERCENTAGES ARE: 25% TO NORTHWEST, 14% TO 

NORTH CENTRAL, 31% TO CENTRAL, 23% TO EAST, AND 7% TO SOUTH ZONES. 


PR 

0 

JE 


T 

- 

Gt 

03 

1 

0 


ADMINISTRATION 

R:U 

N 

i) 

A 

T 

E 

l 

5/ 

1 

9 

f9 

4 
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Eft 
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MANAGER 


PAGE 3 





















































































































































































































































F820RP7R 

TUN DATE : 05/19/94 
IUN TIME: 13:17 

C UMD: 999 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 8UDGET REPORT 


PROJECT: FLOOD INSURANCE LIAISON STUDY 


PAGE 


COORD: Randy Talley 
06220 


’ROGRAM: 

2 


ALLOCATED PROJECTS C/Y 

F L 00D CTRL 

PLANNING 

DIVISION 

5 R 0 J E C T: 

0004102 



PLANNING 










-•- f liiiii 

A L 1993-94 . 

- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION . 

HOURS 

BUDGET $ 

YTD ADJ $ TOTAL S 

HOURS 

AMOUNT 

) ISTR1CT 

LABOR 









1 06220 

61230 

000 EXPENSED LABOR/OVERHEAD 

1,000 

86,333 

86,333 

100 

8,227 


1 06230 

61230 

000 EXPENSED LABOR/OVERHEAD 

600 : 

46,859 

46,859 

400 

30^628 


1 06320 

61230 

000 EXPENSED LABOR/OVERHEAD 

40 

3,318 

3,318 

40 

3 ] 284 


1 09230 

61230 

000 EXPENSED LABOR/OVERHEAD 

300 

21,045 

21,045 






SECTION TOTAL 

1,940 

157,555 

157,555 

540 

42,139 

CONTRACT 

SERVICES 









2 06220 

61303 

000 TEMPORARY EMPLOYEES FEES 


5,000 

5,000 


3,000 


2 06220 

61310 

104 CIVIL ENGINEERING DESIGN 


50,000 

50,000 


SO ,000 


2 06230 

61303 

0Q0 TEMPORARY EMPLOYEES FEES 


3,613 

3,613 






SECTION TOTAL 


58,613 

58,613 


53,000 

NT R A -DI S T RIC T EQUIPMENT 








5 

61241 

INTRA DISTRICT CLASS I/IV 


3,531 

3,531 


983 




* * * * PROJECT TOTAL * * * * 

1,940 

219,699 

219,699 

540 

96,122 




****** n A R R 

A T 

I V 

£****** 





BRIEF 

DESCRIPTION OF PROJECT AND PROJECT 

_LOCAHON_ 

FOR SUMMARY 

BUDGET : 




THIS PROJECT PROVIDES FOR CONTINUOUS LIAISON WITH THE PUBLIC AND THE 
CITIES AND COUNTY RELATIVE TO THEIR PARTICIPATION IN THE NATIONAL 
FLOOD INSURANCE PROGRAM AND THE COMMUNITY RATING SYSTEM (CRS) 
PROGRAMMING. THESE PROGRAMS HAVE BEEN DEVELOPED TO ASSIST FEMA IN 
THEIR ONGOING EFFORTS TO MANAGE THE FLOODPLAINS AND IDENTIFY FLOOD 
HAZARDS. WORK WILL ALSO INCLUDE ACQUIRING AND MODIFYING THE DETAILED 
ANALYSIS BEING PREPARED BY THE FEDERAL EMERGENCY MANAGEMENT AGENCY'S 
CURRENT CONTRACTOR. 

EE2 J§CI_GOA L S_AND_OBJECTIVES: 

THE OBJECTIVE OF THIS PROJECT IS TO ALLOW THE DISTRICT TO CONTINUE 
PROVIDING INFORMATION NEEDED TO UPDATE FEMA'S FLOOD HAZARD 
IDENTIFICATION AND TO ASSIST IN IMPLEMENTING FLOODPLAIN MANAGEMENT 
MEASURES. 

MEASURABLE TASKS AND COMPLETION DATES: 


ROJECT: 0004102 
UN DATE: 05/19/94 


CONTINUING LIAISON WITH PUBLIC, CITIES, FEMA, ANO 
STUDY CONTRACTOR 

PLANNING 


JUNE 1995 


FLOOD INSURANCE LIAISON STUDY 
ALLOCATED PROJECTS C/Y 


PAGE 








mzMmR 



SANTA CLARA VALLEY WATER DISTRICT 

PAGE 10 

SUN 0ATE: 

05/1:9/94 


FISCAL 94-95 BUDGET REPORT 

RUN TIME: 

13:1 7 



COORD: Randy Talley 

FUND: 999 



PROJECT: FLOOD INSURANCE LIAISON STUDY 

06220 

PROGRAM• 

? 


A L L 0 CAT ED PROJECTS C/Y 

F L 90D CTRL PLANNING DIVISION 

PROJECT: 

0004102 


PL ANN ING 




* # life ifr * ■* 

NARRATIVE 

* w tf * * * 


PROJECT COMPLETION DATE: 


WORK ON THIS PROJECT WILL CONTINUE THROUGH FY 1995. 

ALLOC AH ON_FORMU L A ,_AND_B A S LS : 

THE COST ALLOCATION FORMULA FOR THIS PROJECT iS BASED ON THE NUMBER 
OF PARCELS IN EACH FLOOD CONTROL ZONE. THE 1994-95 ALLOCATION 
PERCENTAGES A RE NORTH WE ST, 1 4 PERCENT; NORTH CENTRAL, 24 PERCENT; 

CENTRAL, 32 PERCENT; EAST, 25 PERCENT; AND SOUTH, 5 PERCENT. 


PRO J E 

CT: 0004 

102 

PLANNING 

FLOOD INSURANC 

E LIAISON 

STUDY 

s un a 

ATE: 05/ 

19/94 


ALLOC AT 

ED PRO J £ C 

S C/Y PAGE 1 






























































































































































































































FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE : 11 


COORD: Bill Hoeft 


FUND: 999 


PROJECT: AUTOMATED MAPPING/GIS 

0621 0 



PROGRAM: 2 



ALLOCATED PROJECTS C/Y 

PROJECT 

DEVELOPMENT 

BR MANAGER 

PROJECT: 0004104 




PLANNING 









„ „ - i •: 

- - - F I S C 

A L 1993-94 . 

- - FISCAL 

1994-95 -- 

SECT -ORG- 

ACLT- 

. ACCOUNT DESCRIPTION 


HOURS 

BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 









1 02230 

61230 

000 EXPENSED LABOR/OVERHEAD 


460 

35,499 

35,499 

131 

9,992 

1 06210 

61230 

000 EXPENSED LABOR/OVERHEAD 


150 

13,534 

13,534 

150 

12,952 

1 09230 

61230 

000 EXPENSED LA BOR/0VERHEAD 


300 

21,045 

21,045 





SECTION TOTAL 


910 

70 , 078 

70,078 

281 

22,944 

CONTRACT SERVICES 









2 06210 

61305 

000 PROGRAMMING INFORMATION 

SYSTEM 





300,000 

INTRA-DISTRICT EQUIPMENT 








5 

61241 

INTRA DISTRICT CLASS I/I V 



1,656 

mmmmmmmmmmmmmm. 6|| : ; 


511 



* * * * PROJECT TOTAL * * * 

* 

910 

71,734 

71,734 

281 

323,455 



****** |g A 

R R 

A T 

I V 

C ****** 

•: < : 




BRIEF 

DESCRIPTION OF PROJECT AND 

PROJECT 

.LOCAT I_ON_ 

FOR SUMMARY 

BUDGET : 




THIS PROJECT PROVIDES FOR THE IMPLEMENTATION AND INITIATION OF 
OPERATIONS OF THE DISTRICT'S MAJOR GIS SYSTEM. 


PROJECI_GgALS_AND_OBJECIIVES: 

THE PRIMARY GOAL OF THIS PROJECT IS TO INVESTIGATE AND IMPLEMENT A 
MAJOR GIS AND WORK STATIONS THAT WILL BE ABLE TO OPERATE/USE THE NEW 
COUNTYWIDE ELECTRONIC CADASTRAL BASE MAP OF SANTA CLARA COUNTY. 

MEASyRABLE_TASKS_AND_CgMPLETigN_DATES: 

IMPLEMENT NEW GIS SYSTEM (BOTH SOFTWARE AND HARDWARE) APRIL 1995 

PRO j E c T _COM P L E nON_D A T E : 

FOLLOWING IMPLEMENTATION OF THE MAJOR GIS SYSTEM IN 1995, THIS 
PROJECT WILL CONTINUE AS AN OPERATIONS PROJECT. 

ALL OC A T ION _ F OR MU L A_AND_B AS j_S : 

THIS PROJECT WILL EQUALLY BENEFIT THE FLOOD CONTROL AND WATER SUPPLY 
FUNCTIONS OF THE DISTRICT. IT IS ALLOCATED 10% TO EACH FLOOD CONTROL 
ZONE AND 50% TO THE WATER UTILITY (9504104). 


PLANNING AUTOMATED MAPPING/GIS 

ALLOCATED PROJECTS C/Y PAGE 11 


PROJECT: 0004104 
RUN DATE: 05/19/94 











FB20RP7R 

VITALS : 0:5:/ !¥/94 
■R U N TIME: 1 3 : 1 7 

FUND: 999 


smm cM.m vmam w a re;» 5 ist*is-t 

FISCAL 94- 95 BUDGE T REPORT 


P:RQJ:E:CT : ZONE P R : OR STIES 


PA GE 


COORD, Sandy Talley 
0 6 220 


PROGRAM :: 2 


ALL OCA TED PROJE C T S C/Y 

FLOOD CTRL 

PLANNING 

DI VIS I ON 

PK0 J EC r: 0 00 410 6 



PL ANN INC 








•• - •• ~ * 

-- F ! S C A L 1993-94 --- 


- FISCAL 

1994-95 -- 

SECT -ORG- 

a c T - 

------ ACCOUNT DESCRIPTION ------ 

HOURS 

BUDGET $ VTD AOJ $ 

TOTAL % 

HOURS 

A^QUM T 

DISTRICT LABOR 








1 0622G 

61230 

000 EXPENSED LABOR/OVERHEAD 

1 , 000 

86,333 

86,333 

1 ,200 

98,723 



■ vyV »t. A © u ML / O V C K fl C H V 

5 0 G 

3 5,3 75 

3:5 9 u / ■> 

5O0 

M, 520 



SECTION TOTAL 

1,500 

121,408 

121,408 

1 , 700 

132,24 3 

CONTRACT SERVICES 








2 06220 

::6:TO:9:3:. 

000 PR I NT ING/BIND 1 NG 


10,000 

10,000 


2,000 

2 06220 

mom 

000 SOFTWARE 





6 ) 00 0 

2 06220 

61303 

000 TEMPORARY EMPLOYEES FEES 


5,000 

5,0 0 :0 


8 ’ 000 

2 062 2 0 

61305 

000 PROGRAMMING INFORMATION SYSTEM 





40,000 



SECTION TOTAL 


15,0 00 

15,00 0 


56,000 

I NT R A -DISTRICT EQUIPMENT 







5 

61241 

INTRA DISTRICT CLASS I/IV 


2,73 0 

2,730 


3,094 



* * * * PROJECT TOTAL * * * * 

1,500 

139,138 

139,138 

1,700 

191,337 



****** ^ £ 

A T 

i V E ****** 





BRIEF 

DESCRIPTION OF PROJECT AND PROJECT 

LOCATI ON 

FOR SUMMARY BUDGET: 






T HIS PR 0 J E C T WILL U TIL I L I Z E T HE 

NEW FEMA 

FLOOD INS U R ANCE ST U0 Y MAPS 






r n o c a c c c c © rv a te a r c n rt t c u r ! A i mi 

• :-V •» b rV w w b w w u mirtu t t v/ i k. n j t A k N n 

i Mil ij * i | 

A V n RILL. 

du U OLD i U CO » HDU On riANN 1 NU 





AND CONSTRUCTION PRIORITIES IN EACH ZONE. 

PRO JEC1[_G0ALS_AND_0B JECTJLy|S : 

THE OBJECTIVE OF THIS STUDY IS TO UTILIZE CURRENT 1NFORMAT I ON TO 
UPDATE THE DATA IN THE WATERWAYS MANAGEMENT MODEL WHICH PRODUCES A 
PRIORITY LIST FOR EACH ZONE. THE MODEL WILL ALSO BE UPDATED TO 
UTILIZE CURRENT SOFTWARE TECHNOLOGY AND RESPOND TO CUSTOMER-SUGGESTED 
REV IS IONS - 

MEASURABLE TASKS AND COMPLETION DATES: 


PRELIMINARY FLOOD MAPS FROM FEMA CONTRACTOR JULY 94 

DRAFTING FLOOD INFORMATION ONTO DISTRICT FACILITIES MAPS APRIL 95 
CONVERTING DATA TO GIS FORMAT JUNE 95 

ACQUIRING LAND USE DATA ON GIS FORMAT JUNE 95 

INPUT LAND USE AND FLOOD INFO INTO WWMM JULY 95 


PROJECT: 0004106 
RUN DATE: 05/19/94 


P L AN NING 


ZONE PRIORITIES 
ALLOCATED PROJECTS CAT 


PAGE 


12 










FB20RP7R 

RUN DATE: 05/19/94 

RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 



PAGE 13 

FUND: 999 

PROGRAM: 2 

PROJECT: 0004106 


PROJECT: ZONE PRIORITIES 

ALLOCATED PROJECTS C/Y 

PLANNING 

COORD: Randy 
06220 
FLOOD 

Talley 

CTRL PLANNING 

DIVISION 


* * * * * * 

narrative 

****** 




EE2jECT_COMPLETiON_DATE: 


WORK ON THIS PROJECT IS EXPECTED TO BE COMPLETED BY JULY 1995. 
AkkOCATIQN_FORMyLA_AND_8AS!S: 

THE BASIS FOR ALLOCATION OF THIS PROJECT IS THE NUMBER OF CREEKS 
BEING RESTUDIED BY FEMA. SINCE THE NUMBER OF CREEKS BEING REVIEWED 
IS NEARLY THE SAME IN EACH ZONE, THE DISTRIBUTION OF COSTS IS 20% TO 
EACH ZONE. 


’ROJECT : 0004106 
IUN DATE: 05/19/94 


PLAN NING 


ZONE PRIORITIES 
ALLOCATED PROJECTS C/Y 


PAGE 


: 1 : 3 : 





RUN DATE- 05/19/94 
R El W T I WE: 13:1? 

FUND: 999 
PROGRAM: 2 
PROJECT: 0004111 


s-mm eE;A!R* v*m ey water district 

F i SCAl 94-'95 S'O-DG'E T REPORT 


PROJECT: STREAM RESOURCES INVENTORY 
ALLOCATED projects c/y 
P L A N-N I N G 


ft • & ’ f* X" <* S 

Sr*' T 9a. 

> ■ ■ VA-Vv i ^ 


8 e r n i e 

06210 

PRQJEC 


Goldner 


T DE VELOPMENT - SR MANAGER 


SECT -9RG- 


ACCOUNT DESCRIPTION 


DISTRICT LABOR 

1 06210 61230 000 EXPENSED LABOR/OVERHEAD 


■ fi:4. S»'r» / |1? n O ft rt k] t/vy**: M : :c* K- 


A-w.-v iCArtn-JLiW. »„ MOW l\ / : 


SECTION TOTAL 


CONTRACT SERVICES 

2 06210 61071 000 MATERIALS & SUPPLIES GENERAL 

2 06210 61303 0:00 TEMPORARY EMPLOYEES FEES 

2 062 TO 61310 489 ENVIRONMENTAL SER VI CES 


INTRA-0 I SI R ICT EOU I PMENT 
5 61241 


SECTION TOTAL 


I N T R A DI STRICT CLASS 1/ I V 
* * * * PROJECT TOTAL * * * * 


- FISCAL 1993-94 
BUDGET $ YTD ADJ $ 


45,110 


47,700 


1,300 
4,000 
80,000 

85,300 


133,965 


TOTAL $ 


45,1 10 

2, .5 90 

47,700 


1,300 
4,000 
80,000 

85,300 


133,965 


• FISCAL 
HOUR S 


1994-95 

AMOUNT 


32,381 


32,381 


60,000 
60,000 


93,064 


****** JJ 


****** 


BRIIf..-DESCRiPTiON_OF_PROJECT_AND_PROJECT_LOCATXON_FOR_SyMMARY_ByDGET : 

THIS PROJECT IS TO PREPARE AN INVENTORY OF RIPARIAN AND WETLAND 
RESOURCES ALONG THE MAJOR STREAMS OF SANTA CLARA COUNTY.THE DATA 

mi i cr ten t u d hu n u tiitc opnicr t tit j i bc b ^ b a b * fci r v'-e r* r* n •*-. r» 

w w ^ u w i vm 1 2 "AyUvn % via , iLw i. v i « * w L E)t -u ,%>■o lii rK t KftK j nil Mn i t nontv 

MANAGEMENT PLANS AND ENVIRONMENTAL DOCUMENTS FOR FLOOD CONTROL 
PROJECTS. THE FIRST PHASE OF THE SURVEY IS FOCUSED ON STREAMS IN THE 
GUADALUPE WATERSHED AND WILL BE COMPLETED IN 1994. THE SURVEY WILL 
BE I N I T IA TED THIS YEAR ON MAJOR STREAMS WITHIN THE COYOTE CREEK 
WATERSHED. THIS PROJECT WAS TITLED "ENVIRONMENTAL DATA MANAGEMENT" 

IN FISCAL YEAR 93-94. 

PRO J E CT GOAL S__AN D_OB J EC T T VES : 

THE STREAM DATABASE PROGRAM IS DESIGNED TO MEET A NUMBER OF SHORT-AND 
LONG-TERM OBJECTIVES: 


1. PROVIDE AN ADVANCE PLANNING TOOL WITH S I TE - SPEC IFIC HABITAT 
DESCRIPTIONS AND GENERAL EVALUATION Or STREAM RESOURCES TO ASSIST IS! 
THE EARLY STAGES OF FLOOD CONTROL PROJECT PLANNING AND ASSESSMENT. 

2. DEVELOP DATA REGARDING RIPARIAN RESOURCES FOR PREPARING FLOOD 
CONTROL PROJECTS THAT, IN THE FUTURE, ARE EXPECTED TO FACILITATE THE 
DEVELOPMENT OF W A T E R S HED M A N A GEM E N't PLANS TO PREVENT DEGRADATION Of 
WATER QUALITY. 


*R«JECT : 0 00:411 1 
TON DATE ; 05/15/94 


PL AN N ING 


STREAM RESOURCES INVENTORY 
ALLOCATED PROJECTS C/Y 


PAGE 









FB20RP7R 

RUN DATE: 05/19/94 

RUN TIME: 13:17 


SANTA CLARA VALLEY WATER 
FISCAL 94-95 BUDGET 

DISTRICT 

REPORT 


PAGE 15 

FUND: 999 

PROGRAM: 2 

PROJECT: 0004111 


PROJECT: STREAM RESOURCES 
ALLOCATED PROJECTS 
PLANNING 

INVENTORY 

C/Y 

COORD : Bernie Go l drier 

06210 

PROJECT DEVELOPMENT-BR 

MANAGER 


****** 

N A R R A T 

I V E 

****** 



3. IDENTIFY POTENTIAL REVEGETATION SITES AS PART OF THE DISTRICT'S 
PROJECT PLANNING NEEDS, AND PROVIDE GUIDANCE TO OTHER COOPERATING 
AGENCIES OR ORGANIZATIONS REQUIRING PR0JECT-RELATED MITIGATION OR 
RESTORATION SITES FOR JOINTLY SPONSORED AND MUTUALLY BENEFICIAL 
PROJECTS. 

MEASyRABLE_TASKS_AND_COMPLETiON_DATES: 

PROGRESS REPORTS QUARTERLY 

DRAFT ANNUAL REPORT OCTOBER 31, 1995 

FINAL ANNUAL REPORT DECEMBER 30, 1995 

JECTJCOMPLEIION_DATE : 

THE COYOTE CREEK WATERSHED SURVEY SHOULD BE COMPLETED BY DECEMBER 
1996. 

ALLOC AHON_FORMULA_AND_B AS]_S : 

DISTRIBUTE EQUALLY TO THE FOUR NORTH COUNTY ZONES. 


PROJECT: 0004111 
RUN DATE: 05/19/94 


PLANNING 


STREAM RESOURCES INVENTORY 
ALLOCATED PROJECTS C/Y 


PAGE 15 






FB20RP7R 


SANTA OLARA 

VALLEY MATE R 

oi str ter 



P A G E 1 

RUN DALE: 05.' W / 94 


FI SEA L 

94-93 BUDGET 

REPORT 




RUN TIME: 1:3:17 














COORD 

; 8 emit 

G o l drier 


FUNiO:; 9 99 


PROJECT: VEG 

MG:M T / E ROSW PRTCT PGM EiR 

0621 0 



PROGRAM: 2 : 



All OCA TED PROJECTS 

C/Y 

■P : RiO'J:E : C Ti 

D E VE L G PME N ?i 

-BP. MANAGER 

PROJECT: 0004112 




PLANNING 










FISCAL 1993-94 --- 

__ 

-- FISCAL 

1994-95 -- 

SECT -ORC. - 

A C C T - 

------ ACCOUNT DESCRIPTION 


HOURS BUDGET $ YTO ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 









1 06210 

61230 

000 EXPENSED LA BOR/OVERHE AD 


400 

36,088 

36,088 

500 

43 . 174 


W 1 c. w 

www C A r i R j L v l. n a O / u v c. »\ n e « w 





4 00 

,U-95: 



SECTION TOTAL 


400 

36,088 

36,0B8 

900 

67,269 

CONTRACT SERVICES 









2:..,::O.62:T:0:.... 

61310 

4:89 EN VI RONME N TAL SER VI C ES 



100,000 

100,000 


150,000 

INTRA-D I STR I CT EQUI PMENT 








: 

61241 

INTRA DISTRICT CLASS I /IV 



728 

728 


1,638 



* * * * PROJECT TOTAL * * * 

it 

4 00 

136,816 

136,816 

900 

218,9:0 7 



* * * * * * isj ^ 

R R 

A T 

I v £ ****** 





SR 1 E F 

DESCRIPTION OF PROJECT AND 

P R OJEC T 

LOCATION FOR 

SUMMARY BUDGET: 





THIS PROJECT CONSISTS •Of PREPARING A PROGRAMMATIG EiR FOP. THE 
DISTRICT'S INTEGRATED VEGETATION MANAGEMENT (IVM ) PROGRAM AND EROSION 
PROTECTION ACTIVITIES. THE EIR WILL ASSESS ALL THE MEASURES AND 
PROCEDURES USED BY MAINTENANCE TO REMOVE OR CONTROL VEGETATION ON 
DISTRICT'S RIGHTS-OF-WAY. THE STUDY WILL INCLUDE EVALUATION OF 
METHODS USED TO STABILIZE STREAM BANKS FOR EROSION PROTECT I ON AND 
ASSESS BIOT E C H M ! CAL ALTERNATIVES. THE EIR WILL ASSESS T}! C 
SHORT-TERM, LONG-TERM AND CUMULATIVE IMPACTS OF THESE ACTIVITIES ON 
WILDLIFE AND FISH HABITAT, AND SURFACE AND GROUND WATER QUALITY. IT 
WILL THEN EVALUATE ALTERNATIVE MEANS OF ACCOMPLISHING THE GOALS OF 
THE PROGRAM, AND RECOMMEND MITIGATION MEASURES THAT COULD REDUCE OR 
ELIMINATE ADVERSE IMPACTS. THIS PROJECT WAS TITLED "INTEGRATED 
VEGETATION MANAGEMENT" IN FISCAL YEAR 93-94. 

EE5i££T_GOAUS i _AND_OB JECTTVIS : 

THE IMPETUS FOR THE EIR IS THE MAINTENANCE DEPARTMENT'S INTEREST IN 
RESUMING THE USE OF HERBICIDES IN THE SOUTH COUNTY AS A COST SAVING 
MEASURE. TO COMPLY WITH CEQA, AN EIR IS REQUIRED BEFORE A DECISION 
CAN BE MADE TO INITIATE THE HERBICIDE PROGRAM DUE TO BOTH THE 
POTENTIAL FOR SIGNIFICANT ENVIRONMENTAL IMPACTS AND THE PUBLIC 
CONTROVERSY CERTAIN TO ARISE REGARDING THIS PROGRAM. BECAUSE 
VEGETATION IS REMOVED OR CONTROLLED BY NONCHEMICAL METHODS WHICH ALSO 
IMPACT THE ENVIRONMENT, IT IS PRUDENT TO ASSESS THE IMPACTS OF ALL 
ASPECTS OF THE .INTEGRATED: V-EGETATJON MANAGEMENT PROGRAM IN ORDER TO 
EVALUATE THESE ACTIVITIES IN A SYSTEMATIC AND COMPREHENSIVE MANNER, 


16 


PROJECT; 0.0041 1 2 
RUN DATE: 05/19/94 


:PL A N N I NG 


VEG MGHT/'EROSN PRTCT PGM EIR 
ALLOCATED PROJECTS C/Y 


PAGE: 








FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 999 
PROGRAM: 2 
PROJECT: 0004112 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: VEG MGMT/EROSN PRTCT PGM EIR 
ALLOCATED PROJECTS C/Y 
PLANNING 


COORD::: Bernie Goldner 
06210 

PROJECT DEVELOPMENT-BR 


****** 


::*:.;x*:;<;,*y:;.*';x::*x:: : :*x: 


IT IS EXPECTED THAT THE RESULTING IVM AND EROSI ON CONTROL PROGRAM 
WILL BE A PROGRAM THAT IS ACCEPTABLE TO THE PUBLIC, REGULATORY 
AGENCIES, AND THE DISTRICT IN TERMS OF EFFECTIVENESS, COST AND 
PROVIDING ENVIRONMENTAL PROTECTION. 


M§ASyRABLE_IASKS_AND_CgMPLEIigN_DAT£S: 
DRAFT EIR CIRCULATION 
PUBLIC HEARING 
FINAL EIR 

PROJECT COMPLETION DATE: 


AUGUST 1995 
OCTOBER 1995 
DECEMBER 1995 


THIS PROJECT IS SCHEDULED 

FOR COMPLETION IN 

!|Y: 

1995-96. 

1 FORMULA AND BASIS: 

COST CENTER: 

PROJECT # 


ALLOCATION 

NORTHWEST ZONE 

2-1004112 


10% 

NORTH CENTRAL ZONE 

2-2004112 


15% 

CENTRAL ZONE 

2-3004112 


15% 

EAST ZONE 

2-4004112 


15% 

SOUTH ZONE 

2 - 50041 12 


20% 

SOURCE: OF SUPPLY 

2-9104112 


7% 

RAW WATER 

2-9204112 


10% 

WATER TREATMENT 

2-9304112 


5% 

TREATED WATER T&D 

2-9404112 


3% 

BASIS FOR ALLOCATION IS THE RELATIVE AMOUNT 
VEGETATION CONTROL. 

HI 

AREA REQU 


PROJECT: 0004112 
RUN DATE: 05/19/94 


PLANNING 


VEG MGMT/EROSN PRTCT PGM EIR 
ALLOCATED PROJECTS C/Y 


PAGE 17 
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pBZORPTR 

RUN DATE; 05/19/94 
RUN TIME; 13:17 

FUND: 999 
PROGRAM: 1 
Project: 0006103 


SECT -QRG- 

CONTRACT SERVICES 
2 04230 


PROJECT; 0006103 
R UN D.A f L : 0:3/19/94 


S A N T A CLARA V A L L E Y WA T E 8 PL STR t C T 
fTSiCiAL 94- 9:5 BUDGE T REPORT 


PROJECT: CONTRACT AUDITING FINANCIAL 
ALLOCATED PROJECTS C/Y 
AD MI MISTRAT I ON 


PAGE 16 


C 00 RD: Stave Fuji j 
04 230 

ACCOUNTING DIVISION 


ACC T • 


ACCOUNT DESCRIPTION 


' ... --FISCAL 1 993-94 . 

HOURS BUDGET ? YTD ADJ * TOTAL $ 


FISCAL 1994-95 

w nnp e fi MniiU T 

■n nn U u fi i 


61302 000 AUDITING SERVICES 

* * * * PROJECT TOTAL * * * * 


67,059 

67,059 


67,059 
67,059 


98,742 
98,742 


* * * * * * N A R R A T I V E ****** 

MIIf.„D§S£EiPI12M„2£„EK9T§£I_ANO_PROJECT_LOCATiON_FgR_SU:MMARY_|y:D:G:ET : 

THIS PROJECT CONSISTS OF CONTRACT AUDITORS PERFORMING THE ANNUAL 
EXAMINATION OF THE DISTRICT'S FINANCIAL RECORDS. THIS YEAR'S 
ACTIVITY WILL INCLUDE AN AUDIT OF THE FMS SYSTEM AND CONTROL 
($30,000)„ 

CTGOALS_AND_OBJECTTVES: 

IT IS MORE EFFECTIVE TO ASSIGN CHARGES OF A GENERAL ADMINISTRATIVE 
NATURE TO A SINGLE PROJECT THAT CAN BE CLEARLY IDENTIFIED AS TO 
MAGNITUDE RATHER THAN ATTEMPT TO ASSIGN THESE COSTS DIRECTLY TO WORK 
PROJECTS. 

MEASURMkl-IASKS_AND_CgMPLETigN_DATES : 

THIS IS THE FINAL YEAR OF A MULTI-YEAR AGREEMENT WITH KPMG PEAT 
MARWICK TO AUDIT THE ANNUAL FINANCIAL ST AT£#6 NIS AND 10 PERFORM AN 
ANNUAL SINGLE AUDIT. 

EE2 J1C T _COMpLETION DATE: 

120 DAYS AFTER FISCAL YEAR END. 

ALLOCATiONFORMULA_AND_BASLS: 

THE CURRENT ALLOCATION TO THE COST CENTERS IS BASED ON THE PRECEDING 
YEAR'S ACTUAL EXPENDITURES AND ENCUMBRANCES OF EACH FUND: 


COST CENTER 
DISTRICT FUND 

EQUIPMENT WORKING CAPITAL FUND 

NORTHWEST ZONE 

NORTH CENTRAL ZONE 

CENTRAL ZONE 

EAST ZONE 

SOUTH ZONE 


PROJECT NO. 
6-6006103 
1-7006103 
1 - 1 006103 
1-2006103 
1-3006103 
1 -4006183 
! - 5 006 1 03 


% ALLOCATION 
3.6% 
1.9% 

5 . 1 % 
5.6% 

1 2.3% 
11.2% 

3.5 % 


ADMINISTRATION 


CONTRACT AUDITING FINANCIAL 
ALLOCATED PROJECTS C/Y 


PAGE IS 














FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY ^AT E R DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGElSiili? 


FUND: 999 
PROGRAM: 
PROJECT : 


1 

PROJECT: CONTRACT AUDITING FINANCIAL 
ALLOCATED PROJECTS C/Y 

COORD : 

Steve Fujii 

04230 

ACCOUNTING DIVISION 

0006103 

ADMINISTRATION 

****** N A R R A T I V E 

WATER UTILITY ENTERPRISE FUND 1-9506103 

****** 

56.8% 



PROJECT: 0006103 
RUN DATE: 05/19/94 


ADMINISTRATION 


CONTRACT AUDITING FINANCIAL 
ALLOCATED PROJECTS C/Y 


PAGE 19 



F 8 2 0 8 P M 

8ili:N RATE: 05/19/94 
SUN TIME: 13:1T 

FUND: 999 
PROGRAM: 1 
PROJECT: 0006201 


SECT -ORG- A G C T 


SANTA CLARA VALLEY WA T E ft DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: BASIC ENGINEERING 

ALLOCATED PROJECTS C/Y 
ADMIN I ST RAT!ON 


PAGE 20 


COORD : RALPH BLAI R 
09220 

CONSTRUCTION 0 EVE SI ON-SUMMARY 


ACCOUNT DESCRIPTION - 


DISTRICT LABOR 

1 06320 61 230 000 EXPENSED LABOR/OVER HE AD 


SECTION TOTAL 

INTRA-D I STR I GT EQUIPMENT 

5 61241 I N TRA DI STRICT CLASS I/I V 


. . F ! S C A L 1993-94 .. 

HOURS BUDGET % YTD AD J $ TOTAL $ 


FISCAL 1994-95 
HOURS AMOUNT 


* * * * 


PROJECT TOTAL 


* * * * 


240 

183 

423 


423 


19,699 

15,258 

34,957 


770 

35,727 


***** 


****** 


PROJECT: 0006201 
RUN: DATE : 05/19/94 


IBlE£_DESCRlPTiON_g£_PRgjECT_AND_PRgJECT_LOCATlON_FOR_SyMMARY_BUDGET: 

PROVIDES LABOR TO REVIEW THE DJSTR ICT ' S T E.GKN I CAL DOCUMENTS INCLUDING 
THE GENERAL PROVISIONS, SPECIAL PROVISIONS, SPECIF I CATIONS, DRAWINGS, 
AND CONSULTANT HIRING PROCEDURES, ETC. FOR ALL DISTRICT CONSTRUCTION 
PROJECTS. 

EES J£.CT_GOAL S_AND_gB JECT.IVE S : 

ONGOING GOAL OF THE REVIEW IS TO PROVIDE STANDARDIZATION THROUGHOUT 
THE DISTRICT, ENSURE THAT CONTRACT DOCUMENTS CON FORM TO THE CURRENT 
INDUSTRY STANDARDS AND ANY CHANGES TO THE LAW, AND THAT THE INTEREST 
OF THE 0 1 STRICT IS PROTECTED. 

MIRSyRABLE_TASKS_AND_CgMPLETLON_DATES: 

HOLD 12 TECHNICAL REVIEW COMMITTEE MEETINGS. 

ONGOING REVIEW OF STANDARD AND SPECIAL PROVISIONS. 

REVIEW CHANGES IN CONSTRUCTION LAW. 

DEVELOP POLICIES, PROCEDURES, AND GUIDELINES FOR CONSULTANT 
AGREEMENTS. 

DEVELOP "CLOSE OUT PROCEDURES" FOR CONSTRUCTION CONTRACT 
SPEC IFI CAT IONS. 

ERO l£II2N_!)RII : 

ONGOiNG 

RkkO£AIIOR_£ORMyLA_AND_BASXS : 

THE 1994-95 COST ALLOCATION PERCENTAGES FOR THIS PROJECT ARE: 

ADM IN I STRATI ON 


SASIC ENGINEERING 
ALLOCATED PROJECTS C/Y 


20 
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FB20RP7R 

RUM DATE: 05/19/94 
RUM TIME: 13:17 

FUND: 999 
PROGRAM: 1 
PROJECT: 0006201 

****** N A R R A T I V E ****** 

NORTHWEST ZONE , 12 PERCENT; NORTH CENTRAL ZONE, 7 PERCENT; CENTRAL 

ZONE, 15 PERCENT; EAST ZONE, 12 PERCENT; SOUTH ZONE, 4 PERCENT; AND 
WATER UTILITY ADMINISTRATION AND GENERAL, 50%. 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: BASIC ENGINEERING 

ALLOCATED PROJECTS C/Y 
ADMINISTRATION 


PAG E||:|i : 2i if | 


COORD : RALPH BLAIR 
09220 

CONSTRUCTION DI V ISI ON - SUMMARY 


PROJECT: 0006201 
RUN DATE: 05/19/94 


ADMINISTRATION 


BASIC ENGINEERING 
ALLOCATED PROJECTS C/Y 


:p*G;tlii:2i 



,6:ft:2i;0:M 7P 

RUM SATE; 05/19/94 
RUN TIME: 13:17 

FUND: 999 
PROGRAM: 1 
PROJECT: 0006207 


'S:mm OLiAiRiA: VALL:®* WAIT** & I S T K SCI 

m:M&L 94'95 BUDGET REPORT 


PROJECT: HYDROLOGIC DATA MANAGEMENT 
ALLOCATED PROJECTS C/Y 
ADMINISTRATION 


mm 


COORD i JACK SUTC L I F F 
05320 
: t;ECWN I CA 


SECT 

- OR G - 

A C CT - 

! “ ' "V 

ACCOUNT DESCRIPTION ------ 

CT LABOR 





1 

02230 

61230 

000 

E X P E N S E 0 

LABOR/OVERKEAD 

I 

G 5 3 1 G 

61230 : 

GOG 

€ K-P€ : M'S.tD : 

1 . AbUK/UVtKHtAU 

1 

05320 

61 23 0 

0 : 00 : 

EXPENSED 

LABOR/OVERHEAD 

1 

05330 

61230 

0:00 

EXPENSED 

LABOR/OVERHEAD 

I 

06210 

61 230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 

0 72 20 

61230 

00 0 

EXPENSED 

LABOR/OVERHEAD 


0:72 3:0 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


0 7250 

6 : 1 : :23 0 

000 

EXPENSED 

LABOR/OVERHEAD 

i 

0 7260 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

i 

08320 

6123 0 

00 0 

EXPENSED 

LABOR/OVER HEAD 

i 

092 3 0 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

i 

0 9320 

61230 

000 

EXPENSED 

labor/overheAd 


HOURS 


••FISCAL 1993-94 
BUDGET $ YTD ADJ $ 


TO T A t S 


CONTRACT SERVICES 
2 05320 

2 05320 

2 05320 

2 05320 

2 05320 

2 05320 

2 05320 

2 05320 


0 7220 
07220 
07220 
0722 0 
07230 
0 7230 


61063 

61071 

61073 

61093 

61096 

61303 

61310 

61502 

i 1 ft./ 7 
vljpvixy 

61071 

61310 

61310 

61422 

61071 

61072 


!N T R A DI STRICT E QUIPME NT 
5 61241 

5 07220 61242 

5 07220 61243 


SECTION TOTAL 

000 MAINTENANCE SERVICES OTHER 

000 MATERIALS & SUPPLIES GENERAL 

000 SMALL TOOLS 

000 PRINTING/BINDING 

000 BOOICS/PUBL I CAT I ONS 

000 TEMPORARY EMPLOYEES FEES 

356 BASIC DATA 

000 EXPENSE STRUCTURES & IMPROVE 

n r»:f» te • » Ao:-r:i“':n: W'rr':'»V »*'*'■>*:'*» *■* n t ii p n 

vuu Pinm i cnnnuc jcavilco u i tic K 

000 MATERIALS & SUPPLIES GENERAL 
471 equipment rental contract 
476 UTILITIES LAND FILL FEES 
000 LEASE EQUIPMENT 
000 MATERIALS S SUPPLIES GENERAL 
000 CHE MIC A L S 

SECTION TOTAL 

INTRA DISTRICT CLASS I/IV 
000 INTRA DISTRICT CLASS II 
000 INTRA DISTRICT CLASS III 

SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


lUPPORT SI 

VSSION 

- FISCAL 

1994-95 -- 


AMOUNT 

4 0 

3,052 

1 5 0 

12,075 

12,069 

860,604 

80 

6,882 

280 

24,176 

786 

46,583 

120 . 

7,228 

'tO: 

3 , : 040 

150 

12,984 

60 

4,636 

3 00 

20,112 

20 

1,660 

14,105 

1.003,032 


14,,1:05 


50,000 
5,000 
2,000 
2,000 
2,000 
32,000 
20,000 
69,180 
3 i 0 
930 
930 
310 
310 
1,000 
1,500 

187,470 


25,672 
13,198 
13,198 

52,068 

1 , 24 2,5 70 


PROJECT; 0006202 
AUMcOATE : 05/ 19/94 


ADMIN I STRATI ON 


HYDROLOGIC data management 

ALL OCA LEID PROJECTS C/Y PAGE 22 







FB20RP7R 
RUN DATE: 
RUN TIME: 

FUND: 999 

PROGRAM: 

PROJECT: 


05/19/94 

13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 

1 

0006202 


PROJECT: HYDROLOGIC DATA MANAGEMENT 
ALLOCATED PROJECTS C/Y 
ADMINISTRATION 

COORD: JACK SUTCLIFF 
05320 

TECHNICAL SUPPORT 

DIVISION 


****** 

N A R R A T I V E 

****** 



5RIEF_DESCRiPTiON_OF_PROJECT_AND_PROJECT_LOCATiON_£OR_SyMMARY_ByDG|T: 

THIS PROJECT PROVIDES FOR COLLECTI ON,PROCESS I NG, ANALYSIS, STORAGE 
AND DISSEMINATION OF HYDROLOGIC DATA INCLUDING PRECIPITATION, 
STREAMFLOW, TIDE, RESERVOIR, EVAPORATION, WEATHER, AND WATER SUPPLY 
AND USE REPORTING. 

THE BUDGET FOR THIS PROJECT INCLUDES EXPENSED STRUCTURES AND 
IMPROVEMENTS COVERING 52 STREAMFLOW DATA LOGGERS, 42 LEVEL SENSORS, 
AND 52 MODULEt. 

PROi§CT_GOAL S_AND_OB J E C TJ_VE S : 

TO MANAGE A HYDROLOGIC DATA PROGRAM IN SUPPORT OF DISTRICT PLANNING, 
FLOOD CONTROL, WATER SUPPLY, WATER REVENUE, OPERATIONS, MAINTENANCE 
AND COMMUNITY RELATIONS. 

NIASyRABLE_TASKS_AND_COMPLETiON_DATES: 

COLLECT DATA FROM 60 STREAMFLOW, 40 PRECIPITATION, 10 RESERVOIR, 2 
TIDE, 3 WEATHER AND 5 COMPACTION STATIONS. PRODUCE DAILY RESERVOIR 
REPORT, WEEKLY RAINFALL AND RESERVOIR REPORT, MONTHLY WATER SUPPLY 
AND USE REPORT, WINTER AND SPRING BIWEEKLY WEATHER FORECAST. PRODUCE 
SEMI-ANNUAL GROUNDWATER LEVEL MAPS AND PIEZOMETER REPORT. PROVIDE 
DATA TO DISTRICT STAFF, OUTSIDE AGENCIES AND THE PUBLIC. MAINTAIN 
HYDROLOGIC DATA BASE. 

PROJECT COMPLETION DATE: 


THIS IS AN ONGOING PROJECT. 

AkLQC AT ION_FORMUL A_AND_B AS j_S : 

THE 1994-95 COST ALLOCATION PERCENTAGES FOR THIS PROJECT ARE: 
NORTHWEST ZONE. 12 PERCENT; NORTH CENTRAL ZONE, 7 PERCENT; CENTRAL 
ZONE, 15 PERCENT; EAST ZONE, 12 PERCENT; SOUTH ZONE, 4 PERCENT; AND 
WATER UTILITY ADMINISTRATION AND GENERAL, 50 PERCENT. 


m 


PROJECT: 0006202 
RUN DATE: 05/19/94 


ADMINISTRATION 


H Y DR 0 LOG IC DATA MANAGEMENT 
ALLOCATED PROJECTS C/Y 


page!!!** 
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RUN DATE: 0:5/19/94 
RUN TIKE: 13:17 

:F U;M;P : - 999 
PROGRAM • 1 

PROJECT: 0006203 


SANT:A CLARA VALLEY MATER DISTRICT 
F}SCAL 94-95 BUDGET REPORT 


PROJECT: X VALLEY LEVEL & 8M 
A LL OCA T E 0 PROJECTS C/Y 
ADMINISTRATION 


COORD: BRUCE WILSON 
09230 

ENGINEERING SERVICE! 


SECT - 0 R G- ACCT 


DISTRICT LABOR 

1 09230 


ACCOUNT DESCRIPTION - 


61 230 000 EXPENSED tABOR/O VE R H E AD 


HOURS 


-FISCAL 1993-94 ----- .- 

BUDGET $ YTD ADJ S TOTAL $ 


FISCAL 

HOURS 


800 


INTRA-DISTRICT EQUIPMENT 

5 61 241 IN IRA DISTRICT CLASS I/IV 


* * * * 


PROJECT TOTAL 


ft * * A 


800 


***** tSr 


****** 


N A R R A T I V E 

Ml£I_°I§CRXPII.ON_OF_PRO JECT_AND_PRQJECT_LOCATiON_FOR_SyMMAR Y_BUDGH; 

THE PROJECT CONSISTS OF A LEVEL CIRCUIT FROM LOS ALTOS FOOTHILLS TO 
MILPITAS AND A SPUR LINE UP THE GUADALUPE RIVER TO CURTNER AVENUE. 
ALSO MAINTENANCE OF THE COUNT Y - WtbiE DISTRICT BEN G HM AR K S Y S T EM IS 
PROVIDED FOR BY THIS PROJECT. 

P?QiICI_GOALS_ANO_OBJECT^VES: 

PROJECT GOAL IS TO MONITOR SUBSIDENCE AMD PROVIDE UP TO DATE 
ELEVATIONS FOR ALL DISTRICT PROJECTS. ALSO PROVIDE MAINTENANCE AND 
PERPETUATE THE INTEGRITY OF DISTRICT BENCH MARKS. 

-ME:ASyRABL.E_TASKS_AN : D_COM:PLETTON_DATES:. 

COMPLETE LEVEL CIRCUIT WITHIN THREE WEEKS, USUALLY IN APRIL-MAY OF 
EACH YEAR. BENCH MARK AND DATA BASE MAINTENANCE IS ONGOING 
THROUGHOUT THE YEAR. 

PE 2 i§£I_£S! 3 PtEIION_DATE: 

JUNE 1, 1994. 

Atk§£AII9N_£9EMf : 

THE 1994-95 COST ALLOCATION PERCENTAGES FOR THIS PROJECT ARE: 
NORTHWEST ZONE, 12 PERCENT; NORTH CENTRAL ZONE, 7 PERCENT; CENTRAL 
ZONE, 15 PERCENT; EAST ZONE, 12 PERCENT; SOUTH ZONE, 4 PERCENT; AND 
WATER UTILITY ADMINISTRATION AND GENERAL, 50 PERCENT. 


PROJECT: 0006203 
RUN DATE : 0:5/19/94 


ADMI N ISTRAT!ON 


X VALLEY LEVEL & 8 M 
ALLOCATED PROJECTS C/Y 


PAGE 24 

D TV I S I ON 

1994-95 -- 
AMOUR T 

53,633 

1,456 
55.089 


PAGE 24 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 999 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: EMERGENCY OPERATIONS 


PAGE 25 


COORD: JACK SUTCLIFFE 
05320 


PROGRAM: 1 



ALLOCATED PROJECTS 

C/Y 

TECHNICAL 

SUPPORT DIVISION 

PROJECT: 0006204 



ADMINISTRATION 









F I S C A 

L 1993-94 . 

-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT- 

. ACCOUNT DESCRIPTION 

. HOURS BUDGET $ 

YTD ADJ $ TOTAL S 

HOURS 

AMOUNT 

DISTRICT LABOR 








1 02230 

61230 

000 EXPENSED LA BOR/OVERHEAD 




12 

915 

1 02240 

6123 0 

000 EXPENSED LABOR/OVERHEAD 




1 20 

7,841 

1 05210 

61230 

000 EXPENSED LABOR/OVERHEAD 




100 

9,355 

1 05310 

61230 

000 EXPENSED LABOR/OVERHEAD 




120 

9,658 

1 05320 

61230 

000 EXPENSED LABOR/OVERHEAD 


!!!!il!!!!!!ll 


1,333 

95,053 



SECTION TOTAL 


US-:-:': = v •:= v.:>: ■ 


1,685 

122,822 

CONTRACT SERVICES 




: : : " : : 




2 05320 

61310 

115 EMERGENCY OPERATI ONS/RESPONSE 

: 



200,000 

2 05320 

61310 

136 SPECIAL PROJECT 


wMill 



25,000 



SECTION TOTAL 


!!!!!!! 



225,000 

INTRA-DISTRICT EQUIPMENT 



: 




5 

61241 

INTRA DISTRICT CLASS I/1 V 


.1.I.illllllll 



3,066 



* * * * PROJECT TOTAL * * * 


: 

■ 

: 


1,685 

350,888 



****** N A 

R R A T 

I V 

£ ****** 




BRIEF 

DESCRIPTION OF PROJECT AND 

PROJECT LOCATION FOR 

SUMMARY BUDGET : 




THIS PROJECT PROVIDES FOR THE MAINTENANCE OF THE DISTRICT'S EMERGENCY 
OPERATIONS CENTER (EOC), THE DISTRICT'S EMERGENCY OPERATIONS PLAN 
{EOP) AND THE FEDERAL ENERGY REGULATORY COMMISSION (FERC) EMERGENCY 
ACTION PLAN (EAP) FOR ANDERSON 0AM. 

PRO J I£I_GO A L S_ A N D_OB J E C UVE S : 

THE GOALS OF THIS PROJECT ARE TO MINIMIZE DAMAGES TO DISTRICT 
PROPERTY, PERSONNEL FACILITIES AND PUBLIC INCONVENIENCE DUE TO 
HAZARDS SUCH AS FLOODS, EARTHQUAKES AND OTHER EMERGENCIES BY 
REGULARLY MAINTAINING THE EMERGENCY OPERATIONS CENTER (EOC), THE 
DISTRICT'S EMERGENCY OPERATING PLAN AND THE FERC EMERGENCY ACTION 
PLAN (EAP) FOR ANDERSON DAM. 

MEASURABLE TASKS AND COMPLETION DATES: 


1 . 

2 . 


CONDUCT MONTHLY EOC RADIO TEST 
(ONGOING) 94/95. 


FIRST MONDAY OF EACH MONTH 

ATTEND/PARTICIPATE IN MONTHLY EMA MEETINGS. THIRD WEEK OF EACH 


PROJECT: 0006204 
RUN DATE: 05/19/94 


ADMINISTRATION 


EMERGENCY OPERATIONS 
ALLOCATED PROJECTS C/Y 


PAGE 
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RUN 0 Aft:- 0:5/19/94 
RUN ft Hi: 13:17 


SANTA CLARA ¥A L L£ Y WAIER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 26 


if UNO; 999 

PROGRAM: 1 

PROJECT: 0006204 

PROJECT: EMERGENCY OPERATIONS 
At TOC AT ED PROJECTS C/Y 
AGMINISTRATI ON 



COORD: JACK SUTCLIFf E 

0 5 3 2 0 

TECHNICAL SUPPORT 


****** N A R R A T 

MONTH (ONGOING) 94/95. 

1 . 

iilll; 


****** 


3. PARTICIPATE IN THE COUNTY WIDE EMERGENCY EXERCISE, ONCE/YR 

DETERMINED BY SANTA CLARA COUNTY OtS 94/95. 


4. CONDUCT/REPORT FERC TEST TWICE A YEAR, SPRING & FALL 94/95. 

5. CONDUCT ANNUAL FERC EAP EXERCISE, SPRING & FALL 94/95. 

6 . CONDUCT QUARTERLY UPDATES AND DISTRIBUTION OF EAP FLOW CHARTS. 
MARCH, JUNE, SEPTEMBER & DECEMBER 94/95. 

7. PREPARE AND UPDATE EOC MAPS, MONITORS AND EQUIPMENT IN THE EOC 
ROOM, LAST WEEK OF EACH MONTH (ONGOING) 94/95. 

8 . PREPARE DAM FAILURE INUNDATION MAPS FOR CALERO AND CHESBRO DAMS 
DECEMBER 95. 

9. COORDINATE DISTRICT EOC ACTIVITIES WITH COUNTY, CITY & STATE EOC, 
MONTHLY 94/95 (SAME AS #2). 

10.. CONDUCT EMERGENCY OPERATIONS TRAINING EXERCISE, NOVEMBER 94. 
PROJECT_COMPLET-JON._DATE: 

. ^ THIS IS AN ONGOING PROJECT^. 

ikL2£*II2M_£.2^!!ykA_AND_BASis: 

THE 1994-95 COST ALLOCATION PERCENTAGES FOR THIS PROJECT ARE: 
NORTHWEST ZONE, 12 PERCENT; NORTH CENTRAL ZONE, 7 PERCENT; CENTRAL 
ZONE, 15 PERCENT; EAST ZONE, 12 PERCENT; SOUTH ZONE, 4 PERCENT; AND 
WATER UTILITY ADMINISTRATION AND GENERAL, 50 PERCENT. 
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RUN DATE: 05/19/94 


FISCAL 94-95 BUDGET REPORT 




RUN TIME: 13:17 








COORD 

: ABDULLAH 

S A A H 


FUND: 999 


PROJECT: BASIC HYDROLOGY 

06210 



PROGRAM: 1 


ALLOCATED PROJECTS C/Y 

PROJECT 

DEVELOPMENT 

-BR MANAGER 

PROJECT: 0006205 


ADMINISTRATION 






. FISCAL 1993-94 --- 


-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

- ACCOUNT DESCRIPTION . HOURS BUDGET $ YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 






1 02230 

61230 

000 EXPENSED LABOR/0VERHEAD 


100 

7,628 

1 06210 

61230 

000 EXPENSED LA BOR/OVERHEAD 


3,444 

297,375 



SECTION TOTAL 


3,544 

305,003 

CONTRACT SERVICES 






2 06210 

61303 

000 TEMPORARY EMPLOYEES FEES 



20,000 

2 06210 

61305 

000 PROGRAMMING INFORMATION SYSTEM 



40,000 

2 06210 

61310 

104 CIVIL ENGINEERING DESIGN 



35,000 



SECTION TOTAL 



95,000 

INTRA-DISTRICT EQUIPMENT 





5 

61241 

INTRA DISTRICT CLASS I/IV 



6,450 



* * * * PROJECT TOTAL * * * * 


3,544 

406,453 



****** N A R R A T I V E ****** 





BRIEF 

DESCRIPTION OF PROJECT AND PROJECT LOCATION FOR SUMMARY BUDGET: 





THIS IS A CONTINUING PROJECT THAT INCLUDES ALL LABOR AND SUPPORT 
SERVICES ASSOCIATED WITH THE PREPARATION AND MANAGEMENT OF THE 
DISTRICT'S BASIC HYDROLOGIC INFORMATION FOR BOTH FLOOD CONTROL AND 
WATER SUPPLY FUNCTIONS. THIS PROJECT ALSO PROVIDESHYDROLOGIC 
SUPPORT FOR SPECIFIC PROJECTS THROUGHOUT THE DISTRICT. A MAJOR WORK 
EFFORT CURRENTLY UNDERWAY IS COMPLETING THE UPDATE OF THE DISTRICT'S 
HYDROLOGY MANUAL. SUPPORT SERVICES ARE PROVIDED FOR SUCH PROJECTS AS: 
-UPDATE OF DISTRICT FLOOD FLOWS MANUAL 
-MULTIPURPOSE RESERVOIR OPERATION ANALYSES 
-SPILLWAY AND OUTLET WORKS DESIGN 
-NONPOINT SOURCE POLLUTION PROGRAM 

-DROUGHT MANAGEMENT AND OTHER WATER MASTER PLANNING STUDIES 
-REVIEW OF EIR'S, STUDIES AND REPORTS PREPARED BY OTHERS 
-FLOOD FORECASTING AND EMERGENCY OPERATIONS 

PR 2 j IC T _GOA L S_AN D_OB J E C T I_VE S : 

1) TO PROVIDE HYDROLOGIC SUPPORT FOR ALL OF THE FUNCTIONS OF THE 
DISTRICT AND 2) TO COMPLETE THE UPDATE OF THE DISTRICT'S HYDROLOGY 
MANUAL . 


BASIC HYDROLOGY 

ALLOCATED PROJECTS C/Y PAGE 27 


PROJECT: 0006205 
RUN DATE: 05/19/94 


ADMINISTRATION 










FB20«p:7R 

RUN BATE: 05/19/94 
RiJN: Tl«£: 13:17 


SANTA CLARA ‘/ALLEY WATER DISTRICT 
FISCAL 94•95 BUDGET REPORT 


PAGE 28 


COORD: ABDULLAH SAAH 

PROJECT: BASIC HYDROLOGY 06 2 1 0 

ALLOCATED .PROJECTS C/Y PROJECT DEVELOPMENT -BN MANAGER 

ADM I N1- ST RAT ■ OH 

N A R R A T l M E ***** « 

MIASUR ABLEST ASK S_A ND._COMPL E T][ON_D A T E S : 

PROVIDE HYDROLOGY SERVICES AS HEEDED 
DRAFT REPORT FOR URBAN HYDROLOGY 
DRAFT OF UPDATED HYDROLOGY MANUAL 

PROJECT COMPLETION DATE: 


CONTI NUI NG . 


*kL5CATigN_FORMyLA_AND_IAS I_S : 

THE 1994-95 COST ALLOCATION PERCENTAGES FOR THIS PROJECT ARE: 
NORTHWEST ZONE, 12 PERCENT; NORTH CENTRAL ZONE, 7 PERCENT; CENTRAL 
ZONE, 15 PERCENT; EAST ZONE. 12 PERCENT; SOUTH ZONE, 4 PERCENT; AND 
WAflR UTILITY ADMINISTRATION AND GENERAL, 50%. 


ONGOING 

SEP 7 EMBER 1994 
DECEMBER 1994 


FUND: 999 
PR 0 G R A M: 1 

PROJECT: 0006205 


PROJECT : 0006205 

ADMIN ISTRATI ON 

uVasins o-«y 


»'■«'£* ■ YV-A- Y (T* „ Oi E' f l fl. / 

R-U.ts- •.D,ATx'!l' 0-5•/■l •¥■/•¥ 4 


ALLOCATED PROJECTS C/Y 

PAGE 28 
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SANTA CLARA VALLEY WATER DI STRICT 
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RUN DATE: 05/19/94 


FISCAL 94-95 BUDGET REPORT 




RUN TIME: 13:17 









COORD: JIM FERGUSON 


FUND: 999 


PROJECT: MAINT WAREHOUSING SERVICE 

07100 



PROGRAM: 1 


ALLOCATED PROJECTS C/Y 

MAINTENANCE 

MANAGER 


PROJECT: 0006206 


ADMINISTRATION 






. F I S C A 

L 1993-94 ------------ 

- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION . HOURS BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 






1 07250 

61230 

000 EXPENSED LABOR/OVERHEAO 


15,370 

934,143 

INTRA-DISTRICT EQUIPMENT 





5 

61241 

INTRA D I STRICT CLASS I/I V 



27,973 



* * * * PROJECT TOTAL * * * * 


15,370 

962,116 



****** N A R RAT I V 





IEII£_DE SCRiPTJ[ON_OF_PRg JECT_AND_PRO JECT_lOCATJ[ON_FOR_SyMMAR Y_BUOGET : 

THIS PROJECT PROVIOES FOR THE ROUTINE AND EMERGENCY MAINTENANCE 
SERVICES WAREHOUSE AND INVENTORY CONTROL WHICH SERVES VARIOUS FLOOD 
CONTROL, WATER UTILITY AND DISTRICT PROGRAMS. INVENTORY CONTROLS, 
MEASURES AND RECORDS ARE USED TO PROVIDE EFFICIENT AND EFFECTIVE 
SERVICE TO CUSTOMERS. 

£E2iICT._GOALS_AND_OB J E CT i VES : 

TO INSTITUTE STANDARD INDUSTRY MEASURES AND CONTROLS ON THE 
DISTRICT'S PROGRAM IN THE FOLLOWING AREAS: PERFORM REGULAR CYCLE 
COUNTS, ABC ANALYSIS, INVENTORY ACCURACY AND SHR INKAGE/EXPANSI ON 
MEASURES. TO SETUP AND OPERATE A FULLY COMPLETE BAR CODE AND 
JUST-IN-TIME ORDERING SYSTEM. 

NEASyRABLE_TASKS_AND_CQMPLETigN_DATES: 

PROJECT CONTINUES THROUGH EACH BUDGET YEAR. IMPLEMENTATION OF THE 
WAREHOUSE STUDY RECOMMENDATIONS WILL DEPEND ON THE SELECTION AND 
STARTUP OF THE WAREHOUSE STUDY TASK FORCE. 

ALkOC ATigN_FgRMULA_A ND_B AS I.S : 

THE 1994-95 COST ALLOCATION PERCENTAGES FOR THIS PROJECT ARE: 
NORTHWEST ZONE, 12 PERCENT; NORTH CENTRAL ZONE, 7 PERCENT; CENTRAL 
ZONE, 15 PERCENT; EAST ZONE, 12 PERCENT; SOUTH ZONE, 4 PERCENT; AND 
WATER UTILITY ADMINISTRATION AND GENERAL, 50%. 


ADMINISTRATION MAINT WAREHOUSING SERVICE 

ALLOCATED PROJECTS C/Y PAGE 29 


PROJECT: 0006206 
RUN DATE: 05/19/94 










! : 3 2 0 K P 7 K 

®5i/:liV/V 4 
SUN TIME: 13:17 

FUND; 999 
PROGRAM: 1 
PROJECT: 0006207 


SANTA. CMW VSuH WATER DISTRICT 

flSiCAl 94-9-5 8UDGST REPORT 


PROJECT: WAREHOUSE INVENTORY CNTRi. STY 
A!. LOCATED PROJECTS C/V 
ADM INiS T RA TiON 


COORiD : JIM FERGUS Oiv 
0 710 0 

MA!NTENANCE MANAGER 


SECT ORCi- ACCT 


ACCOUNT DESCRIPTION 


DISTRICT LABOR 

1 04100 61230 000 EXPENSED LABOR/OVERHEAD 

A 71 cYi <£ •'! •">-X A aVA/V j* : :irri:r*:i 1 a:«vr’>»V- i ' a 'oY/vK >>Y/vw:»^crvi'a v r“: : # : .«\ 

j w w i <u-.*:v y-v-y-.. -y#vr- *- n » v rv / y.v- 4 .-tv-fr-L.-M u 

SECTION TOTAL 

1N T R A D I S T R I C T EQUIPMENT 

5: 6 1:241: IN T R A D ISTR I G T CLASS I / I V 


.... f i S C A 1 1993-94 - -- - . F - r - - 

HOURS BUDGET $ YID ADJ $ TOTAL $ 


-- FISCAL 
HOURS 


200 

r,-5:6:0 


, 760 


£ * tSf * 


PROJECT TOTAL * * * * 


1,760 


BRIIF_DE SCRIPT I ON_2F_PROJECT_AND_PROJECT_jLgCATiO}l - F0R_SUMt}ARY_ByDGET: 

A COMPREHENSIVE STUDY OF THE DISTRICT'S WAREHOUSE PROGRAMS AND 
INVENTORY CONTROL SYSTEMS WAS COMPLETED IN OCTOBER 1993. THE STUDY 
CONTAINS 54 RECOMMENDATIONS THAT WILL BE REVIEWED, AND IF 
APPROPRIATE, IMPLEMENTED BY A TASK FORCE OVER A 2-3 YEAR PERIOD. THE 
PROJECT REQUIRES DISTRICT LABOR, CONTRACT SERVICES, COMPUTER HARDWARE 
ANO SOFTWARE IN ORDER TO BE COMPLETED ACCORDING TO THE REPORT 
REQUIREMENTS . 

P R 0 J E C T _ G g A L S _ A N D _ Q B J E C T TV E S : 

TO REVIEW AND IMPLEMENT ORGANIZATIONAL, SYSTEM, POLICY, PROCEDURE, 

AND HUMAN RESOURCES CHANGES AS DEEMED NECESSARY FROM THE STUDY. IT 
IS EXPECTED THAT AS A RESULT OF THE STUDY RECOMMENDATIONS, THAT 
WAREHOUSE OPERATIONS CAN BE CONSOLIDATED, INVENTORY NUMBERS REDUCED. 
STOCKLESS INVENTORIES CAN BE SET UP FOR COMMONLY AVAILABLE ITEMS, 

MORE MEASURES ON INVENTORY PERFORMANCE CAN BE UTILIZED AND SECURITY 
LEVELS INCREASED. 

MEASURABLE TASKS AND COMPLETION DATES: 


IN THE FIRST YEAR IT WILL BE POSSIBLE TO COMPLETE THE STUDY 
IMPLEMENTATION PLAN AND BEGIN TO PUT INTO PLACE THE MORE SIMPLE 
RECOMMENDATIONS. MORE EXTENSIVE RECOMMENDATIONS LIKE POSSIBLE 
REPLACEMENT OF THE WAREHOUSE INVENTORY CONTROL SYSTEM (WITS) AND 
SETTING UP ALL OF THE POSSIBLE INVENTORY ITEMS ON A STOCKLESS 
INVENTORY SYSTEM WILL POSSIBLY RUN INTO THE NEXT FISCAL YEAR. 


e 1 * is* a 

PA Is :■ 


^994 95 
AMOUNT 

16,810 
9 4 , B 1 4 

111,624 

3,203 

114,827 


PROJECT: 00062-0? 


ADM INiSIRAflON 


WAREHOUSE INVENTORY CNTRI STY 

alloga r m psojsets c/y 


i’ASi 30 
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RUM DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 999 
PROGRAM: 1 
PROJECT: 0006207 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: WAREHOUSE INVENTORY CNTRL STY 
ALLOCATED PROJECTS C/Y 
ADMINISTRATION 


COORD: JIM FERGUSON 
07100 

MAINTENANCE MANAGER 




PROJICI_COMPLETION_DATE: 


I 


j ★ * * * * * 


PLANNING, FORECASTING AND INITIAL RECOMMENDATION IMPLEMENTATION 
PHASES WILL BE COMPLETED 8Y THE END OF FY 94/95. 


AktOCATiON_FORMULA_AND_BASiS: 


THE 1994-95 COST ALLOCATION PERCENTAGES FOR THIS PROJECT ARE: 
NORTHWEST ZONE, 12 PERCENT; NORTH CENTRAL ZONE, 7 PERCENT; CENTRAL 
ZONE, 15 PERCENT; EAST ZONE, 12 PERCENT; SOUTH ZONE, 4 PERCENT; AND 
WATER UTILITY ADMINISTRATION AND GENERAL, 50%. 


PAGE 31 


PROJECT: 0006207 
RUN DATE: 05/19/94 


ADMINISTRATION 


WAREHOUSE INVENTORY CNTRL STY 
ALLOCATED PROJECTS C/Y 


PAGE|!13;1: 




8B : 20RP7R 

RUN BATE; 05/19/94 
R UN TIME: 13:17 

FUND: 999 
PROGRAM- 1 
PROJECT: 0006208 


SANTA CLARA VALLE Y WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: REGULATORY AGENCY PERMIT 
ALLOCATED PROJECTS C/Y 
ADM INIST RAT I ON 


PAGE 32 


COORD : KAY WHITLOCK 
06:00 

FLOOD CONTROL MANAGER 


SECT -ORG- A C C T■ 


ACCOUNT DESCRIPTION 


DISTRICT LABOR 

1 03100 61230 000 EXPENSED L ABOR/OVERH E AD 

1 0 5 2 TO 61 230 GOG EXPENSED L A 8 0 R/GV E R HE Ap 

1 05220 61 230 000 EXPENSED LA BOR /OVE RHEAD 

1 05340 61 230 000 EXPENSED LA BOR/OVERHEAD 

1 06210 61230 000 EXPENSED LABOR/OVERHEAD 

1 06230 61 230 000 EXPENSED L AO OR / OVERHEAD 

1 07260 61230 000 EXPENSED LABOR /OVERHEAD 

1 08310 61230 000 EXPENSED LABOR/OVERHEAD 

SECTION TOTAL 

CONTRACT SERVICES 

2 06210 61303 000 TEMPORARY EMPLOYEES FEES 

IN T RA -DI STRICT EQUIPMENT 

S 61241 JNTRA DISTRICT CLASS I/1V 

* *■ * * PROJECT TOTAL * * * * 


FISCAL 1993-94 
BUDGET $ YTD ADJ $ 


T 07 At. $ 


FISCAL 1994 95 
HOURS AMOUNT 


6,845 
3,7 42 
3,148 
4,788 
67,348 
4,5 95 
4,3 28 
4,579 


1 , 170 


1,170 


99,373 


14,000 


2,130 


115,503 




* * * Or * * 


iRI££_OESCRIPTigN_OF_PRgJECT_ANg_PROJECT_LOCATTON_FgR_SyMMARY_ByDGET: 

U A U V M PTB 1 PT A r T J W T T » P » M P* APT UP T 1 AU HP 1 II B n t H A H I A il II « n • T • T n • iln 

'•mn I V w> (X 1 U I rvuiAVAiico a fi rnwi wl i lhwwo hww Rirniunfl HMD l l M I d HKU 

REQUIRE ACQUISITION OF PERMITS FROM VARIOUS REGULATORY AGENCIES. 

THIS PROJECT PROVIDES FUNDS FOR DISTRICTUIDE COORDINATION OF 
REGULATORY AGENCY PERMIT ACQUISITION AMD MONITORING COMPLIANCE. 

PERMIT COORDINATION ACTIVITIES INCLUDE: SPECIFICALLY KEEPING DISTRICT 
MANAGERS EDUCATED AND INFORMED ABOUT CHANGES IN PERMITTING 
REQUIREMENTS, REVIEWING AND INTERPRETING THE EXISTING PERMIT 
REGULATIONS AND PROPOSED LEGISLATION SUCH AS THE CLEAN WATER ACT, 
PREPARING AND DISSEMINATING THIS REGULATORY INFORMAT I ON TO DISTRICT 
STAFF, AND TRACKING STATUS OF DISTRICT PERMITTING ACTIVITIES IN 
QUARTERLY REPORTS. 

PERMIT COMPLIANCE ACTIVITIES INCLUDE PREPARING AND DISSEMINATING 
COMPLIANCE INFORMATION TO DISTRICT STAFF AND DEVELOPING A 
COMPUTER-BASED DATA MANAGEMENT SYSTEM TO ORGANIZE AND FORMAT PERMIT 
COMPLIANCE INFORMATION THAT CAN BE EASILY SUMMARIZED TO DOCUMENT AND 
VERIFY COMPLIANCE. 
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ADM INI STRAY I ON 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
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FUND: 999 

PROGRAM: 1 

PROJECT: 0006208 


PROJECT: REGULATORY AGENCY 
ALLOCATED PROJECTS 
ADMINISTRATION 

PERMIT 

C/Y 


COORD: KAY WHITLOCK 

06100 

FLOOD CONTROL MANAGER 


****** 

N A R R A T 

I V 

E 

****** 


PROJECT GOALS AND OBJECTIVES: 


THE GOAL OF THIS PROJECT IS TO ENSURE THAT THE DISTRICT COMPLIES WITH 
ALL APPLICABLE WETLANDS REGULATIONS TO AVOID VIOLATIONS AND TO ENSURE 
THAT PERMITS CAN BE SECURED IN A TIMELY MANNER. THE OBJECTIVES ARE 
TO COORDINATE ALL PERMIT ACTIVITIES, UPDATE STAFF ON EXISTING AND NEW 
REGULATIONS AFFECTING WETLANDS AND RIPARIAN HABITATS, APPRISE STAFF 
OF THE STATUS OF AGENCY PERMITS, TRACK THE PROGRESS OF REGULATORY 
AGENCIES IN ISSUING PERMITS AND PERMIT MODIFICATIONS, AND TO EVALUATE 
AND DOCUMENT COMPLIANCE. 

«IASURABLE_IASKS_AND_COMPLETiON_DATES: 

DEVELOP COMPLIANCE DATABASE PROGRAM 
COMPLETE DATA INPUT OF CURRENT PERMITS 
ANNUAL PERMIT COMPLIANCE REPORT 
QUARTERLY PERMITS TAT US REPORTS 


PRO J§CI_COMPLEHON_DATE : 

THIS IS AN ONGOING PROJECT. 

*kt2£AXJ[ON_FORMyLA_AND_BASiS : 

THE 1994-95 COST ALLOCATION PERCENTAGES FOR THIS PROJECT ARE: 
NORTHWEST ZONE, 12 PERCENT; NORTH CENTRAL ZONE, 7 PERCENT; CENTRAL 
ZONE, 15 PERCENT; EAST ZONE, 12 PERCENT; SOUTH ZONE, 4 PERCENT; AND 
WATER UTILITY ADMINISTRATION AND GENERAL, 50 PERCENT. 


JULY 1994 
JANUARY 1995 
JUNE 1995 
JULY 1994 
OCTOBER 1994 
JANUARY 1995 
APRIL 1995 


PROJECT: 0006208 
RUN DATE: 05/19/94 


ADMINISTRATION 


REGULATORY AGENCY PERMIT 
ALLOCATED PROJECTS C/Y 


PAGE 33 
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$ ART A. CLARA VALLEY WATER DISTRICT 
F ISCAL 94-95 BUDGE T REPORT 


PAGE 


COORD: J iirti:: F e r g as o n 

P;U;N:P999 PROJECT: DISTRICT SOLID WASTE MG T STUDY 07100 

PROGRAM: 2 ALLOCATED PROJFrTS C/Y MAINTENANCE MANAGER 

PROJECT: 0008101 PIA : NNING 


FISCAL 1993-94 --- -- FISCAL 1994-95 


SECT -ORG- 

AC CT - 

- ACCOUNT DESCRIPTION 


HOUR S 

BUDGET $ 

YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 

1 06220 
i 07100 

1 07260 

1 0:8 2T0 

61230 

4. *1 *3 -z n 

61230 
6123 0 

000 EXPENSED LA BOR/0VERHEAD 

■fVrt'-rt''- :: !T : .V : fJ» ; C Aro VTrS I a n o r / r» v» r f» H r a k 
y:-y. v . A;lT ; :u:»:.*#:&:y *. avla w ts / u »:l:a (t:L:n w 

000 EXPENSED LA BOR/OVER HEAD 
000 EXPENSED LABOR/OVERHE AD 


100 

25 0 

15 0 

i :;7:::Jp.‘0 

8,633 

A f •>V 

lO g \oc 

12,876 

11 , 1 10 


8,63 3 

5 6, 162 

12,876 

1 1 , 110 

1 00 

i 00 

120 

50 

8,227 

ft , 06/ 

10,387 

5,621 



SECTION TOTAL 


600 

48,801 


48,801 

3 70 

30,302 

CONTRACT SERVICES 
2 0 7100 

2* ' 08210 

61310 

61310 

483 SOLID WASTE MANAGEMENT 
483 SOLID WASTE MANAGEMENT 



26,000 

26,000 


26,000 

26,000 


30,000 



SECTION TOTAL 



52,000 


52,000 


30,000 

INTRA-DISTR I CT EQUIPMENT 

5 61241 

INTRA DISTRICT CLASS I/IV 



1 , 092 


1 ,092 


673 



* * * * PROJECT TOTAL * * * 

* 

600 

101,893 


101,893 

3 70 

60,975 



****** ^ ^ 

R R 

A T 

i V 

g ****** 





BRIEF 

DESCRIPTION OF PROJECT AND 

PROJECT 

LOCATION 

FOR SUMMARY BUDGET: 






T HIS PROJECT PR 0 V IDES 
DFnnrc nitoncii cgcc ^ 

FUNDS FOR 
T LAND F ? ’ 

CONTINUING TO DEVELOP 

• e ii ¥ i t r i j t. T f jj.ir »:i r r n |) a 
i- w u I w i i 4 i i i i*: m n t i u R n n 

STRATEGIES TO 

: t v up p i rr rnn 

« A * i_ <J t i L d r U IN 





DISPOSAL OF SEDIMENT AND OTHER WASTES. THE WASTE MATERIAL IS 
GENERATED BY DISTRICT FACILITY MAINTENANCE AND OPERATION ACTIVITIES. 


IN FISCAL YEAR 1993-94 APPROXIMATELY $20,000 WAS SPENT FOR A 
CONSULTANT REPORT WHICH IDENTIFIED SEVERAL SITES THAT MERITED FURTHER 
INVESTIGATION. THAT REPORT ALSO I DENT I F I ED POSSIBLE LAND USE AND 
REGULATORY PERMITTING REQUIREMENTS. 

iESQ*M£I_<L2'!Sl. ; § _|fi_gB:j||TJLV|S: 

THE SHORT-TERM GOAL OF THIS PROJECT IS TO ENSURE THAT SITES ARE 
AVAILABLE THROUGH NEXT YEAR AT WHICH SEDIMENT AND SOME VEGETATIVE 
MATTER CAN BE STORED, DRIED, AND /OR DISPOSED AS AN ALTERNATIVE TO 
DISPOSAL AT LANDFILLS. 

THIS PROJECT WILL NOT PROVIDE A LONG-TERM SOLUTION TO THE DISTRIGT'S 
SOLID WASTE MANAGEMENT NEEDS. 


3 4 


PROJECT: 900S10I 
5?UN DATE : 05 /I 9/94 


PLANNING 


DISTRICT SOLID WASTE MG T STUDY 
ALLOCATED PROJECTS C/Y 


page: 










: B20RP7R 

iUN DATE: 05/19/94 
(UN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
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; UND : 999 


PROJECT: DISTRICT SOLID WASTE 

MGT 

STUDY 

COORD: Jim Ferguson 

07100 

>ROGRAM: 2 
’ROJECT: 0008101 

* * * * * =; 

ALLOCATED PROJECTS C/Y 
PLANN I NG 

N A R R A T I 

V 

E 

MAINTENANCE MANAGER 

* * * ■ * * * 


MEASURA8LETASKS_AND_COMPLETiON_DAX|S: 

1) DEVELOP A SHORT LIST OF AVAILABLE SITES, INCLUDING LANDFILLS, BY 

AUGUST 1, 1994. 

2) SELECT ONE OR TWO CANDIDATE SITES FOR FURTHER EVALUATION WITH 
RESPECT TO FISCAL IMPACTS, PERMITTING REQUIREMENTS, AND "C E Q A" 
COMPLIANCE BY NOVEMBER 1, 1994. 


PROJICI_COMPLETION_DATE: 

WORK ON THIS PROJECT IS EXPECTED TO BE COMPLETED BY JULY 1995. 


ALLOC AJiON_ F OR MU L A_AN0 _B AS J, S : 

THE ALLOCATION IS BASED ROUGHLY ON THE AMOUNT OF SEDIMENT GENERATED 
IN EACH COST CENTER. THE PERCENTAGE ALLOCATIONS ARE: 

RAW WATER T&D - 30% 

NORTHWEST, NORTH CENTRAL, CENTRAL, AND EAST - 15% 

SOUTH FLOOD CONTROL ZONE - 10% 


>ROJECT: 0008101 PLANNING DISTRICT SOLID WASTE MGT STUDY 

(UN DATE: 05/19/94 ALLOCATED PROJECTS C/Y PAGE 
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F:B:2i3:R;P7 St 

tim :'»* T S : 0 5 /1:9/94 
•|u| : TIME: 13 : 17 

FUND;: 999 
PROGRAM; 2 
PROJECT: 0 0 7:9 1 0 4 


sA'nt-a : ci m a val i;er water ossiri ct 

FISCAL 94-95 BUDGET REPORT 


PROJECT: NON POST*! SOURCE STUDY 
ALLOCATED PROJECTS C/Y 
PL AWNI N G 


re 8, if* ir" TP 

i n W W* 


COORD: Keith Whitman 
G 8 4 3 0 

N 0 N - : P Q I N T SOURCE DI VISION 


F 1 S C A L 1993-94 


CONTRACT S:E-R VIDEOS 


2 

0823 0 

61301 

000 

AERIAL PHOTOS/MAPPING 

2 

08230 

61310 

458 

TEST & ANALYSIS 

2 

08430 

61073 

000 

SMALL TOOLS 

2 

08430 

61 077 

000 

OFFICE MACHINES 

2 

08430 

61091 

00 0 

GENERAL OFFICE SUPPLIES 

2 

08430 

61092 

000 

REPRODUCTION SUPPLIES 

2 

08430 

61093 

000 

PR I NT ING/BINDING 

2 

08430 

61094 

000 

POSTAGE 

2 

08430 

61095 

000 

F 11 M/PROCESSING 

2 

08430 

61096 

000 

BOOKS/PUBLI CAT IONS 

2 

08430 

61097 

000 

SOFTWARE 

2 

08430 

61140 

000 

CONFERENCES/SEMINARS/TRAIN ING 

2 

08430 

61141 

000 

CONFERENCES/SEMINARS/TRAINING 

2 

08430 

61161 

000 

TRANSPORTATIO N/TRAVEL/L OD GIN G 

2 

0*4*0 

A 1 *0? 

000 

a tin mu r. ccowtrcc 

2 

08430 

61303 

000 

TEMPORARY EMPLOYEES FEES 

2 

08430 

61411 

000 

COMMON C1 A TI ON S TELEPHONE 

2 

08430 

6142 2 

000 

LEASE EQUIPMENT 


SECTION TOTAL 

I NTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/IV 

* * * * PROJECT TOTAL * * * * 


6,494 


5,000 
3 00 

10,000 

5,000 

1,000 

6,000 

53,400 

80,700 

11,820 

604,201 


5,000 

300 

10,000 

5,000 

1,000 

6,000 

53,400 

80,700 

11,820 

604,201 


FISCAL 1994-95 


SECT 

-ORG- 

ACCT - 


--- ACCOUNT DESCRIPTION ------ 

HOURS 

BUDGET $ 

Y TO ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

CT LABOR 











1 

01100 

61:230 

000 

EXP £:«:S:£ D 

LABOR/OVERHEAD 

520 

38,274 


38/274 




n * T3 Q : 

* *» * j * n 

n n n 


» a n rt n 7 mrr p u r A rt 
t n o u ft / y v i. h:rt:C nv 

''' 

s s Or i 

O U t J O 


30,3:2:5. 

! , 786 

8 1,7 86 

*3 

0621 0 

61230 

000 

EXPENSED 

LABOR/OVER HEAD 

25 

2,25 7 


2,257 


i 

0 8230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 




85 

6,2 72 


08430 

61230 

000 

E : X:P:E:N:S:E:b 

LABOR/OVERHEAD 

4,258 

390,822 


390,822 

3,811 

360,861 

i 

0 923 0 

61 230 

000 

EXPENSED 

LABOR/OVER HEAD 





20 

1,342 




S:E iC't iiiOiN: : : T;0:T : A:L 


6,494 

511,681 


511,681 

5,702 

45 0,2-61 


5,702 


20,000 
50,000 
1 ,000 
1 , 000 
500 
1 , 000 
10,000 
5,000 
500 
2,000 
2,000 

6,000 
5,000 
5,000 
92,762 
1 , 000 
30,000 

232,762 


10,378 
693,401 


PROJECT; 0079104 
SUN 0 ATE: 3:5/19/94 


****** N A R R A T i V E * * * * * 

SCRIPTIQN_OF_PROJECI_AND _PRQJ EC T^LQC Ali.ON_FOR_ SUMMARY_BUDGET ; 

THIS PROJECT ACCOUNTS FOR STAFF TIME AND CONSULTANT SERVICES 
NECESSARY: FOR THE DISTRICT T:0 A:0:K ; N S S t E r a N[ ) COORDINATE THE SANTA 
CLARA VALLEY NONPOINT SOURCE POLLUTION CON1ROL PROGRAM: (PROGRAM) TO 

Pl,A:NN I NG 


N0NPQ2NT SOURCE STUDY 
A : L:L : 0:C4 TED PRO J6CT-S £/ Y 
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B20RP7R 
UN DATE: 
UN TIME: 


05/19/94 
13:17 


UND: 999 
ROGRAM: 2 
ROJECT: 0079104 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 8UDGET REPORT 

PROJECT: NONPOINT SOURCE STUDY 
ALLOCATED PROJECTS C/Y 
PLANNING 


PAGE 37 


COORD: Keith Whitman 
08430 

NON-POINT SOURCE DIVISION 


****** N A R R A T I V E ****** 

MEET THE REQUIREMENTS OF THE JUNE 1990 NPDES PERMIT RELATING TO URBAN 
RUNOFF MANAGEMENT, THE NOVEMBER 1990 EPA STORMWATER PERMIT 
REGULATIONS, AND OF THE DECEMBER 1993 CEASE AND DESIST ORDER (CDO) 
ISSUED TO THE PROGRAM REGARDING THE IMPAIRED WATER QUALITY OF SOUTH 
SAN FRANCISCO BAY. FAILURE TO COMPLY WITH ANY OR ALL OF THESE 
REQUIREMENTS IS SUBJECT TO ADMINISTRATIVE AND CIVIL LIABILITY ACTION; 
THEREFORE, FUTURE ACTIVITIES AND FUNDING ARE MANDATORY. THE PROJECT 
LOCATION IS THE PORTION OF SANTA CLARA COUNTY WHICH DRAINS TO SAN 
FRANCISCO BAY . 

PRQii£I_§OAk§_A N D_OB J E C T J.VE S : 

THE GOALS OF THIS PROJECT ARE TO IMPROVE STORM WATER QUALITY AND 
WATER QUALITY OF SOUTH SAN FRANCISCO BAY BY ACHIEVING THE OBJECTIVE 
OF ADMINISTERING AN EFFECTIVE AND COMPREHENSIVE PROGRAM. 

measurABLE_TASKS_AND_COMPLEIION_DATES: 

COMPLY WITH NPDES REPORTING REQUIREMENTS SEPTEMBER 1, 1994; COMPLY 
WITH CDO REQUIREMENT TO SUBMIT A REVISED STORM WATER MANAGEMENT PLAN 
OCTOBER 1, 1994; ADVERTISE, INTERVIEW, AND NEGOTIATE CONSULTANT 
SERVICES CONTRACTS FOR PROGRAM ACTIVITIES SUCH AS ANNUAL MONITORING, 
SPECIAL STUDIES, AND GENERAL TECHNICAL SUPPORT SEPTEMBER 30, 1994. 

PROJECI_COMPLETigN_DAIE: 

THIS IS AN ONGOING PROJECT. 


COS T_S HA RING/REI.MBUR SEMEN T: 


THE DISTRICT ADMINISTERS A FUND ESTABLISHED FOR THE PROGRAM WHICH 
CONTAINS THE MONETARY CONTRIBUTIONS OF THE 15 CO - PERMITTEES OF THE 
PROGRAM. THIS PROJECT IS ENTIRELY REIMBURSED BY THE FUND. THE 
DISTRICT CONTRIBUTION TO THE FUND IS DESCRIBED IN PROJECT 0079111. 


ALLOCATION FORMULA AND BASIS: 


NORTHWEST (12%), NORTH CENTRAL (13%), CENTRAL (13%), EAST (12%), AND 
WATER UTILITY ADM INISTRAT I ON AND GENERAL COST CENTER (50%). IN 1990, 
DISTRICT MANAGEMENT APPROVED THIS FORMULA BECAUSE PROGRAM ACTIVITIES 
ARE RELATED TO BOTH FLOOD CONTROL (EROSION, SEDIMENTATION, PROJECT 
CONSTRUCTION, MAINTENANCE) AND TO THE WATER UTILITY (NON-STORM 
DISCHARGES TO CREEKS, PROTECTION OF THE GROUNDWATER BASIN). 


ROJECT: 0079104 
UN DATE: 05/19/94 


PLANNING 


NONPOINT SOURCE STUDY 
ALLOCATED PROJECTS C/Y 
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FB20RP7R 

RUN DATE: 05/19/94 
RUNTIME: 13:17 


smm mm* mmM watts d s st* j er 

FISCAL 94-95 SU-0'Ufel REPORT 


FUND: 999 PROJECT: NONPOINT SOURCE 0IS1RICT 

PROGRAM: 2 ALLOCATED PROJECTS C/Y 

P:R:0:J:©e : 7 : 0:O : 7 : 9 : T TO ... PLANNING 


F I S C 


SECT 

-ORG- 

Acer- 


- ACCOUI 

■f T DESCRIPTION ----- 

HOURS 

BUDGET $ 

DISTRICT LABOR 







1 

0 534 0 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



1 

06210 

A 1: 230 

9 GO 

EXPENSED' 

LABOR/OVERHEAD 



1 

06220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

50 

4,31 7 

1 

06230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 0 0 

7,810 

1 

06320 

61230 

00 0 

EXPENSED 

LABOR/OVERHEAD 



1 

0 7260 

61230 

0 00 

EXPENSED 

LABOR/OVERHEAO 



1 

08320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



1 

08420 

61230 

000 

EXPENSED 

lABOR/OVERHEAD 



1 

0 8:4 3 0 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1.088 

99,862 

1 

09220 

61:23 0 

000 

EXPENSED 

LABOR/OVERHEAD 

202 

16,537 

1 

09230 

6123 0 

000 

EXPENSED 

LABOR/OVERHEAD 

TOO 

7,015 


SECTION TOTAL 1 , 540 1 35,54 1 

CONTRACT SERVICES 

2 06210 61310 105 CIVIL ENGINEERING PLANNING 

2 06220 61093 000 PRINTING/BINDING 

2 06230 61303 000 TEMPORARY EMPLOYEES FEES 

2 08430 61071 000 MATERIALS & SUPPLIES GENERAL 

2 08430 61073 000 SMALL TOOLS 

2 08430 61076 000 COMPUTER COMPONENTS 

2 08430 61077 000 OFFICE MACHINES 

2 08430 61078 000 FURNITURE 

2 08430 61079 000 SAFETY SUPPLY 

7 084 30 61081 000 ANNIJAr MEMBERSHIP 

2 08430 61091 000 GENERAL OFFICE SUPPLIES 

2 08430 61093 000 PRINTING/BINDING 

2 08430 61095 000 FILM/PROCESSING 

2 08430 61096 000 BOOKS/PUBLI CAT I ONS 

2 08430 61097 000 SOFTWARE 

2 08430 61303 000 TEMPORARY EMPLOYEES FEES 

2 08430 61310 453 ENVIRONMENTAL COMPLIANCE 

2 08430 61310 541 WATERSHED MANAGEMENT 

SECTION TOTAL 160,611 

INTRA-DISTRICT EQUIPMENT 

5 61:241 1 NTRA DISTRICT CLASS I / I V 2,803 

* * * * PROJECT TOTAL * * * * 1,540 298,955 


1,000 
15,811 
7,500 


3 00 

5,000 

1 , 000 

30,000 
TOO,000 


PR O J E C T : 0 0 79:1 10 
RU«:: : -:D»TE i-Mm'VVjm 


PL ANN IN G 


PACE .3:8 


COORD: K"?th Whitman 
0843 0 

NON-POINT SOURCE DIVISION 


L 1 993-94 --------- .FISCAL 1994-95 


TOTAL S 

HOURS 

AMOUNT 


60 

5,74 2 


22:0 

16,99 t 

4,317 

50 

4,115 

7,810 

2 00 

15.315 


60 

4,925 


40 

3,461 


60 

4,636 


60 

4,700 

99,862 

1 ,420 

134,458 

16,537 

39 

3.2:51 

7,015 



135,541 

2,209 

199,600 


80,000 

1,000 1,000 

15,811 16,285 

7,500 1,000 

1,000 
1,000 
1,000 
1,000 

.500 

2:7 : 'J •: 


300 500 

5,000 

500 

1 , 0 00 1,000 

2,000 

30,000 

100,000 

100,000 

160,611 207,060 

2,803 4,019 

298,955 2,209 410,679 


NONPOINT SOURCE DISTRICT 
a:lC : Q:CA T:E : D : : PROJECT S C / Y 
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JN DATE: 05/19/94 
JM TIME: 13:17 

JND: 999 
HOGRAM: 2 
ROJECT: 0079110 


IOJECT: 0079110 
JN DATE : 05/19/94 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 

COORD: Keith Whitman 

PROJECT: NONPOINT SOURCE DISTRICT 08430 

ALLOCATED PROJECTS C/Y NON-POINT SOURCE DIVI 

PLANNING 

****** n A R R A T I V E ****** 

§RI§£_DESCRiPTiON_OF_PROJECT_ANq_PROJEeT_LOCATigN_FgR_SyMMARY_ByDGET: 

THIS PROJECT ACCOUNTS FOR STAFF TIME AND CONSULTANT SERVICES 
NECESSARY FOR THE DISTRICT TO COMPLY WITH ANO IMPLEMENT ITS 
AGENCY-SPECIFIC RESPONSIBILITIES UNDER THE SANTA CLARA VALLEY 
NONPOINT SOURCE POLLUTION CONTROL PROGRAM (PROGRAM) TO MEET THE 
REQUIREMENTS OF THE JUNE 1990 NPDES PERMIT RELATING TO URBAN RUNOFF 
MANAGEMENT, THE NOVEMBER 1990 EPA STORMWATER PERMIT REGULATIONS, AND 
OF THE DECEMBER 1993 CEASE AND DESIST ORDER (CDO) ISSUED TO THE 
PROGRAM REGARDING THE IMPAIRED WATER QUALITY OF SOUTH SAN FRANCISCO 
BAY. FAILURE TO COMPLY WITH ANY OR ALL OF THESE REQUIREMENTS IS 
SUBJECT TO ADMINISTRATIVE AND CIVIL LIABILITY ACTION; THEREFORE, 

FUTURE ACTIVITIES AND FUNDING ARE MANDATORY. THE PROJECT LOCATION IS 
THE PORTION OF SANTA CLARA COUNTY WHICH DRAINS TO SAN FRANCISCO BAY. 

EE2 Ji-CT_GOALS_AND_OB JECTiVES : 

THE GOALS OF THIS PROJECT ARE TO IMPROVE STORM WATER QUALITY AND 
WATER QUALITY OF SOUTH SAN FRANCISCO BAY BY ACHIEVING THE OBJECTIVE 
OF IMPLEMENTING EFFECTIVE AND COMPREHENSIVE INTEGRATION OF NONPOINT 
SOURCE MANAGEMENT PRACTICES INTO DISTRICT PROGRAMS AND ACT I V ITIES. 

M|ASyRABLE_IAS!(S_AND_CgMPLETJLgN_DATES: 

COMPLY WITH NPDES REPORTING REQUIREMENTS: SEPTEMBER 1, 1994; COMPLY 
WITH CDO REQUIREMENT TO SUBMIT A REVISED STORM WATER MANAGEMENT PLAN 
INCLUDING COORDINATION OF PUBLIC AGENCY ACTIVITIES ON A WATERSHED 
BASIS: OCTOBER 1, 1994; ADVERTISE, INTERVIEW, AND NEGOTIATE 

CONSULTANT SERVICES CONTRACTS FOR SPECIAL STUDIES: SEPTEMBER 30, 

1994; INSPECTION AND NUMBERING OF OUTFALLS IN A MINIMUM OF 100 MILES 
OF CREEKS AND STREAMS (20% OF DISTRICT JURISDICTION): JUNE 30, 1995. 

PP2i££T_COMP L E T j.ON_D A TE : 

THIS IS AN ONGOING PROJECT. 

ALLOCATION_FORMULA_AND_BAS IS: 

NORTHWEST (12%), NORTH CENTRAL (13 % ) , CENTRAL (13%), EAST (12%), AND 
WATER UTILITY ADMINISTRATION AND GENERAL COST CENTER (50%). IN 1990, 

DISTRICT MANAGEMENT APPROVED THIS FORMULA BECAUSE PROGRAM ACTIVITIES 
ARE RELATED TO BOTH FLOOD CONTROL (EROSION, SEDIMENTATION, PROJECT 
CONSTRUCTION, MAINTENANCE) AND TO THE WATER UTILITY (NON-STORM 
DISCHARGES TO CREEKS, PROTECTION OF THE GROUNDWATER BASIN). 


PLANNING NONPOINT SOURCE DISTRICT 

ALLOCATED PROJECTS C/Y 
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FS20RP7K 
R U N D A T E ■: 
RLj:N f 5 ME : 

FUND: 999 
PROGRAM: 

P R 0 J E C T : 


SEC 

CONTRACT 

lllllllllli: 


PROJECT : 
RON DATE: 


m tim 9 4 

13:17 


00791 1 1 


SANTA .CLARA VALLEY WATER DISTRICT 
FISCAL 94-05 BUDGET REPORT 


PROJECT: NONPOINT SOURCE FUNDING 
ALLOCATED PROJECtS C/Y 
"'■'V:' PLANNING 


PAGE 4< 


COORDKeith Whitman 
084 3 0 

NON -POINT SOURCE DIVISION 


T -OR 6- Acer 


ACCOUNT DESCRIPTION 


SERVICES 

08430 61441 000 AGREEMENTS COST SHARING 


* * * * 


PROJECT TOTAL 


* * * * 


----- . F I S C A L 1993-94 

HOURS BUDGET $ YTD ADJ $ 


510,072 

510,072 


TOTAL t 


510,072 

510,072 


• FISCAL 1994 95 ■ 
HOURS AMOUNT 


909,000 

909,000 


****** N A R R A I ! V £ ****** 

MII£„DESCRlPTiON_,gF_PNOJ|CT_AND_PROJECT_EOCAtiO;N_FOR^BUMMARY^ByDGET : 

THIS PROJECT ACCOUNTS FOR THE DISTRICT'S SHARE TOWARD AREA-WIDE 
ACTIVITIES OF THE SANTA CLARA VALLEY NONPOINT SOURCE POLLUTION 
CONTROL PROGRAM (PROGRAM) TO MEET THE REQUIREMENTS OF THE JUNE 1990 
NPDES PERMIT RELATING TO URBAN RUNOFF MANAGEMENT, THE NOVEMBER 1990 
EPA STORMWATER PERMIT REGULATIONS, AND OF THE DECEMBER 1993 CEASE AND 
DESIST ORDER (CDO) ISSUED TO THE PROGRAM REGARDING THE IMPAIRED WATER 
QUALITY OF SOUTH SAN FRANCISCO BAY. FAILURE TO COMPLY WITH ANY OR 
ALL OF THESE REQUIREMENTS IS SUBJECT TO ADM INI STRATIVE AND CIVIL 
LIABILITY ACTION; THEREFORE, FUTURE ACTIVITIES AND FUNDING ARE 
MANDATORY. THE PROJECT LOCATION IS THE PORTION OF SANTA CLARA COUNT Y 
WHICH DRAINS TO BAN FRANCISCO BAY. 

PR Sil £ I _ GOAL SAND_ OBJECT IVES: 

THE GOALS OF THIS PROJECT ARE TO IMPROVE STORM WATER QUALITY AND 
WATER QUALITY OF SOUTH SAN FRANCISCO RAY RY ACHIEVING THE OBJECTIVE 
OF IMPLEMENTING EFFECTIVE AND COMPREHENSIVE NONPOINT SOURCE 
MANAGEMENT PRACTICES AND ACTIVITIES. 

THE DISTRICT'S 30% CONTRI BUT I ON TO THE AREAWIDE PROGRAM AND ROLE IN 
THE ADMINISTRATION OF THE PROGRAM, AS DEFINED IN THE CO-PERM ITEE'S 
MOA, WILL BE REASSESSED PRIOR TO OCTOBER 1994 TO ENSURE THAT THE 
SUBMITTALS TO THE RWQCB REFLECT THE DISTRICT'S COMMITTMENTS. 

M§£SUR ABLE_IASKS_AND_COMPLEU ON_D/\TES : 

COMPLY WITH NPDES REPORTING REQUIREMENTS SEPTEMBER 1, 1994; COMPLY 
WITH CDO REQUIREMENT TO SUBMIT A REVISED STORM WATER MANAGEMENT PLAN 
OCTOBER 1, 1994. SUBMIT APPLICATION FOR RENEWAL OF NPDES PERMIT: 

DECEMBER 31, 1994. 

PROJiC!_cgMPL|TLgN_gATE: 

THIS IS AN ONGOING PROJECT. 


3 0 791 1 1 
, 05 / 19/94 


P L AMN:N G 


NGNPO'NT S OUR0E FUNDING 
ALLOCATED PROJECTS C/Y 
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(UN DATE: 05/19/94 
(UN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 

; UND : 999 
’ROGRAM: 2 
’ROJECT: 00791 1 1 


PROJECT: NONPOINT SOURCE FUNDING 
ALLOCATED PROJECTS C/Y 

PLANNING 

COORD: Keith Whitman 
08430 

NON-POINT SOURCE 

DIVISION 


* * * * * * 

N A R R A T I V E 

* ***** 



COST_S H AR IN G/R EiMBURSEME N T : 

THE FIFTEEN PUBLIC AGENCIES THAT PARTICIPATE IN THE AREA-WIDE PROGRAM 
ENTERED A MEMORANDUM OF UNDERSTANDING IN 1990 WHICH DEFINED THE 
ALLOCATION OF COSTS. THE DISTRICT SHARE OF THE PROGRAM COSTS IS 
30.03%. 

AttOCATiON_FORMULA_AND_BAS1S: 

NORTHWEST (12%), NORTH CENTRAL (13%), CENTRAL (13%), EAST (12%), AND 
WATER UTILITY ADMINISTRATION AND GENERAL COST CENTER (50%). IN 1990, 
DISTRICT MANAGEMENT APPROVED THIS FORMULA BECAUSE PROGRAM ACTIVITIES 
ARE RELATED TO BOTH FLOOD CONTROL (EROSION, SEDIMENTATION, PROJECT 
CONSTRUCTION, MAINTENANCE) AND TO THE WATER UTILITY (NON-STORM 
DISCHARGES TO CREEKS, PROTECTION OF THE GROUNDWATER BASIN). 


ROJECT: 0079111 
UN DATE: 05/19/94 


PLANNING 


NONPOINT SOURCE FUNDING 
ALLOCATED PROJECTS C/Y 
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RUN Jfilf: ■<}?>./\ 9/9 4 FISC A L 94-95 BUDGET REPORT 

Ijpi 'TIME: 13:17 

COOR D: KEITH WH I T MAM 

FUND: 999 PROJECT: WATERSHED PREPARATORY STY 08430 

PROGRAM: 2 ALLOCATED PROJECTS C/Y NON-POINT SOURCE - D I V t S ION 


p; ro j e c r: 

0 0 791 12 





PL AN N ■ NG 









..- - F I S C 

A l 1993-94 . -- FISCAL 

1994-95 -- 

SEC 

1 -ORG- 

ACC7 - 

-- . 

- - ACCOUNT DESCRIPTION ------ 

HOURS BUDGET $ 

YTD ADJ t TOTAL $ HOURS 

A MO WN T 

)IS TRIOT 

L A BOR 








1: 

05340 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


60 

5,74 2 

1 

(16? 1 0 

61 23 0 

non 

E*pfm<;PD 

i flRnp /oVE M E * n 


s on 

1U W 

<S C ' C ”1 : 
f J f 4# *9IC 

1 

06220 

61230 

000 

E X P E N S E D 

LABOR/OVERHEAD 


1 00 

8,227 

1 

06230 

61230 

0 0 0 

EXPENSED 

LABOR/OVERHEAD 


200 

15,315 

1 

0632 0 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


80 

6,566 

1 

0 72 5 0 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


150 

9,1 18 

1. 

07260 

61230 

000 

EXPENSED 

LABOR/OVER HE AD 


5 0 

:4:»:2H2i8l 

1 

08320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


40 

3,091 

1 

08420 

6 123 0 

000 

EXPENSED 

LABOR/OVERHEAD 


80 

6,269 

1 

08430 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


40 

3,788 

1 

09220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


39 

3,2:5:1 




SECTION TOTAL 



1,019 

81,237 

INTRA-DISTRICT EQUIPMENT 









61241 

INTRA DISTRICT CLASS I / I V 



1,85 6 




* * 

* * PROJECT TOTAL * * * * 


1.019 

83,093 





* * * * 

* * N A R R 

A T I V 

£ ****** 




BRIEF 

DESCRIPTION 

OF PROJECT AND PROJECT 

LOCATION FOR SUMMARY 

BUDGET: 



THIS PROJECT PROVIDES FOR STAFF TIME AND CONSUITANT SERVICES 
NECESSARY TO PREPARE A PLAN FOR MANAGING COMPREHENSIVE WATERSHED 
STUDIES. WATERSHED BASED PLANNING IS THE THRUST OF THE REGIONAL WATER 
QUALITY CONTROL BOARD'S EFFORTS TO IMPROVE NON-POINT SOURCE 
STORMWATER QUALITY. THE PLANN I NG PROCESS LOOKS AT ALL NATURAL 
RESOURCES IN THE WATERSHED - SO IL. WATE R,A IR, PLANTS AND ANIMALS- IN 
RELATION TO SOCIAL, CULTURAL, AND ECONOMIC CONSIDERATIONS. A 
WATERSHED STUDY REPORT, WHEN COMPLETED, CONTAINS A CLEAR DESCRIPTION 
OF RESOURCE PROBLEMS; GOALS TO BE ATTAINED; SYSTEMS TO BE APPLIED; 

AND TECHNICAL AND FINANCIAL SOURCES FOR IMPLEMENTING SOLUTIONS. THE 
PROCESS BEGINS WITH GENERAL DESCRIPTIONS OF PROBLEMS, OPPORTUNITIES, 
AND RESOURCE CONCERNS, INCLUDING IDEAS FOR SOLUTIONS, AND ULTTMATELY 
MOVES TO THE DEVELOPMENT OF PLANS THAT ARE MORE DETAILED AND 
SPECIFIC. 

THIS STUDY WILL BE CONDUCTED IN TWO PHASES. PHASE l WILL COMPILE AN 
INVENTORY OF ALL KNOWN OR POTENTIAL RESOURCE RELATED PROBLEMS WITHIN 
SANTA CLARA COUNTY WATERSHEDS AND CURRENT DISTRICT PROJECTS, STUDIES, 
ACTIVITIES AND POLICIES WHICH CAN AFFECT OR BE AFFECTED BY PROBLEMS 
IN THE WATERSHEDS. PHASE II WILL DEFINE THE OBJECTIVES, DATA NEEDS, 
AND DATA AVAILABILITY FOR PREPARING A WATERSHED MANAGEMENT PLAN. A 


ROW EC T : 0 079112 
» OKIE: 95/19/94 


PL AN N iNG 


WATERSHED MGMT PREPARATORY STY 

ALLOCATED PROTECTS C7 : Y 
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RUM DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
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FUND: 999 
PROGRAM: 
PROJECT : 


2 

00791 1 2 

****** N A R R A T I VE ****** 

SCOPE OF WORK AND BUDGET WILL BE PREPARED FOR IMPLEMENTING A PILOT 
STUDY ON A SELECTED WATERSHED. 

PROJECT GOAL S AND OBJECTiVES: 

THE GOAL OF THIS PROJECT IS TO PREPARE A PLAN FOR WATERSHED 
MANAGEMENT WHICH WHEN IMPLEMENTED WILL IMPROVE STORM WATER QUALITY 
AND WATER QUALITY OF SOUTH SAN FRANCISCO BAY. 

M EASUR ABLE _T ASK S_AND_ COMPLET J.ON_DATES: 

PHASE I REPORT NOVEMBER 1994 

PHASE I I REPORT JUNE 1995 

EE9JECT_COMPL|IiON_DATE: 

JUNE 1995 

COST SHAIUN(^REIMBURSEMENT : 

none 

ALLOCATION_FORMULA^AND_BAS1§: 

ALLOCATION IS BASED ON THE FORMULA APPROVED FOR THE NON-POINT SOURCE 
PROGRAM: NORTHWEST (12%), NORTH CENTRAL (13%), CENTRAL (13%), EAST 
(12%), AND WATER UTILITY ADMINISTRATION AND GENERAL COST CENTER 
(50%). IN 1990 DISTRICT MANAGEMENT APPROVED THIS FORMULA BECAUSE 
PROGRAM ACTIVITIES ARE RELATED TO BOTH FLOOD CONTROL (EROSION, 
SEDIMENTATION, PROJECT CONSTRUCTION, MAINTENANCE) AND TO THE WATER 
UTILITY (NON-STORM DISCHARGES TO CREEKS, PROTECTION OF THE 
GROUNDWATER BASIN ) . 


PROJECT : WATERSHED MGMT PREPARATORY STY 
ALLOCATED PROJECTS C/Y 
PLANNING 


COORD: KEITH WHITMAN 
08430 

NON-POINT SOURCE DIVISION 


PROJECT: 0079112 
RUN DATE: 05/19/94 


PLANNING 


WATERSHED MGMT PREPARATORY STY 
ALLOCATED PROJECTS C/Y 
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SANTA CLARA VALLEY WATER DISTRICT 
NORTHWEST FLOOD CONTROL ZONE 


Budgetary 



Basis 

Actual 

1992-93 

Adjusted 
Budget : 
1993-94 

Requested Budget 

1994-95 

Revenue Sources: 






Property Taxes $ 

2,430,136 $ 

2,506,000 

$ 2,556,000 $ 

$ 


Interest 

516,147 

299,000 

495,000 



Agreements and Advances 

307,267 

757,600 

792.417 



Assessment 

4,688,054 

4,700,000 

4,920,000 



Other 


31,000 

31,000 



Total Revenue 

7,941,604 

8,293,600 

8,794,417 






Operating 

Capital 

Total 

Outlay Summary: 






Planning 

1,084,706 

1,376,877 

410,091 

722,809 

1,132,900 

Construction 

1,537,891 

7,633,579 

17,737 

1,832,089 

1,849,826 

Maintenance 

767,930 

1,912,063 

1,193,063 

779,630 

1,972,693 

Operations 

285,027 

401,349 

368,320 


368,320 

Administration 

298,843 

291,170 

863,725 


863,725 

Debt Service 

1,727,443 

1,829,119 

1,849,361 


1,849,361 

Total Program Outlay 

5,701,840 

13,444,157 

4,702,297 

3,334,528 

8,036,825 

Excess (Deficit) revenues over outlays 

2,239,764 

(5,150,557) 

4,092,120 

(3,334,528) 

757,592 

Other Financing Sources: 






Certificates of Participation (COP) 

0 

0 


o 

0 

Total Other Financing Sources 

o 

0 

0 

0 

0 

Change in Fund Balance 

2,239,764 

(5,150,557) 

4,092,120 

(3,334,528) 

757,592 

Balance Beginning of Year 

10,472,656 

12,712,420 

155,062 b 


155,062 

Balance Before Transfer to Capital 

12,712,420 

7,561,863 

4,247,182 

(3,334,528) 

912,654 

Transfer to Capital 

0 

0 

(4,438,625) 

4,438,625 

0 

Balance Available 

12,712,420 

7,561,863 

(191,443) 

1,104,097 

912,654 

Appropriated to/(from) Reserves: 



1 

Current Year Increase/(Deere 

ase) 

Operating Reserves: 






Contingency Appropriation 

20,000 

20,000 

! O' 


0 

Major Facility / Working Capital Approp, 

4,204,221 

2.542.443 

(191,443) 


(191,443 

Total Operating Reserves 

4,224,221 

2,562,443 

(191,443) 

0 

(191,443 

Capital Reserves: 






Designated for Future Years’Capital 




1,104,097 

1,104,097 

Total Capital Reserves 

0 . 

0 

0 

1,104,097 

1,104,097 

Total Appropriated to/(from) Reserves 

4,224,221 

2,562,443 

(191,443) 

1,104,097 

912,654 

Uncommitted Funds $ 

8,488,199 S 

4,999,420 a 

0 £ 

0 $ 

0 


d\ttweT\Cebetween estimated and audited beginning balances 
b) Adusted to reflect projected 1993-04 budget adjustment for Matadero IV 
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RUM DATE.: ff 5 /: 1?/94 
RUN: TIME: 13:15 


p:R:Q .J:E.G.;T 


1 0 

01 

101 

1 0 

of 

1 f) 1 

1 0 

0 4 

1 0 2 

10 

04 

1:0 4 

1 0 

04 

106 

18 

:0:4 

1 0:9 

1:0: ■ 

04 

111 

lid;; 

04: 

112 

10 

05 

101 

10 

:0:8 

101 

1:0 

0 6 

1 03 

1 0 

06 

200 

1 0 

0 8 

101 

1 0 

08 

1 8:4 

i 0 

08 

i"d;5 

1 0 

1 0 

101 

1 flJ 

1 0 

106 

10 

10 

999 

10 

21 

105 

10 

.2:1" 

1 06 

1 0 


9 V V 

1 0 

24 

1:0:3: 

10: 

24 

104 

1 0 

24 

999 

10 

28 

103 

TO 

28 

999 

1 0 

:29" 

101 

10 

2:9" 

1 04 

1 0 

2 9 

999 

10 

3:9; 

999 

10 

76: 

999 

10 

■m 

1 04 

10 

79 

110: 

i 0 

79 

1 1 1 

1 0 

79 

1 1 2 


PRO 

liiiii 


J E C T 

I P T I 0 N - - 


LAND USE REVIEW 

benefit assessment 
flood ins liaison study 

AUTOMATED MAPPING/GIS 
PS ZONE PRIORITIES 
MAINTENANCE GUIDELINES DIRECT 
NU STREAM RESOURCES INVENTORY 
NW VEG MGMT/ERSM PRTCT PGH E1R 
INSURANCE 

ADM I N I ST RAT IV:E PROJECTS 
CONTRACT AUDI TING FINANCIAL 
TECHNICAL £ SUPPORT PROJECTS 
DISTRICT SOLID WASTE MGT STUDY 
HAZMAT EMERGENCY RESP NW ZONE 
PROPERTY PREACQUISITION INVEST 
ADOBE CREEK 

ADOBE CK EL CAM I NO/EL MONTE 
ADOBE CREEK WATERSHED 
MATADERO IV ELCMNO/STNFRD CHNL 
MATADERQ V STNFRO CHNL/BRRN C K 
MATADERO CREEK WATERSHED 
PERMANENTE CREEK 
PER MANENTE CK ACCESS MTVW SIGH 
PERMANENTE CREEK WATERSHED 
SAN FRANCISQUITO GABION BANK 
SAN FRANCISQUITO CK WAIEKSMtU 
STEVENS CK FISH LADDER MOD 
STEVENS CREEK DIERICX DR PRPTY 
STEVENS CREEK WATERSHED 
PALO ALTO FLOOD BASIN WTRSHED 
NORTHWEST ZONE GENERAL MAI NT 
NONPOINT SOURCE FUNDED 
NONPOINT SOURCE DISTRICT 
NP5 DISTRICT FUNDING 
WATERSHED MNGT PREPARATORY STY 

TOTAL 


SANTA CLARA VALLE* WA TER 01 STRICT 
F I SiCAl 94 • 95 BUDGET REPORT 
PROGRAM SUMMARY BY PROJECT 
NO S T HiW EiS T Z O N E P R O J E C T S 


PLANNING 


1 3 ,45 6 
32,346 
38,26.8 
52,521 
23,267 
21,891 


9,147 

493,426 

197,037 


83,209 
49,280 
109,080 
9,9 72 

1 , 132,980 


• - - P R 

CONST RUCT I ON 


0 G R 
MAINTENANCE 


A M - - 
OPE RAT IONS 

277,723 


ADMINISTRATION 


3:9,38:2: 


184,563 
240,841 
5,036 
393,983 


29,158 
61 , 4 3:9 


213.785 

764,247 

710 r> R L 


26,033 


115,970 
17,737 


1,849,826 


202 j:72:? 

761 ,5:83 


94,645 
779,630 

i /. n i /. 4 


416,518 

24,451 

152,998 


1,972,693 


368,320 


863,725 


.P.R : 0.:J:EC:T 

: t8;T:A:L 

277,723 
39,302 
13,456 
32*346 
38,268 
52,521 
23,267 
21,891 
184,563 
240,841 
5,036 
393,983 
9, 147 
29,158 
61,43V 
493,426 
2 13 f 785 
202*. 722 
764,247 
712,054 
161.583 
197,037 
26,033 
94,645 
779,630 
140.146 
115,970 
17,737 
416,518 
24,451 
152,998 
83,209 
49,280 
109,080 
9,972 

6,18 7,464 


RUN DATE: 05/19/94 


FLOOD CONTROL ZONES 


» : AG:E 


45 





FB23RP4R 

RUN DATE: 05/19/94 
RUN TIME: 13:15 


NORTHWEST ZONE PROJECTS 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 


PLANNING 
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P R 0 J E C T 
D E SCRIPT I ON--- 


PROJECT 


CONTRACT 
SERVICES 


EQUIPMENT 


INTRA-DIST 

EQUIPMENT 


FLOOD INS LIAISON STUDY 


1 0 

5I| 

102 

5,899 

7,420 

AUTOMATED MAPP1NG/GIS 


10 

04 

1 04 

2,295 

p'-v 30,000 

PS ZONE PRIORITIES 


10 

04 

106 

26,449 

11,200 

MAINTENANCE GUIDELINES DIRECT 

10 

04 

109 

39,611 

12,OOP 

NW STREAM RESOURCES INVENTORY 

HI 

04 

111 

8,096 

15,000 

NW VEG MGMT/ERSN PRTCT PGM 

||:ii|| 

10 

04 

1 12 

6,727 

15,000 

DISTRICT SOLID WASTE MGT STUDY 

1111 

08 

101 

4,546 

4,500 

ADOBE CREEK 


fill 

10 

101 

348,582 

137,000 

PERMANENTE CREEK 


10 

24 

103 

147,670 

46,000 

NONPOINT SOURCE FUNDED 


10 

79 

104 

54,033 

27,931 

NONPOINT SOURCE DISTRICT 


10 

79 

110 

23,950 

24,847 

NPS DISTRICT FUNDING 


10 

79 

111 ■ 


109,080 

WATERSHED MNGT PREPARATORY 

STY 

10 

79 

112 

9,747 



137 

51 

619 

910 

171 

164 

101 

7,844 

3,367 

1,245 

483 


13,456 

32,346 

38,268 

52,521 

23,267 

21.891 

9,147 

493,426 

197,037 

83,209 

49,280 

109,080 

9,972 


PROGRAM TOTAL 


677,605 


439,978 


15,317 




RUN DATE: 05/19/94 


FLOOD CONTROL ZONES 


PA ; G'Elll4:6: 







■f B:-23:R,P 4 3 

RUN D AST : E : OS/ 19/ 94 
RUN TIME: 13: 15 

NORTHWEST ZONE PROJECTS 

PROJECT 

- DESCRIPTION - PROJECT 


ADOBE etc EL CAM I MO/EL WONTS 10 10 106 
MATADERQ IV El CM NO/STNFRO CHNL 10 21 105 
MATADERO V STNFRO CHNL/8RRN CK 10 21 106 
PERMANENTE CK ACCESS MTVW SLGH 10 24 104 
STEVENS CK FISH LADDER MOD 10 29 101 
STEVENS CREEK DIERICX DR PRPTY 10 29 104 

PROGRAM TOTAL 


SANTA CLARA V A LlEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL 3Y PROJECT 

j CONTRACT I 

LABOR j SERVICES j EQUIPMENT 


157,788 

52,000 

429,620 

325,000 

376,566 

327,000 

25,425 


59,591 

55,000 

12,464 



1,061,454 759,000 


PAGE 4 1 


CONSTRUCTION 


LAND 

I NTS A-DI ST 

E 00 l PMENT 

TOTAL 


3,9 97 

-a « "9 « g- 

d15 9 rd3 


9,627 

764,247 


8,488 

712,054 


608 

26,033 


1,379 

115,970 

5,000 

273 

17,737 

5,000 

24,372 

1,849,826 






































































































































































B23RP4R 

UN DATE: 05/19/94 
UN TI ME : 13 : 15 


NORTHWEST ZONE PROJECTS 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 


MAINTENANCE 


kPAGEk;?:::**::: 


PROJECT 
DESCRIPTION --- 


PROJECT 


CONTRACT 

SERVICES 


EQUIPMENT 


INTRA-DI ST 
EQUIPMENT 


TOTAL 


ADOBE CREEK WATERSHED 

10 

111 

999 

1 04,263 

54,398 

MATADERO CREEK WATERSHED 

TO 

21 

999 

85,104 

41,470 

PERMANENTE CREEK WATERSHED 

10 

24 

999 

46,805 

24,601 

SAN FRANCISQUITO GABION BANK 

10 

28 

103 

177,460 

598,000 

SAN FRANCISQUITO CK WATERSHED 

10 

28 

999 

67,501 

35,039 

STEVENS CREEK WATERSHED 

10 

nil 

999 

207,127 

115,870 

PALO ALTO FLOOD BASIN WTRSHED 

10 

mi 

999 

17,171 

3,421 

NORTHWEST ZONE GENERAL MAINT 

10 

76 

999 

ll-ll 5 8,63 2 

92,882 

PROGRAM TOTAL 




764,063 

965,681 


44,061 

35,009 

23,239 

4,170 

37,606 

93,521 

3,859 

1,484 

242,949 


202,722 

161,583 

94,645 

779,630 

140,146 

416,518 

24,451 

152,998 

1,972,693 


UN DATE : 05/19/94 


FLOOD CONTROL ZONES 
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5/19/94 

3:15 


NORTHWEST ZONE PROJECTS 


P R 

E c r 

>3 \a 


0 J E C T 
R I P T I 0 N 


PROJECT 


S E R E V 3 
EMERGE 


TY P RE A 


E W 10 01 101 

M C Y RESP NW ZONE 10 08 104 
CCUI S T 1 ON INVEST 1 0 08 105 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 


OPERATIONS 



CONTRACT 



INTRA-OIST j 

LABOR 

SERVICES 

EQUIPMENT 

LAND 

EQUIPMENT 

268,976 

2,490 



6,257 

4,058 

25,000 



100 

22,875 

38,000 


564 


PAGE 49 


TOTAL 


277,723 
29,158 
61,439 


M TO T A:L 


295,909 


65,490 


6 ,921 


368, mp 


05 / 19/94 


FLOOD CONTROL ZONES 
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FB23RP4R SANTA CLARA VALLEY WATER DISTRICT 

TUN DATE: 05/19/94 

TUN TIME: 13:15 FISCAL 94-95 BUDGET REPORT 

PROGRAM DETAIL BY PROJECT 


NORTHWEST ZONE PROJECTS 


PROJECT 

-DESCRIPTION - 

PROJECT 

LABOR 

BENEFIT ASSESSMENT 

10 

III 

101 

20,699 

INSURANCE 

10 

05 

101 


ADMINISTRATIVE PROJECTS 

10 

06 

101 

234,368 

CONTRACT AUDITING FINANCIAL 

10 

06 

103 


TECHNICAL & SUPPORT PROJECTS 

10 

HI 

200 

319,749 

PROJECT SUB-TOTAL 





DEBT SERVICE-COPS PAYABLE 

10 

||| 

102 

1 


DEBT SERVICE SUB-TOTAL 


PROGRAM TOTAL 574,816 


ADMINISTRATION 


CONTRACT 

SERVICES 

EQUIPMENT 

LAND 

INTRA-DIST 

EQUIPMENT 

TOTAL 

18,125 



478 

39,302 

184,563 




184,563 

550 



5,923 

240,841 

5,03 6 




5,036 

62,577 



1 1,657 

393,983 


863,725 

1,849,361 I | | | 1,849,361 

1,849,361 

2.120,212 18,058 2,713,086 


TUN DATE: 05/19/94 


FLOOD CONTROL ZONES 
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F B20RP7R 
RUN DATE: 05/ 
RUM TIME: 13: 


FUND; 0 
PROG-RAM 
PROJECT 


1 1 
: 5 

: 1001101 


SANTA CLARA VALIEV WATER DISTRICT 
FISCAL 9 4 - 9 S BUDGET REPORT 


PROJECT ; LAND USE REVIEW 

NORTHWEST ZONE C/Y 
OPERATIONS 


COORD: Marc Kiemenclc 
0*230 

DESIGN COORDINATION DIVISION 








- - t. -- : 

FISCAL 

1993-94 


-- FISCAL 

1994-95 -- 

SECT 

-ORG- 

ACCT - 


--- ACCOUNT DESCRIPTION ------ 

HOURS 81 

JDGET $ Y1 

'D ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT L 

ABOR 











1 

05210 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 





20 

1 , 871 

1 

06210 

61230 

00 0 

EXPENSED 

1. A B OR / O V FR H F A D 

3 0 

? 7Q. A 


2,706 

SO 

6., 9.06 

1 

06220 

61230 

00 0 

EXPENSED 

LABOR/OVERHEAD 

40 

3.454 


3,454 

60 

4,935 

1 

062 30 

61230 

ooc 

EXPENSED 

LABOR/OVERHEAD 

1 , 700 

132,765 


132,765 

2,130 

163,099 

1 

0 63 20 

61230 

000 

E XPE N S ED 

L A BOR/OVE R H E AD 

120 

9,950 


9,950 

150 

1 2 3 1 2 

1 

092 2 0 

61230 

000 

EXPENSED 

I. A B O R /OVER H E A D 





498 

41,521 

1 

0 9230 

6 1 23 0 

000 

EXPENSED 

LABOR/OVERHEAD 

400 

28,060 


28,060 

200 

13,408 

1 

0 93 2 0 

61230 

000 

EXPENSED 

I..ABO'R/OVERHEAD 

1 00 

8,590 


8,5 90 

300 

24,924 




SECTION TOTAL 


2,390 

185,525 


185,525 

3,438 

268,976 

CONTRACT SERVICES 











2 

06230 

61303 

0 00 

TEMPORARY 

EMPLOYEES FEES 


72 5 


725 


2,490 


5 NT R A - DIS T RICT EQUIPMENT 
5 61241 


INTRA DISTRICT CLASS I / I V 
* * * * PROJECT TOTAL * * * * 


2,390 


4„ : 3i5;:q 

190,600 


4,35 0 
190,600 


3,438 


6,25 7 

277,723 


****** 


****** 


iEI§I-.DESCRiPTigN_gF_PROJECT_AND_PROJECT_LOCATXON.._rOR__SUMMARY_ByOGET : 

THIS PROJECT PROVIDES FOR THE ENFORCEMENT AND APPlirATION nt 
ORDINANCE 83-2, REVIEW OF ENVIRONMENTAL DOCUMENTS, AND COORDINATION 
WITH OTHER AGENCIES WITH REGARDS TO LAND USE DECISIONS. THE 
ORDINANCE ADMINISTRATION (#1007101) AND TECHNICAL SERVICES (#1002101) 
PROJECTS FROM FISCAL YEAR 93-94 HAVE BEEN COMBINED WITH LAND USE 
REVIEW FOR FISCAL YEAR 94-95. 

E52JICI_GOALS_AND_OBJECIIVES: 

THE OBJECTIVES OF THIS PROJECT ARE TO PROTECT DISTRICT FACILITIES AND 
THE PUBLIC'S INVESTMENT IN THE DISTRICT THROUGH THE APPLICATION AND 
ENFORCEMENT OF ORDINANCE 83-2, ASSISTING OTHER AGENCIES IN LAND USE 
DECISIONS AND OTHER PLANNING EFFORTS WITH REGARDS TO ISSUES OF 
DISTRICT CONCERN, AND COORDINATING THE DISTRICT'S REVIEW OF NEPA AND 
CEQA DOCUMENTS. 


PROJECT: 1001101 
RUN DATE: 05/19/94 


”EASyM§iI_I4§XS_AND_CgMPLETJ.gN_DATES ; 

THE ACTIVITIES RELATED TO THIS PROJECT ARE DIFFICULT TO PREDICT. 
GENERALLY, THE PREVIOUS YEAR SERVES AS AN INDICATOR OF WHAT CAN BE 

OPERATIONS 


LAN 

NORTH 


D USE REV I 
S ; St ZONE C 


PAGE 5 1 


























































FB20RP7R 
RUN DATE: 
RUNTIME: 

05/19/94 

13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 

FUND : Oil 
PROGRAM: 
Project. 

5 

1001101 


PROJECT: 

LAND USE REVIEW 

NORTHWEST ZONE C/Y 

OPERATIONS 

COORD: Marc Klemencic 

06230 

DESIGN COORDINATION 

DIVISION 



. .. '■ * * * * * * 

N A R 

R A T I V E 

****** 



EXPECTED FOR THE COMING YEAR. BELOW IS A SUMMARY OF ACTIVITIES 
DURING CALENDAR YEAR 1993. 

PERMITS ISSUED: 142 

ORD. 83-2 VIOLATIONS: 69 

LAND USE REVIEWS: 90 

NEPA/CEOA REVIEWS: 8 

MAJOR LAND USE PLANNING BY OTHERS: 4 

PEOJECT_CO MPL E Ti0N _ D A T E: 

:iTH^CSiAN ONGOING PROJECT . 


PROJECT: 1001101 

RUN DATE: 05/19/94 


OPERATIONS 


LAND USE REVIEW 
NORTHWEST ZONE C/Y 
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FBiamrn 

Si }# 0 A TE 05/19/94 
RUN T ; WE : 13:17 


SANTA CLARA V At LEV WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE S3 


FUND: Oil 


PROJECT : 

TECHNICAL SERVICES 



06230 

PROGRAM: 5 



NORTHWEST ZONE 

C/Y 



0 E SI6# 

PROJECT: 1002101 



OPERATIONS 









- - - : 

FISC 

A L 1993-94 ■ 


SECT - OR G - 

ACCT - 

-. ACCOUNT DESCRIPTION 

• - - - HOURS 

BUDGET $ 

YTD ADJ $ 

TOTAL S 

DISTRICT LABOR 








1 06230 

61230 

000 EXPENSED LAS OR/0VERHEAD 

350 


27,336 


27,336 

1 00220 

A1 £30 

00 0 EXPENSED LABOR/OVER HE AD 

34 1 


27,916 


2 7, 9 1 6 : 

1 09230 

61230 

000 EXPENSED lA BOR/OVER HE AO 

500 


35,075 


35,075 

1 09320 

61230 

00 0 EXPENSED LA8OR/OVERHEAD 

125 


10,739 


10,739 



SECTION TOTAL 

1,316 


101,066 


101,066 

CONTRACT SERVICES 








2 06230 

61094 

000 POSTAGE 



400 


400 

2 06230 

61303 

000 TEMPORARY EMPLOYEES FEES 



1 , 693 


1,693 



SECTION TOTAL 



2,093 


2,093 

INTRA-DISTRICT EQUIPMENT 







5 

61:24::1: 

INTRA DISTRICT CLASS 1 / I V 



2,396 


2,396 



* * * * PROJECT TOTAL * * * * 

1,316 


105,555 


105,555 



****** N A R 

RAT 


I V 

*■ 

* 

« 

LU 

f * 


BRIEF 

DESCRIPTION OF PROJECT AND PROJECT LOCATION 

FOR 

SUMMARY 

BUDGET : 



COORD : fla re K l emenc ; c 
06230 

DESIGN COORDINATION DIVISION 


THIS PROJECT HAS BEEN TRANSFERRED TO 5-1001101 (LAND USE REVIEW) 


F I SCAL 
HOURS 


1994-95 - 
AMOUNT 


101 

19/94 


D*®R:At;:T:0«:S 


RVS CE 
ME 0/ 
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FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND ; 011 
PROGRAM: 1 
PROJECT: 1003101 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: BENEFIT ASSESSMENT 
NORTHWEST ZONE C/Y 
ADMINISTRATION 


COORD: Kay Whitlock 
0621 0 

PROJECT DEVELOPMENT- 


FISC A L 


1993-94 


SECT -ORG- 

ACCT - 

HI! 

•-- ACCOUNT DESCRIPTION 

lilllllil! 

HOURS 

BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

DISTRICT 

LABOR 









1 

02230 

61230 

000 

EXPENSED LABOR/OVERHEAD 


65 

5,017 

5,017 

94 

1 

06210 

61230 

000 

EXPENSED LABOR/OVERHEAD 


125 

11,277 

11,277 

1 08 

1 

06220 

61230 

000 

EXPENSED LABOR/OVERHEAD 


5 

431 

431 

5 

1 

09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 


75 

5,262 

5,262 

50 

1 

09320 

61230 

000 

EXPENSED LABOR/OVERHEAD 


6 

537 

537 

6 




SECTION TOTAL 


276 

22,524 

22,524 

263 

CONTRACT 

SERVICES 









2 

06210 

61093 

000 

PRINTING/BINDING 



125 

125 


2 

06210 

61303 

000 

TEMPORARY EMPLOYEES FEES 


4,500 

4,500 


. 2 

0621 0 

61305 

000 

PROGRAMMING INFORMATION 

SYSTEM 


6,250 

6^250 


2 

06210 

61430 

000 

PUBLICATION FEES/LEGAL 

NOTICES 


1II11111I1P1 

500 





SECTION TOTAL 



11,375 

11,375 


INTRA-DISTRICT EQUIPMENT 








5 


61241 

INTRA DISTRICT CLASS I / I V 



503 

503 





* * 

* * PROJECT TOTAL * * * 


. 2 76 

34,402 

34.402 

263 





****** NA 

R R 

A T 

I V 

g ****** 




BRIEF 

DESCRIPTION OF PROJECT AND 

PROJECT 

LOCATION 

FOR SUMMARY 

BUDGET : 



THIS PROJECT PROVIDES FOR THE ANNUAL REVIEW AND UPDATE OF THE FLOOD 
CONTROL BENEFIT ASSESSMENT PROGRAMS. IT INCLUDES PREPARATION OF THE 
ANNUAL BENEFIT ASSESSMENT REPORT AND UPD ATING/CORRECTING THE ANNUAL 
BENEFIT ASSESSMENT ROLL THAT IS USED TO CREATE THE ANNUAL BENEFIT 
ASSESSMENTS. 

PR2JECT_GOALS_AND_OBJECTiVES: 

THE OBJECTIVE OF THIS PROJECT IS TO PREPARE THE ANNUAL BENEFIT 
ASSESSMENT REPORT IN KEEPING WITH DISTRICT RESOLUTIONS AND TO PREPARE 
AN UPDATED BENEFIT ASSESSMENT ROLL IN KEEPING WITH DISTRICT 
RESOLUTIONS THAT OUTLINE THE BENEFIT ASSESSMENT PROGRAMS FOR EACH OF 
THE FLOOD CONTROL ZONES. 


MEASURABLE TASKS AND COMPLETION DATES: 


PROJECT: 
RUN DATE 


1003101 

05/19/94 


COMPLETE UPDATE OF 1994-5 BENEFIT ASSESSMENT ROLL 
PREPARE ANNUAL BENEFIT ASSESSMENT REPORT 

ADMINISTRATION 


AUGUST 


1994 

1995 


BENEFIT ASSESSMENT 
NORTHWEST ZONE C/Y 


PAGE 54 


BR MANAGER 


1994-95 -- 
AMOUNT 


7,133 

9,283 

411 

3,353 

519 

20,699 


125 

5,000 

12,500 

500 

18,1 25 


478 

39.302 


PAGE 54 









SANTA CIA** VAt LEV WATER DISTRICT 
F I SC A L 94-95 BUDGET REPORT 


pa or 


fmm-pTv 

RUM DATE: 
RON TIME: 

FUM'D: Oil 
PROGRAM: 
PROJECT 


05 / 19 / 

13:17 


94 


1003101 


PROJECT: BENEFIT ASSESSMENT 
NORTHWEST ZONE C/Y 
ADMINISTRATION 


COORD: Kay Whitlock 
0 ^ ^ 0 

PROJECT D E V E L 0 P M F N T - B'R MANAGER 


****** N A R R A . ; T I . V E * * * * * * 

THIS IS AN ONGOING PROJECT. 

*i ; k'22AI10N_FO£MyLA_AND_BftSiS.: 

THE ALLOCATION OF COSTS FOR THIS PROJECT IS BASED ON THE 
PROPORTIONATE AMOUNT OF BENEFIT ASSESSMENTS LEVIED IN 1993-94 BY EACH 
ZONE. THE ALLOCATION PERCENTAGES ARE: 25% TO NORTHWEST, 14% TO 
NORTH CENTRAL, 31% TO CENTRAL, 23% TO EAST, AND 7% TO SOUTH ZONES. 








P R 0 J E 

w fl ■» ? U V J I J 

ADMINISTRATION 

BENEFIT ASSE1 

5SKENT 


R Li N 0 

ATP: 0*5 / 1 9/94 


NORTHWEST ZO! 

IE c/ir 

PAGE 55 























































































































































































FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND : 011 
PROGRAM: 2 
PROJECT: 1004102 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: FLOOD INS LIAISON STUDY 
NORTHWEST ZONE C/Y 
PLANNING 


PAGE 56 


COORD: Randy Talley 
06220 


SECT -ORG- 

ACCT - 

- ACCOUNT DESCRIPTION - 

HOURS 

District 

LABOR 




1 

06220 

61230 

000 EXPENSED LABOR/OVERHEAD 

200 

1 

06230 

61230 

000 EXPENSED LABOR/OVERHEAD 

120 

i 

063 2 0 

6 1 230 

000 EXPENSED LAB0R/0VERHEAD 

8 

1 

09230 

61230 

000 EXPENSED LABOR/OVERHEAD 

60 




SECTION TOTAL 

388 

CONTRACT 

SERVICES 




2 

06220 

61303 

000 TEMPORARY EMPLOYEES FEES 


2 

06220 

6131 0 

104 CIVIL ENGINEERING DESIGN 


2 

06230 

61303 

000 TEMPORARY EMPLOYEES FEES 





SECTION TOTAL 


IN TRA-DISTRICT EQUIPM ENT 



5 


61241 

INTRA DISTRICT CLASS I / IV 





* * * * PROJECT TOTAL * * * * 

388 


C/Y 


FLOOD CTRL 

PLANNING 

DIVISION 

- - F I S C A 

L 1993-94 - 

.. 

- FISCAL 

1994-95 -- 

BUDGET $ 

YTD ADJ $ 

TOTAL $ 

H OURS 

AMOUNT 

17,267 


17,267 

14 

1,152 

9,372 


9,372 

56 

4,287 

664 


664 

6 

460 

4,209 


4,209 



31,512 


31,512 

76 

5,899 

«!,000 


1,000 


420 

10,000 


10,000 


7,000 

723 


723 



11,723 


11,723 


7,420 

706 


706 


137 

43,941 


43,941 

76 

13,456 




* * * * * * 


BRIEF_DESCRiPTXON_gF_PROJECT_AND_PROJECT_LgCATiON_FOR_SyMMARY_ByDGEI: 

THIS PROJECT PROVIDES FOR CONTINUOUS LIAISON WITH THE PUBLIC AND THE 
CITIES AND COUNTY RELATIVE TO THEIR PARTICIPATION IN THE NATIONAL 
FLOOD INSURANCE PROGRAM AND THE COMMUNITY RATING SYSTEM (CRS) 
PROGRAMMING. THESE PROGRAMS HAVE BEEN DEVELOPED TO ASSIST FEMA IN 
THEIR ONGOING EFFORTS TO MANAGE THE FLOODPLAINS AND IDENTIFY FLOOD 
HAZARDS. WORK WILL ALSO INCLUDE ACQUIRING AND MODIFYING THE DETAILED 
ANALYSIS BEING PREPARED BY FEMA'S CURRENT CONTRACTOR. 

ER2JECT_GOALS_AND OBJECTiVES: 

THE OBJECTIVE OF THIS PROJECT IS TO ALLOW THE DISTRICT TO CONTINUE 
PROVIDING INFORMATION NEEDED TO UPDATE FEMA'S FLOOD HAZARD 
IDENTIFICATION AND TO ASSIST IN IMPLEMENTING FLOODPLAIN MANAGEMENT 
MEASURES. 

MEASURABLE TASKS AND COMPLETION DATES: 


CONTINUING LIAISON WITH PUBLIC, CITIES, FEMA, AND 
STUDY CONTRACTOR 


JUNE 1995 


PROJECT: 1004102 
RUN DATE: 05/19/94 


PLANNING 


FLOOD INS LIAISON STUDY 
NORTHWEST ZONE C/Y 


PAGE 56 













PLANMIWG 











































































































































































































































FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGE T REPORT 


PAGE 58 








COORD: Bill Hoeft 


FUND: Oil 


PROJECT : AUTOMATEO MAPPING/GIS 

06210 



PROGRAM: 2 



NORTHWEST ZONE 

C/Y 

PROJECT 

DEVELOPMENT- 

BR MANAGER 

PROJECT: 1004104 




PLANNING 










---FISC 

A L 1993-94 .. 

-- FISCAL 

1994-95 -- 

SECT -ORG 

ACCT - 

. ACCOUNT DESCRIPTION 


HOURS 

BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 









1 02230 

61230 

000 EXPENSED LABOR/OVERHEAD 


46 

3,55 0 

3,550 

13 

1,000 

1 06210 

61230 

000 EXPENSED LABOR/OVERHEAD 


15 

1,354 

1,354 

15 

1 , 295 

1 09230 

61 23 0 

000 EXPENSED LABOR/OVERHEAD 


30 

2,105 

2,105 





SECTION TOTAL 


111 

7,009 

7,009 

28 

2,295 

CONTRACT SERVICES 









2 06210 

61305 

000 PROGRAMMING INFORMATION 

SYSTEM 





30,000 

INTRA-DISTRICT EQUIPMENT 








"■5. "" 

61241 

INTRA DISTRICT CLASS I/IV 



166 

166 


51 



* * * * PROJECT TOTAL * * * 

* 

91 

7,175 

7,175 

: 28 

32,346 



****** R £ 

R R 

■ ; : ' A " T 

i ill ■ iii 

£ ****** 




BRIEF 

DESCRIPTION OF PROJECT AND 

PROJECT 

LOCATION 

FOR SUMMARY 

BUDGET : 




THIS PROJECT PROVIDES FOR THE IMPLEMENTATION AND INITIATION OF 
OPERATIONS OF THE 0 I STRICT'S M A J OR GIS SYSTEM. 


PROJECT_GgALS_AND_OBJECI1VES: 

THE PRIMARY GOAL OF THIS PROJECT IS TO INVESTIGATE AND IMPLEMENT A 
MAJOR GIS AND WORK STATIONS THAT WIL L BE ABLE TO OPERATE/USE THE NEW 
COUNTYWIDE ELECTRON IC CADASTRAL BASE MAP OF SANTA CLARA COUNTY. 

!!I*§y5*5tE_IASKS_AND_COMPLETI.ON_DATES: 

IMPLEMENT NEW GIS SYSTEM (BOTH SOFTWARE AND HARDWARE) APRIL 1995 

E52iI£I_COMPLEHON_D ATE : 

FOLLOWING IMPLEMENTATION OF THE MAJOR GIS SYSTEM IN 1995, THIS 
PROJECT WILL CONTINUE AS AN OPERATIONS PROJECT. 

AktOCAIiON_FORMyLA_AND_BASiS: 

THIS PROJECT WILL EQUALLY BENEFIT THE FLOOD CONTROL AND WATER SUPPLY 
FUNCTIONS OF THE DISTRICT. IT IS ALLOCATED 10% TO EACH FLOOD CONTROL 
ZONE AND 50% TO THE WATER UTILITY (9504104). 


PLANNING AUTOMATED MAPPING/GIS 

NORTHWEST ZONE C/Y PAGE 58 


PROJECT: 1004104 
RUN DATE: 05/19/94 











F320RP7R 


SANTA CLARA 

VALLEY WATER DISTRICT 




PAGE 59 

RUN DATE: 05/19/9- 



FISCAL 

94-95 BUDGET REPORT 





RUN TIME: 13:17 














COORD 

: Randy 

T a l ley 


FUND: Oil 


PROJEC 

T: PS ZONE PRIORITIES 


06220 



PROGRAM: 2 



NORTHWEST ZONE C/Y 


FLOOD 

CTRL PLANNING 

DIVISION 

PROJECT: 1004106 




PLANNING 









- -. F I S C A 

L 1993-94 --- 


- - FISCAL 

1994-95 -- 

SECT -ORG- 

A.CCT - 

- ACCOUNT DESCRIPTION 


HOURS BUDGET $ 

YTD ADJ $ 

TOTAL % 

HOURS 

AMOUNT 

DISTRICT LABOR 









1 06220 

61230 

000 EXPENSED LABOR/OVERHEAD 


200 17,267 


17,267 

240 

19,745 

1 09230 

61230 

000 EXPENSED LAS OR/OVERHE AD 


100 7015 


y im 

3 s a 

100 

6 , 704 



SECTION TOTAL 


300 24,282 


24' , s :2$2 

340 

26,449 

CONTRACT SERVICES 









2 06220 

61093 

000 PRINTING/BINDING 


2,000 


2,000 


400 

2 06220 

61097 

000 SOFTWARE 






1,200 

2 06220 

61303 

000 TEMPORARY EMPLOYEES FEES 


1 , 000 


1 , 000 


1,600 

2 06220 

61305 

000 PROGRAMMING INFORMATION 

SYSTEM 





8,000 



SECTION TOTAL 


3,000 


3,000 


1 1 , 200 

INTRA-DISTRICT EQUIPMENT 








5 

61241 

IHTRA DISTRICT CLASS I/IV 


546 


546 


619 



* * * * PROJECT TOTAL * * * 

"k 

300 27,828 


27,828 

340 

38,268 



****»« N A 

R R 

A T I V 

g ****** 





BR J[EF_OE SCRIPT J[ON_OF_PROJ EC T_AND_PROJ EC T_L OCA TJ[ON_FOB_SyMMARY_BUD GET : 

THIS PROJECT WILL UTILIZE THE NEW FEMA FLOOD INSURANCE STUDY MAPS TO 
REASSESS DAMAGE POTENTIAL WHICH WILL BE USED TO ESTABLISH PLANNING 
AND CONSTRUCTION PRIORITIES IN EACH ZONE. 

t S_A ND_OB J E CI1VE S : 

THE OBJECTIVE OF THIS STUDY IS TO UTILIZE CURRENT INFORMATION TO 
UPDATE THE DATA IN THE WATERWAYS MANAGEMENT MODEL WHICH PRODUCES A 
PRIORITY LIST FOR EACH ZONE. THE MODEL WILL ALSO BE UPDATED TO 
UTILIZE CURRENT SOFTWARE TECHNOLOGY AND RESPOND TO CUSTOMER-SUGGESTED 
REVISIONS. 

MEASURABLE_TASKS_AND_COMPL|TXON_DATES: 


PRELIMINARY FLOOD MAPS FROM FEMA CONTRACTOR JULY 94 

DRAFTING FLOOD INFORMATION ONTO DISTRICT FACILITIES 
MAP APRIL 95 

CONVERTING DATA TO GIS FORMAT JUNE 95 

ACQUIRING LAND USE DATA IN GIS FORMAT JUNE 95 

INPUT LAND USE AND FLOOD INFO INTO WWMM JULY 95 


PROJECT: tOO4106 PLANNING 

RUN DATE;. 05/19/94 


PS ZONE PRIORITIES 
NORTHWEST ZONE C/Y PAGE 59 





































FB20RP7R 

RUN DATE: 05/19/94 
RON TIME: 13:17 

FUND: Oil 
PROGRAM: 2 
PROJECT: 1004106 

****** N A R R A T I V E ****** 
PROiICT_COMPLEIIQN_DATE : 

WORK ON THIS PROJECT IS EXPECTED TO BE COMPLETED BY JULY 95. 
Akt°CATiON_FORMyLA_AND_BASiS: 

THE BASIS FOR ALLOCATION OF THIS PROJECT IS THE NUMBER OF CREEKS 
BEING RESTUDIED BY FEMA. SINCE THE NUMBER OF CREEKS BEING REVIEWED 
IS NEARLY THE SAME IN EACH ZONE, THE DISTRIBUTION OF COSTS IS 20% TO 
EACH ZONE. 



SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: PS ZONE PRIORITIES 
NORTHWEST ZONE C/Y 
.PLANNING. 


COORD: Randy Talley 
06220 

FLOOD CTRL PLANNING DIVISION 


PROJECT: 1004106 

1UN DATE: 05/19/94 


PLANNING 


PS ZONE PRIORITIES 
NORTHWEST ZONE C/Y 


PAGE 




f B.2 0:R.P7R 

RUN DATS: 05/V9/94 
RUM TIME: 13:17 


FUND: 011 
PROGRAM: 2 
PROJECT; 1004109 


SECT 

DISTRICT 


- ORG ■ 


LABOR 

06220 

09230 


ACCT - 


61230 

61230 


SANTA CLARA VALIEV 
FISCAL 94-95 Si 


PROJECT: MAI 


U A 
UDG 


TER DISTRICT 
El REPOST 


PAGE 61 


CONTRACT SERVICES 

2 06220 61303 

2 06220 61310 

2 09230 61301 


I N-T R A - D I S T R I C T E Q U I P M E N T 
'5 61241 


ACCOUNT DESCRIPTION 


000 EXPENSED tA BOR/OVERHEAO 
000 EXPENSED LABOR/OVERMEAD 

SECTION TOTAL 


000 TEMPORARY EMPLOYEES FEES 
431 TOPOGRAPHIC SURVEYS 
000 AERIAL PHOTOS/MAPPING 

SECTION TOTAL 


I NTRA DISTRICT CLASS I/I V 
* * * * PROJECT total * * * * 


COORD: Randy Talley 


NTEN 

ANCE GUIDELINES DIRECT 

06220 

T H WE 

St ZONE C/Y 

FLOOD CTRL PLANNING 

PL 

A N N I N G 



DIVISION 


URS BU 

FISC/ 
DGET $ 

L 1993-94 

YTD ADJ $ 

TOTAL $ 

FISCAL 

HOURS 

994-95 -- 
AMOUNT 

300 

25,900 


25,900 

400 

100 

32,907 

£. "7 ft t 

u , < VM 

300 

25,900 


25,900 

500 

39,611 


2,000 
5,0 00 
1,250 


2,000 

5,000 

1 ,250 


2,000 

5,000 

5,000 


8,250 


8,250 


12,000 

300 

546 

34,696 


5/4;<6 

m,6m 

500 

910 

52,521 


****** 


****** 


IEI§f._DE SCRIPII2N_OF_PRgjECT_AND_PROJECT_LOCATiON_.FOR_SyMMARY_ByDGET : 

THIS PROJECT PROVIDES FOR HYDRAULIC ANALYSIS OF ALL THE IMPROVED 
CHANNELS IN THIS ZONE AND TO DEVELOP GUIDELINES AND STANDARDS FOR 
■MAINTENANCE ACTIVITIES. 


PROJECT GOALS AND OBJECTIVES: 


THE OBJECTIVE OF THIS PROJECT IS TO DEFINE DESIGN STANDARDS AND 
ACCEPTABLE MAINTENANCE LIMITS FOR ALL THE IMPROVED CHANNELS TO ENSURE 
FUTURE MAINTENANCE ACTIVITIES ARE TIMELY AND COST EFFECTIVE. 

MEASURABLE TASKS AND COMPLETION DATES: 


COMPLETE SURVEYS ON SAN FRAMCI SOU ITQ CR. AND 
STEVENS CREEK 

COMPLETE ANALYSIS ON SAN FRANCISQUITO 
COMPLETE ANALYSIS ON STEVENS CREEK 

ERoJ|£I_completion_date .- 

WORK ON THIS PROJECT WILL CONTINUE THROUGH FY 1995. 


MARCH 95 
MAY 95 
JULY 95 


PROJECT: 1004109 

RUN DATE: 05/19/94 


PLANNING 


MAINTENANCE GUIDELINES DIRECT 
NORTHWEST ZONE C/Y 


PAGE 61 


























































FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 62 









COORD: Randy Talley 


FUND: Oil 


P R 0 J E C T : 

FLOOD 

INSURANCE 

LOMR 


06220 


PROGRAM: 2 



NORTHWEST ZONE 

C/Y 


FLOOD CTRL PLANNING 

DIVISION 

PROJECT: 1004110 




PLANNING 










- - F I 

S C A 

L 1993 - 94 - - -.FISCAL 

1994-95 

SECT -ORG- 

ACCT- 

. ACCOUNT DESCRIPTION --: 


HOURS 

BUDGET 

$ 

YTD ADJ $ TOTAL S HOURS 

AMOUNT 

DISTRICT LABOR 









1 06220 

61230 

000 EXPENSED LABOR/OVERHEAD 


50 


317 ■ 

4,317 


INTRA-DISTRICT EQUIPMENT 








5 

61241 

INTRA DISTRICT CLASS I/IV 




91 

91 




* * * * PROJECT TOTAL * * * * 


50 

4, 

408 

4,408 




****** n A R 

R 

A T 

I": 


E ****** 



§5IIE T ,DISCRlPTiON_OF_PROJECT_AND_PROJECT_LOCATiON_FOR_SyMMARY_ByDGEt: 

EFFECTIVE FOR FY95 THE COSTS PREVIOUSLY CHARGED TO THIS PROJECT WILL 
BE CHARGED DIRECTLY TO CONSTRUCT ION PROJECTS 


PROJECT: 1004110 
RUN DATE: 05/19/94 


PLANNING 


FLOOD INSURANCE LOMR 
NORTHWEST ZONE C/Y 


PAGE 62 








SANTA CL. AS A VAi. L £ V WATER DISTRICT 


PASS 63 



****** N A R R A T I V E ****** 

iRlE£_DESCRXPngN_OF_PROJECT_AND_PROJECT_LOCATigN_£.OR_SyMHARY_ByDGET : 

THIS PROJECT IS TO PREPARE AN INVENTORY OF RIPARIAN AND WETLAND 
RESOURCES ALONG THE MAJOR STREAMS OF SANTA CLARA COUNTY. THE DATA 
COLLECTED THROUGH THIS PROJECT WILL BF USFD IN PREPARING WATERSHED 
MANAGEMENT PLANS AND ENVIRONMENTAL DOCUMENTS FOR FLOOD CONTROL 
PROJECTS. THE FIRST PHASE OF THE SURVEY IS FOCUSED ON STREAMS IN THE 
GUADALUPE WATERSHED AND WILL BE COMPLETED IN 1994. THE SURVEY WILL 
BE INITIATED THIS YEAR ON MAJOR STREAMS WITHIN THE COYOTE CREEK 
WATERSHED. THIS PROJECT WAS TITLED “ENVIRONMENTAL DATA MANAGEMENT" 

IN FISCAL YEAR 93-94. 

E52iI£I_,§9A L S_AND_OB J E CT^VE S : 

THE STREAM DATABASE PROGRAM IS DESIGNED TO MEET A NUMBER OF SHORT-AND 
LONG-TERM OBJECTIVES: 

1. PROVIDE AN ADVANCE PLANNING TOOL WITH SITE-SPECIFIC HABITAT 
DESCRIPTIONS AND GENERAL EVALUATION OF STREAM RESOURCES TO ASSIST IN 
THE EARLY STAGES OF FLOOD CONTROL PROJECT PLANNING AND ASSESSMENT. 

2. DEVELOP DATA REGARDING RIPARIAN RESOURCES FOR PREPARING FLOOD 
CONTROL PROJECTS THAT, IN THE FUTURE, ARE EXPECTED TO FACILITATE THE 
DEVELOPMENT Of WATERSHED MANAGEMENT PLANS TO PREVENT DEGRADATION OF 
WATER QUALITY. 


PROJECT: 1004111 PLANNING NW STREAM RESOURCES INVENTORY 

RUN B A T £ ; 05 /19/94 NORTHWEST ZONE C/Y PAGE 63 
































FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 




I;:X;: 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 64 


COORD: Kay Whitlock 

PROJECT : NW STREAM RESOURCES INVENTORY 06210 

NORTHWEST ZONE C/Y PROJECT DEVELOPMENT-BR MANAGER 

PLANNING 

N A R R A T I V E ****** 

3. IDENTIFY POTENTIAL REVEGETATION SITES AS PART OF THE DISTRICT'S 
PROJECT PLANNING NEEDS, AND PROVIDE GUIDANCE TO OTHER COOPERATING 
AGENCIES OR ORGANIZATIONS REQUIRING PR0JECT-RELATED MITIGATION OR 
RESTORATION SITES FOR JOINTLY SPONSORED AND MUTUALLY BENEFICIAL 
PROJECTS . 

MEASURABLE_TASKS_AND_COMPLETiON_DATES: 

PROGRESS REPORTS 
DRAFT ANNUAL REPORT 
FINAL ANNUAL REPORT 
PRO JECT_COMPLEHON_DATE : 

THE COYOTE CREEK WATERSHED SURVEY SHOULD BE COMPLETED BY DECEMBER 
1996. 

OCATiON_FOR MULA_AND_BASiS: 

DISTRIBUTE EQUALLY TO THE FOUR NORTH COUNTY ZONES. 


QUARTERLY 
OCTOBER 31, 1995 
DECEMBER 30, 1995 


FUND: Oil 
PROGRAM: 2 
PROJECT : 10041 1 1 


PROJECT: 1004111 
RUN DATE: 05/19/94 


PLANNING 


NW STREAM RESOURCES INVENTORY 
NORTHWEST ZONE C/Y 


PAGE 64 





R:.IJ:N :OA:T:E,: 0:5/1:9/94 
R:U.N TIME: 'i/S..:// 


SANTA: CCA8A VALLEY WATER DISTRICT 
flsWl 94 - 95 BOOSE T REPOST 


PAGE 6: 







COORD: Kay Whitlock 



r U M 0: 0 1 ! 


PROJECT: 

NW VEG MGMT/ERSN PRTCT PGM EIR 

06218 



PROGRAM: 2 



NORTHWEST ZONE 

C/Y 

PROJECT D:£Vg: 

L0PMENT - 

-BR MANAGER: 

P RG:J E C Is. 1 0:0-4 112 



P L ANNING 









- - F I S C A l 

1993 - 9 4 . - 

F I S:C:A L 

1994 95 

SECT -ORG- 

ACCT - 

-- ACCOUNT DESCRIPTION - 

- HOURS 

BUDGET $ Y TO 

ADJ $ TOTAL IS 

HOURS 

AMOUNT 

DISTRICT LABOR 








1 06210 

61230 

000 EXPENSED LABOR/OVERHEAD 

40 

3,609 

3,609 

5 0 

4,318 

1 07230 

6 1 230 

000 EXPENSED LABOR/OVER HEAD 




‘ Vj;f) 

2 ^ 0 : 9 



SECTION TOTAL 

40 

3,609 

3,609 

90 

6,727 

CONTRACT SERVICES 








2 06210 

61310 

489 ENVIRONMENTAL SERVICES 


10,000 

10,000 


15,000 

I.NTRA DISTRICT EQUIPMENT 







5 

61241 

INTRA DISTRICT CLASS I/IV 


73 

73 


164 



* * * * PROJECT TOTAL * * * * 

40 

13,682 

13,682 

90 

21,891 


SEMI _ 5 iSESM I itii-Si „ EE 2Si SI_ Mfi/E R§4 §£I _ k ?. E112 E... f o r _ s y m : m a r y b u d g e t : 

THIS PROJECT CONSISTS OF PREPARING A PROGRAMMATIC EIR FOR THE 
DISTRICT'S INTEGRATED VEGETATION MANAGEMENT (IVM) PROGRAM AND EROSION 
PROTECTION ACTIVITIES, TKE EiR WILL ASSESS AIL THE MEASURES AND 
PROCEDURES USED BY MAINTENANCE TO REMOVE OR CONTROL VEGETATI ON ON 
DISTRICT'S RIGHTS-OF-WAY. THE STUDY WILL INCLUDE EVALUATION OF 
METHODS USED TO STABILIZE STREAM BANKS FOR EROSION PROTECTION AND 
ASSESS BIOTECHNICAl ALTERNATIVES. THE EIR WILL ASSESS THE 
SHORT-TERM, LONG-TERM AND CUMULATIVE IMPACTS OF THESE ACTIVITIES ON 
WILDLIFE AND FISH HABITAT, AND SURFACE AND GROUND WATER DUALITY. IT 
WILL THEN EVALUATE ALTERNATIVE MEANS OF ACCOMPLISHING THE GOALS OF 
THE PROGRAM, AND RECOMMEND MITIGATION MEASURES THAT COULD REDUCE OR 
ELIMINATE ADVERSE IMPACTS. THIS PROJECT WAS TITLED "INTEGRATED 
VEGETATION MANAGEMENT" IN FISCAL YEAR 93-94. 

PROJECT GOALS AND OBJECTIVES: 


THE IMPETUS FOR THE EIR IS THE MAINTENANCE DEPARTMENT'S INTEREST IN 
RESUMING THE USE OF HERBICIDES IN THE SOUTH: COUNTY AS A GOST SAVING 
MEASURE. TO COMPLY WITH CEQA, AN EIR IS REQUIRED BEFORE A DECISION 
CAN BE MADE TO INITIATE THE HERBICIDE PROGRAM DUE TO BOTH THE 
POTENTIAL FOR SIGNIFICANT ENVIRONMENTAL IMPACTS AND THE PUBLIC 
CONTROVERSY CERTAIN TO ARISE REGARDING THIS PROGRAM. BECAUSE 
VEGETATION IS REMOVED OR CONTROLLED BY NONCHEMICAL METHODS WHICH ALSO 
IMPACT THE ENVIRONMENT, IT IS PRUDENT TO ASSESS THE IMPACTS OF ALL 
ASPECTS OF THE INTEGRATED VEGETATION MANAGEMENT PROGRAM IN ORDER TO 
EVALUATE THESE ACTIVITIES IN A SYSTEMATIC AND COMPR EH E N S I VE MAN NER . 


PROJECT: 
RUN DATE 


1 0 041 1 2 
05/19/94 


PLANN 5 NG 


MW VEG MGMT/E.RSN PRTCT PGM EIR 
NORTHWEST ZONE C/Y 
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RUN OATE: 05/19/94 
RUNTIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 66 


FUND: 01 1 
PROGRAM: 
PROJEC1 : 


1 0041 1 2 




PROJECT: NW VEG MGMT/ERSN PRTCT PGM EIR 
NORTHWEST ZONE C/Y 
PLANNING 


! 


COORD: 


ft',/. *': x 


Kay Whitlock.' 

06210 

PROJECT DEVELOPMENT-BR MANAGER 


IT IS EXPECTED THAT THE RESULTING IVM AND EROSION CONTROL PROGRAM 
WILL BE A PROGRAM THAT IS ACCEPTABLE TO THE PUBLIC, REGULATORY 
AGENCIES, AND THE DISTRICT IN TERMS OF EFFECTIVENESS, COST AND 
PROVIDING ENVIRONMENTAL PROTECTION. 


MEASyRABLE_TASKS_AND_CgMPLETJ[ON_DATES : 
DRAFT E I R CIRCULATION 
PUBLIC HEAR ING 
FINAL EIR 

PROJECT COMPLETION DATE: 


AUGUST 1995 
OCTOBER 1995 
DECEMBER 1995 


THIS PROJECT IS SCHEDULED FOR COMPLETION IN FY 1995-96. 
ALLOCATION FORMULA AND BASIS: 


COST CENTER: 
NORTHWEST ZONE 
NORTH CENTRAL ZONE 
CENTRAL ZONE 
EAST ZONE 
SOUTH ZONE 
SOURCE OF SUPPLY 
RAW WATER 
WATER TREATMENT 
TREATED WATER T&D 


PROJECT # 
2.- 10041 12 
2-2004112 
2-30041 1 2 
2-40041 1 2 
2-5004112 
2-9104112 
2-9204112 
2 - 93 041 1 2 
2-9404112 


ALLOCATION 

10 % 

15% 

15% 

15% 

20 % 

7% 

10 % 

5% 

3% 


BASIS FOR ALLOCATION IS THE RELATIVE AMOUNT OF AREA REQUIRING 
VEGETATION CONTROL. 


PROJECT: 1004112 
RUN DATE: 05/19/94 


PLANNING 


NW VEG MGMT/ERSN PRTCT PGM EIR 
NORTHWEST ZONE C/Y 
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F 8 2 08 P 7 R 

: R:.4h 0 a t e : 

RUN t.J ME : 

ram: on 

PROGRAM : 
PROJECT: 


SEC 

CONTRACT 

2 


PROJECT : 
RUN DATE; 


05/19/94 

13:17 


1005101 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPOST 


PROJECT: INSURANCE 

NORTH WE S T /ONE C/Y 
ADM IN IS T RAT IG M 


COORD: Ben Francis 
02240 

RISK MANAGEMENT DIVISION 


- OR G- ACCT 


ACCOUNT DESCRIPTION 


SERVICES 

02240 61 042 000 GENER AL l I ABILITY INSURANCE 

02240 61047 000 RISK MANAGEMENT SERVICES-TWSUR 

SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


HOURS 


138,750 

138,750 

138,750 


••FISCAL 1993-94 . 

BUDGET $ YTD ADJ $ TOTAL $ 


138,750 

138,750 
138,750 


■ FISCAL 1994-95 
HOURS AMOUNT 


138,750 

45,513 


184,563 
184,563 


it it it it it it 


it it it it it it . 


NARRATIV E 

iRII£_0I§£RIEI12M_O£„ER2iICI_AND_PROJECT_LOCATiON„FOR_Sy:MMARI_iyOGET: 

THIS PROJECT ALLOCATES THAT PORTION OF THE COST CENTER'S CONTRIBUTION 
TO THE DISTRICT'S RISK MANAGEMENT PROGRAM FOR THE COMING FISCAL YEAR. 

££ 2i££!_§eAt.S._AND .OBJECTIVES : 

THE DISTRICT'S RISK MANAGEMENT PROGRAM INCLUDES A SELF INSURED 
RETENTION OF $2,000,000 PER OCCURRENCE AND PURCHASED INSURANCE TO 
LIMITS CONSISTENT WITH OUR PROJECTED NEEDS AND AVA I LABILITY/COST OF 
INSURANCE IN THE MARKETPLACE. THE APPROPRIATION WILL BE TRANSFERRED 
TO THE RISK INSURANCE SERVICE FUND. 

PROJECT_CQMPLETION_DATE: 

THIS IS AN ON-GOING PROJECT. 

ALtOCATION_FgRMUIA_AND_BASIS: 

THIS PROJECT PROVIDES 19 PERCENT OF THE FLOOD CONTROL ZONES' 
CONTRIBUTION TO THE DISTRICT'S RISK MANAGEMENT PROGRAM. 


1 0051 
05/1 


■94 


ADMINISTRATION 


!NSURAMCE 
NORTHWEST ZONE C/Y 


PAGE 67 









































FB20RP7R 




; : : :::: ::: x-'xxxxx 

SANTA CLARA VALLEY WATER DISTRICT 



PAGE 68 

RUN DATE: 

05/19/94 



FISCAL 94-95 BUDGET REPORT 




RUN TIME: 

13:17 















COORD 

: Kay Whitlock 


FUND: Oil 




PROJECT: ADMINISTRATIVE 

PROJECTS 

06100 



PROGRAM: 

1 




NORTHWEST ZONE 

C/Y 

FLOOD CONTROL MANAGER 


PROJECT: 

1006101 




ADMINISTRATION 










---FISCAL 1993-94 --- 


FISCAL 1994-95 -- 

SECT -ORG- 

ACCT - 

: . . • 

--- ACCOUNT DESCRIPTION 


BUDGET $ YTD ADJ $ 

TOTAL S 

HOURS 

AMOUNT 

DISTRICT 

LABOR 









1 

02220 

61 230 

000 

EXPENSED LABOR/OVERHEAD 




105 

7,055 

1 

05320 

61230 

000 

EXPENSED LABOR/OVERHEAD 




80 

5^705 

1 

06210 

61230 

000 

EXPENSED LABOR/OVERHEAD 

350 

31,577 

31,577 

150 

12,952 

1 

06220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

30 

2,590 

2,590 

120 

9,872 

1 

06230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

10 

780 

780 

138 

10,568 

1 

06320 

61230 

000 

EXPENSED LABOR/OVERHEAD 

110 

9,120 

9,120 

190 

15,595 

1 

07220 

61230 

000 

EXPENSED LABOR/OVERHEAD 




405 

24,004 

1 

07230 

61230 

000 

EXPENSED LABOR/OVERHEAD 




536 

32,286 

1 

09210 

61230 

000 

EXPENSED LABOR/OVERHEAD 

220 

22,963 

22,963 

150 

18,417 

1 

09220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

126 

10,315 

10,315 

183 

15,258 

1 

09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

250 

17,539 

17,539 

1,047 

70,192 

1 

09320 

61230 

000 

EXPENSED LABOR/OVERHEAD 

100 

8,590 

8,590 

150 

12,464 




SECTION TOTAL 

1,196 

103,474 

103,474 

3,254 

234,368 

CONTRACT 

SERVICES 









' : 2 : 

04230 

71500 

000 

ARBITRAGE EXPENSE 


4,250 

4,250 



2 

0621 0 

61 093 

000 

PRINTING/BINDING 


150 

150 



2 

06210 

61161 

000 

TRANSPORTAT ION/TRAVEL/LODGING 

550 

550 


550 




SECTION TOTAL 


4,950 

4,950 


550 

INTRA-DISTRICT EQUIPMENT 








5 


61241 

INTRA DISTRICT CLASS I/I V 


2,176 

2,176 


5,923 





* * PROJECT TOTAL * * * 

* 1,196 

110,600 

110,600 

3,254 

240,841 





****** |{j ^ 

R R A T 

I V E ****** 






BRIEF 

DESCRIPTION OF PROJECT AND 

PROJECT LOCATION 

EOR_SUMMARY_ByDGET: 








THIS PROJECT PROVIDES 

FOR COSTS REQUIRED 

TO SUPPORT THIS ZONE THAT 








CANNOT BE IDENTIFIED WITH ANY OTHER SPECIFIC PROJECT. EXAMPLES ARE 








MEETINGS, UPDATING OF 1 

MANUALS, SUPERVISION, CASH FLOW MONITORING AND 








OTHER GENERAL ACTIVITIES. 







PROJECT i 

GOALS AND OBJECTIVES: 










THE GOAL OF THIS PROJECT IS TO PROVIDE SUPPORT FOR THE ZONE 








CONSISTING OF WORK AND 

CHARGES OF A NONSPECIFIC NATURE AND ASSIGNING 








THEM TO A SINGLE PROJECT RATHER THAN ALLOCATING THEM BY A SUBJECTIVE 








FORMULA. 






PROJECT: 

1006101 




ADMINISTRATION 

ADMINISTRATIVE 

PROJECTS 


RUN DATE: 

05/19/94 






NORTHWEST 

ZONE C/Y 
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SUN OAT 
RUN TIM 


E: 0 5/3-9/94 
E: 13:17 


FUND: Oil 
PROGRAM: 1 
PROJECT: 1006101 


SANTA CLARA VAtLEV WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT : ADMINISTRATIVE PROJECTS 
NORTHWEST ZONE C/Y 
ADMINISTRATION 


* * 9 * * * W A R R 
MEASURABLE TASKS AND COMPLETION DATES: 


i 


PAGE 


COORD: 


* 1 A gf: : : 


WORK AND CHARGES ASSIGNED TO THESE PROJECTS ARE OF A GENERAL NATURE 
AND DO NOT H A V F MEASURABLE TASKS/COMPLETION DATES. 


Kay Whitlock 
06100 

FLOOD CONTROL MANAGER 


PROJECT : 1006101 ADMINISTRATION ADMINISTRATIVE PROJECTS 

RUN DATE: 05/19/94 NORTHWEST ZONE C/Y PAGE 






































FB20RP7R 

RUM DATE: 05/19/94 
RUM TIME: 13:17 

FUND: Oil 
PROGRAM: 1 

PROJECT: 1006103 


SECT -ORG- 

CONTRACT SERVICES 
2 04230 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: CONTRACT AUDITING FINANCIAL 
NORTHWEST ZONE C/Y 
ADMINISTRATION 


PAGE 70 


COORD: Steve Fujii 
04230 

ACCOUNTING DIVISION 


ACCT 


ACCOUNT DESCRIPTION 


. F I S C A L 1993-94 .. 

HOURS BUDGET $ YTD ADJ $ TOTAL $ 


FISCAL 1994-95 
HOURS AMOUNT 


61302 000 AUDITING SERVICES 3,420 

* * * * PROJECT TOTAL * * * * 3,420 

****** N A R R A T I V E ****** 

iEIII_0ESCRiPTiON_gF_PROJECT_AND_PROJECT_LOCATiON_FOR_SyMMARY_BUDGET: 

THIS PROJECT CONSISTS EXCLUSIVELY OF CONTRACT AUDITORS PERFORMING THE 
ANNUAL EXAMINATION OF THE DISTRICT'S FINANCIAL RECORDS. 

EE311CT_GOAL S_AND^_OB J E CT1VES : 

IT.IS MORE EFFECTIVE TO ASSIGN CHARGES OF A GENERAL ADMINISTRATIVE 
NATURE TO A SINGLE PROJECT THAT CAN BE CLEARLY IDENTIFIED AS TO 
MAGNITUDE RATHER THAN ATTEMPT TO ASSIGN THESE COSTS DIRECTLY TO WORK 
PROJECTS. 

”EASyRABLE_TASKS_AND_CgMPLEIigN_DATES : 

THIS IS THE FINAL YEAR OF A MULTI-YEAR AGREEMENT WITH KPMG PEAT 
MARWICK TO AUDIT THE ANNUAL FINANCIAL STATEMENTS AND TO PERFORM AN 
ANNUAL SINGLE AUDIT. 

PROJECT_COMPLETION_DATE: 

90 DAYS AFTER FISCAL YEAR END. 

ALLOCATigN_FOR MULA_AND_BAS1S: 

THE CURRENT ALLOCATION TO THE COST CENTERS IS BASED ON THE PRECEDING 
YEAR'S ACTUAL EXPENDITURES AND ENCUMBRANCES OF EACH FUND: 

COST CENTER PROJECT NO. % ALLOCATION 

NORTHWEST ZONE 1-1006103 5.1% 


3,420 

3,420 


5,036 


PROJECT: 1006103 
RUN DATE: 05/19/94 


ADMINISTRATION 


CONTRACT AUDITING FINANCIAL 
NORTHWEST ZONE C/Y 
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f gzmpm 
RUN DATE ! 
RUN TIME; 


FUND : 
PROGRAM 
PROJECT 


05/19/94 
13:17 


1 

1006200 


SANTA CLARA VALLEY OATES DISTRICT 
FISCAL 94-95 BUDGET REPOST 


AGE 71 


PROJECT; 


TECHNICAL & SUPPORT 
NORTHWEST ZONE C/Y 
ADMINISTRATION 


PROJECTS 


FISC 


COORD: STAN WILLIAMS 
01000 

GENERAL MANAGE 


A L 


1993-94 


-- FISCAL 1994-95 


SECT 

- ORG - 

4 C C T - 


--- ACCGUI 

IT DESCRIPTION .- HOURS BUDGET $ 

YTD ADJ $ TOTAL $ HOURS 

AMOUNT 

DISTRICT L 
1 

ABOR 

02230 

61230 

00 0 

EXPENSED 

LABOR/OVERHEAD 

18 

1,392 

1 

0 224 0 

61230 

000 

EXPENSED 

LA BOR/OVER HE AD 

14 

94 0 

1 

03 TO O 

6 12 3 0 

000 

EXPENSED 

LABOR/OVER HE AD 

12 

821 

1 

04100 

61230 

00 0 

EXPENSED 

LABOR/OVER HEAD 

24 

2,017 

1 

05 21 0 

6123 0 

000 

EXPENSED 

LABOR/OVERHEAD 

17 

1,571 

1 

05220 

6123 0 

000 

EXPENSED 

lABOR/OVERHEAD 

5 

3 78 

1 

0531 0 

61230 

000 

EXPENSED 

LABOR/OVER HEAD 

32 

2,607 


0 532 0 

61230 

000 

EXPENSED 

LABOR/dVERHEAD 

1,608 

114,679 

1 

0 533 0 

61230 

00 0 

EXPENSED 

LABOR/OVERHEAD 

10 

825 

1 

05340 

61230 

ooc 

EXPENSED 

LABOR/OVERHEAD 

6 

575 

1 

0 621 0 

61230 

000 

EXPENSED 

LABOR/OVER HEAD 

541 

46,668 

1 

06230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

7 

551 

1 

06320 

61230 

00 0 

EXPENSED 

LABOR/OVERHEAD 

29 

2,364 

1 

07220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

94 

5,590 

1 

07230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

14 

867 

1 

07250 

61230 

000 

EXPENSE D 

LABOR/OVERHEAD 

2,037 

123,840 

1 

07260 

61230 

0 00 

EXPENSED 

LABOR/OVERHEAD 

24 

2,077 

1 

0831 0 

61 23G 

000 

EXPENSED 

LABOR/OVERHEAD 

6 

550 

1 

08320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

7 

5 56 

1 

09220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

22 

1,831 

1 

09230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

132 

8,850 

1 

09320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

2 

200 


SECTION TOTAL 


4,661 


319,749 


CONTRACT SERVICES 


2 

05320 

61063 

000 

MAINTENANCE SERVICES OTHER 


6,000 

2 

053 2 0 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


600 

2 

05320 

61073 

000 

SMALL TOOLS 


240 

2 

0532 0 

61093 

000 

PR I NT I NG/BINDING 


240 

2 

053 2 0 

61096 

000 

BOOKS/PUBLI CAT IONS 


240 

2 

05320 

61303 

000 

TEMPORARY EMPLOYEES FEES 


3,840 

2 

05320 

61310 

115 

EMERGENCY OPERATIONS/RESPONSE 


24,000 

2 

05320 

61310 

136 

SPECIAL PROJECT 


3,000 

2 

0532 0 

61310 

356 

BASIC DATA 


2,400 

2 

0 53 20 

61502 

00 0 

EXPENSE STRUCTURES & IMPROVE 


8,302 

2 

0 621 0 

61303 

000 

TEMPORARY EMPLOYEES FEES 


4,080 

2 

0621 0 

61305 

000 

PROGRAMMING INFORMATION SYSTEM 


4,800 

2 

0 62 1 0 

6 1 31 0 

1 04 

CIVIL ENGINEERING DESIGN 


4,200 

2 

07220 

61063 

000 

MAINTENANCE SERVICES OTHER 


37 

2 

0 7220 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


112 

2 

07220 

61310 

471 

EQUIPMENT RENTAL CONTRACT 


1 1 2 

Z : 

0 7220 

61310 

476 

UTILITIES LAND FILL FEES 


37 

1 

; 006200 



ADM IRISTRAT{ON 

TECHNICAL & SUPPORT PROJECTS 



PROJECT 
RUN DATE: 05/19/94 


NORTHWEST ZONE 


:/y 


PAGE 
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RUM DATE: 05/19/94 
RUM TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
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FUND : 01 1 
PROGRAM: 1 

PROJECT: 1006200 


PROJECT: TECHNICAL & SUPPORT PROJECTS 
NORTHWEST ZONE C/Y 
ADMINISTRATION 


COORD: STAN UILLI AMS 
01000 

GENERAL MANAGER 


SECT -ORG- ACCT- 

CONTRACT SERVICES 

2 07220 61422 

2 07230 61071 

2 07230 61072 


INTRA-DISTRICT EQUIPMENT 


07220 

07220 


61241 

61242 

56 : 1 : 24 : 3 :: 


ACCOUNT DESCRIPTION 


HOURS 


-FISC A L 1993-94 
BUDGET $ YTD ADJ $ 


siTOTAL;:: 1 :^::: 


- FISCAL 
HOURS 


000 LEASE EQUIPMENT 

000 MATERIALS & SUPPLIES GENERAL 

000 CHEMICALS 

SECTION TOTAL 


I NTRA DISTRICT CLASS I / I V 
000 INTRA DISTRICT CLASS II 
000 INTRA DISTRICT CLASS III 


SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


4,661 




BRiEF_DESCRiPTiON_OF_PROJECT_AND_PROJECT_LOCATiON_FgR_syMMARY_BUDGET: 


THIS PROJECT REPRESENTS AN ALLOCATION 
ALLOCATED PROJECTS: 

BASIC ENGINEERING 

HYDROLOGIC DATA MANAGEMENT 

CROSS VALLEY LEVEL AND BENCHMARKING 

EMERGENCY 0PERAT10NS 

BASIC HYDROLOGY 

MAINTENANCE WAREHOUSING SERVICES 
WAREHOUSE INVENTORY CONTROL STUDY 
REGULATORY AGENCY PERMIT COORDINATI ON 
COMPLIANCE MANAGEMENT STUDY 

ALLOCATION FORMULA AND BASIS: 


FROM THE FOLLOWING MASTER 


AND 


PROJECT #0006201 
PROJECT #0006202 
PROJECT #0006203 
PROJECT #0006204 
PROJECT #0006205 
PROJECT #0006206 
PROJECT #0006207 

PROJECT #0006208 


THE 1994-95 COST ALLOCATION PERCENTAGES FOR THIS PROJECT ARE: 
NORTHWEST ZONE, 12 PERCENT; NORTH CENTRAL ZONE, 7 PERCENT; CENTRAL 
ZONE, 15 PERCENT; EAST ZONE, 12 PERCENT; SOUTH ZONE, 4 PERCENT; WATER 
UTILITY ADMINISTRATION AND GENERAL, 50 PERCENT. 


PROJECT: 1006200 
RUN DATE: 05/19/94 


ADMINISTRATION 


TECHNICAL & SUPPORT PROJECTS 
NORTHWEST ZONE C/Y 


1994-95 -- 
AMOUNT 


37 

120 

180 

62,577 


8,489 

1,584 

1,584 

11,657 

393,983 
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FB20RP7R 
RUN DATE: 
RUM TIME: 

FUND: Oil 
PROGRAM: 1 

PROJECT: 1 


SECT 

DISTRICT L 
1 

INTKA-D1ST 


PROJECT ; 1' 

SUM DATE: i 


05/19/94 
IT* 1 7 


:0071 01 


5AM T A CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: ORDINANCE ADMIN!STSATI ON 
NORTHWEST ZONE C/Y 
ADM INIS TRATI ON 


COORD 


PAGE 73 


MARC K i emetic i c 
06230 

DESIGN COORD IMA UON DIVISION 


ORG- ACC T 


- ACCOUNT DESCRIPTION 


ABOR 

06230 61 230 000 EXPENSED lA BOR/0VERHEAD 

RICT EQUIPMENT 

61241 SNTRA DISTRICT CLASS I/I V 


.- FISCAL 1 993-94 --- 

HOURS BUDGET $ YTD ADJ S TOTAL % 


* * * * 


PROJECT TOTAL 


* * * * 


50 


50 


3,907 

91 

3,998 


3,907 

91 
3 i 998 


■ FIS 
HOUR 


AL 19 


94-95 

AMOUN 


****** N A S R A T I V E ****** 
BRIEF DESCRIPTION OF PROJECT AND PROJECT LOCATION FOR SUMMARY BUDGET: 


THIS PROJECT HAS BEEN TRANSFERRED TO 5-1001101 (LAND USE REVIEW). 


307101 

35/19/94 


ADMINISTRATION 


ORDINANCE 

MORTKW 


EST 2'ON 


AT ION 

C/Y 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 011 
PROGRAM: 2 
PROJECT: 1008101 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: DISTRICT SOLID WASTE MGT STUDY 
NORTHWEST ZONE C/Y 
PLANNING 


COORD:. Jim Ferguson 
07100 

MAINTENANCE MANAGER 


SECT -ORG- ACCT- 

DISTRICT LABOR 

1 06220 61230 

1 07100 61230 

1 07260 61230 

1 08210 61230 


ACCOUNT DESCRIPTION 


CONTRACT SERVICES 

2 07100 61310 

2 08210 61310 


000 EXPENSED LABOR/OVERHEAD 
000 EXPENSED LABOR/OVERHEAD 
000 EXPENSED LABOR/OVERHEAD 
000 EXPENSED LABOR/0VERHEAD 

SECTION TOTAL 


INTRA-DISTRICT EQUIPMENT 
5 V 61241 



- - F I S C A L 1993-94 - 


-- FISCAL 

HOURS 

BUDGET $ YTD ADJ $ 

TOTAL $ 

HOURS 

12 

1,036 

1,036 

15 

30 ■ 

1,942 

1,942 

15 

18 

1,545 

1,545 

18 

12 

1 ,334 

1,334 

8 

72 

5,857 

5,857 

56 


3,120 

3,120 



3,120 

3,120 



6,240 

6,240 



132 

132 


72 

12,229 

12,229 

56 

A T 

j v E ***** 

* 



483 SOL ID WASTE MANAGEMENT 
483 SOLID WASTE MANAGEMENT 

SECTION TOTAL 

INTRA DISTRICT CLASS I / IV 
* * * * PROJECT TOTAL * * * * 

****** n A R I 

BRIEF_DESCRiPTiON_OF_PROJECT_AND_PROJECT_LOCATiON_FOR_SyMMARY_ByDGET: 

THIS PROJECT PROVIDES FUNDS FOR CONTINUING TO DEVELOP STRATEGIES TO 
REDUCE DISPOSAL FEES AT LANDFILLS BY UTILIZING ALTERNATIVE SITES FOR 
DISPOSAL OF SEDIMENT AND OTHER WASTES. THE WASTE MATERIAL IS 
GENERATED BY DISTRICT FACILITY MAINTENANCE AND OPERATION ACTIVITIES. 

IN FISCAL 93-94 APPROXIMATELY $20,000 WAS SPENT FOR A CONSULTANT 
REPORT WHICH IDENTIFIED SEVERAL SITES THAT MERITED FURTHER 
INVESTIGATION. THAT REPORT ALSO IDENTIFIED POSSIBLE LAND USE AND 
REGULATORY PERMITTING REQUIREMENTS. 

PRO j IC T_GO A L S_ A ND_OB J E C TJ.VE S : 

THE SHORT-TERM GOAL OF THIS PROJECT IS TO ENSURE THAT SITES ARE 
AVAILABLE THROUGH NEXT YEAR AT WHICH SEDIMENT AND SOME VEGETATIVE 
MATTER CAN BE STORED, DRIED, AND /OR DISPOSED AS AN ALTERNATIVE TO 
DISPOSAL AT LANDFILLS. 


THIS PROJECT WILL NOT PROVIDE A LONG-TERM SOLUTION TO THE DISTRICT'S 
SOLID WASTE MANAGEMENT NEEDS. 
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1994-95 -- 
AMOUNT 

1,234 
911 
1,558 
843 

4,546 

4,500 

4,500 

101 

9,147 


PROJECT : 1008101 
RUN DATE: 05/19/94 


PLANNING 


DISTRICT SOLID WASTE MGT STUDY 
NORTHWEST ZONE C/Y 


PAGE 


74 








FB20RP7R 
S'(IN DATE; 
RUN TIME; 

FOND; Oil 
PROGRAM; 
PROJECT; 


PROJECT: 
RUN DATE: 


05/1 


9/94 


1 3 1 7 


1008101 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94 95 BUDGET REPORT 


PROJECT : DISTRICT SOHO WASTE MGT STUDY 
NORTHWEST /OWE C/Y 
PLANNING 


PAGE 75 


COORD : 


i m 


71 

MAI 


F e 
00 
NTE 


rguson 

NANCE MANAGER 


****** N A R R 
MEASURABLE TASKS AND COMPLETION DATES: 


5 


ft * iv * * ft. 


1) DEVELOP A SNORT LIST OF AVAILABLE SITES, INCLUDING LANDFILLS, SY 
AUGUST 1, 1994. 

23 SELECT ONE OR TWO CANDIDATE SITES FOR FURTHER EVALUATION WITH 
RESPECT TO FISCAL IMPACTS, PERMITTING REQUIREMENTS, AND " C E Q A” 
COMPLIANCE BY NOVEMBER 1, 1994. 

£R2i££I_COM£LE!10N_DATE: 

WORK ON THIS PROJECT IS EXPECTED TO BE COMPLETED BY JULY 1995. 
AIION_FORMULA_AND_BASXS: 

THE ALLOCATION IS BASED ROUGHLY ON THE AMOUNT OF SEDIMENT GENERATED 
IN EACH COST CENTER. THE PERCENTAGE ALLOCATIONS ARE: 

RAW WATER TSD - 30% 

NORTHWEST, NORTH CtNIRAL, CENTRAL, AND EAST - 15% 

SOUTH FLOOD CONTROL ZONE - 10% 


1008101 

05/19/94 


PL *:»:» ING 


DISTRICT SOLID 

N 


WA 


ORT 


MGT STU 
ST ZONE 


0 Y 


■c/r 
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FB20RP7R 

RUM DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 76 


COORD: Beau Goldie 

FUND: Oil PROJECT: HAZMAT EMERGENCY RESP NU ZONE 08230 

PROGRAM: 5 NORTHWEST ZONE C/Y ENVIRONMENTAL COMPLIANCE D1V 


PROJECT: 1008104 



OPERATIONS 









-- F I S C A L 1993-94 - 


-- FISCAL 

1994-95 - - 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION . 

HOURS 

BUDGET $ YTD ADJ S 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 








1 08230 

61230 

000 EXPENSED LA BOR/OVERHEAD 

56 

4,278 

4,278 

55 

4,058 

CONTRACT SERVICES 








2 08230 

61310 

115 EMERGENCY 0PERATI ONS/RESPONSE 


20,000 

20,000 



2 08230 

61310 

384 HAZ MAT-CLEAN UP/REMEDI AT I ON 





22,500 

2 08230 

61310 

458 TEST & ANALYSIS 





2,500 



SECTION TOTAL 


20,000 

20,000 


25,000 

INTRA-DISTRICT EQUIPMENT 







5 

61241 

INTRA DISTRICT CLASS I/IV 


102 

102 


100 



* * * *PROJECT TOTAL * * * * 

56 

24,380 

24,380 

55 

29,158 


****** n A R R A T I V E ****** 

IEIEF_DESCRIPT ION_OF_PROJECT_AND_PRgjECT_LOCATiON_FOR_SyMMARY_BUDGET: 

THIS PROJECT ALLOWS DISTRICT STAFF TO INVESTIGATE, ANALYZE, REMOVE, 
AND DISPOSE OF SUSPECTED OR KNOWN HAZARDOUS WASTE FROM DISTRICT 
PROPERTY, EASEMENT AND RIGHT OF WAY IN THE NORTHWEST FLOOD CONTROL 
ZONE. THE DISTRICT MUST RESPOND TO REMEDIATE SUCH PROBLEMS TO 
PROTECT THE PUBLIC AND DISTRICT STAFF FROM BEING EXPOSED TO HAZARDOUS 
MATERIALS AND TO PREVENT THESE MATERIALS FROM IMPAIRING THE DISTRICT 
OPERATION. 

PROT_GOALS_AND_OBJECTXVES: 

THE OBJECTIVE IS TO PROTECT THE DISTRICT FROM LITIGATION AND 
REGULATORY ENFORCEMENT ACTIONS AS A RESULT OF ILLEGAL DISPOSAL OF 
HAZARDOUS MATERIALS ON DISTRICT PROPERTY, EASEMENT OR RIGHT OF WAY. 

MIASURABLE_XASKS_AND_COMPLEXXON_DAXES : 

SPECIFIC TASKS TO BE COMPLETED INCLUDE: 1) MANAGE THE EMERGENCY 
RESPONSE CONTRACT FOR 1994; 2) RESPOND TO INCIDENTS OF DISPOSAL OR 
RELEASES; 3) LIAISON WITH LOCAL, STATE AND FEDERAL AGENCIES; 4) 
DEVELOP AN EMERGENCY RESPONSE PROCEDURE MANUAL; 5) TRAIN ADDITIONAL 
STAFF TO RESPOND TO HAZMAT SPILLS; 6) PURSUE COST RECOVERY FROM 
RESPONSIBLE PARTIES; 7) AWARD THE EMERGENCY RESPONSE CONTRACT FOR 
1995 . 


PROJECT: 1008104 
RUN DATE: 05/19/94 


OPERATIONS 


HAZMAT EMERGENCY RESP NW ZONE 
NORTHWEST ZONE C/Y 


PAGE 
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F.B20RP7R 
RUN DATE: 
RUN TIME: 

05/19/94 
13:1 7 

SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 



PAGE 

FUND: Oil 
PROGRAM: 
PROJECT: 

5 

1008104 

PROJECT: HAZMAT EMERGENCY RESP NW ZONE 
NORTHWEST ZONE C/Y 

OPERA!! ONS 

COORD ; 

Beau Goldie 
08230 

ENVIRONMENTAL 

COMPLIANCE DIV 



****** A R R A T I V E 

****** 





PROJECT COMPLETION DAT Co 






THIS IS AN ONGOING PROJECT BECAUSE OF THE CONTINUED DISCOVERY OF 




ILLEGAL DISPOSAL OR RELEASES OF HAZARDOUS WASTE ON DISTRICT PROPERTY - 
EASEMENT AND RIGHT OF WAY. 

COST SHA RIf-O/ Rfl MB UR SEMENT : 

REIMBURSEMENT AND COST SHARING IS PURSUED ON A CASE BY CASE BASIS. 

IT IS A PRIMARY OBJECTIVE TO PLACE THE RESPONSIBILITY FOR CLEANUP ON 
A RESPONSIBLE PARTY. 

FORMULA_AND_ BASIS : 

NOT APPLICABLE. 


OJECT: 10 
DATE: 0 


04 

9/9 


OPERATIONS 


HAZMAT EMERGE 


NCY R 
RT.HW-E 


SP MW ZONE 
T ZONE C./Y PAGE 


J7 








































































FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


:PA&Elll7:8i 


COORD:Beau Goldie 


FUND: Oil 


PROJECT: 

PROPERTY PREACQUIS IT I ON INVEST 

08230 



PROGRAM: 5 



NORTHWEST ZONE 

C/Y 


ENVIRONMENTAL COMPLIANCE DIV 

PROJECT: 1008105 



OPERATIONS 










--FISC 

A L 1993-94 - 


i -- FISCAL 

1994-95 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION 

• - - - HOURS 

BUDGET $ 

YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 









1 08230 

61230 

000 EXPENSED LA BOR/0VERHEAD 

394 

30,097 


30,097 

310 

22,875 

CONTRACT SERVICES 









2 08230 

61310 

116 ENVIRONMENTAL ASSESSMENT 


50,000 


50,000 


32,000 

2 08230 

61310 

458 TEST & ANALYSIS 






6.000 



SECTION TOTAL 


50,000 


50,000 


38,000 

INTRA DISTRICT EQUIPMENT 








5 ■ 

61241 

INTRA DISTRICT CLASS I / I V 


717 


717 


564 



* * * * PROJECT TOTAL * * * * 

394 

80,814 


80,814 

310 

61,439 



****** N A R 

RAT 

I V 

* 

* 

W&Z 

lit 

* 




BRiEF_DESCRIPIiQN_OF_PROJECT_AND_PROJECT_LOCATION_FOR_SUMMARY_BUDGET : 

THIS PROJECT ALLOWS THE DISTRICT TO CONDUCT INVESTIGATIONS OF 
PROPERTY FOR SURFACE AND SUBSURFACE CONTAMINATION PRIOR TO 
ACQUISITION BY THE DISTRICT. THE DISTRICT ACQUIRES A SIGNIFICANT 
AMOUNT OF PROPERTY FOR FLOOD CONTROL AND WATER SUPPLY PROJECTS. IN 
ORDER TO MINIMIZE THE LIABILITY INCURRED WITH THE ACQUISITION OF 
CONTAMINATED PROPERTY THE DISTRICT MUST CONDUCT AN INVESTIGATION OF 
THE PROPERTY TO IDENTIFY AND EVALUATE THE CONTAMINATION OF THE 
PROPERTY . 

EE2iI£I_GOAL S_AND_OB J E CTJ[VE S : 

THE GOAL IS TO PROTECT THE DISTRICT FROM THE LIABILITIES ASSOCIATED 
WITH THE CLEANUP OF CONTAMINATED PROPERTIES. 

M§ASyRABLE_TASKS_AND_COMPLETigN_OATES: 

SPECIFIC TASKS TO BE COMPLETED INCLUDE: 1) MANAGE THE MASTER PROPERTY 
ACQUISITIONS INVESTIGATION CONTRACT FOR 1994; 2) DEVE LOP PROCEDURES 
FOR REQUESTING INVESTIGATIONS; 3) CONDUCT INVESTIGATIONS OF 
PROPERTIES TO BE ACQUIRED; 4) REVIEW AND EVALUATE CONSULTANTS 
REPORTS; 5) ASSIST IN PROPERTY ACQUISITION NEGOTIATIONS; 6) LIAISON 
WITH THE REGULATORY AGENCIES; 7) OBTAIN REGULATORY CLOSURE ON SOME 
PROPERTIES; 7)MANAGE CLEANUP OF PROPERTIES AS NEGOTIATED WITH THE 
PROPERTY OWNER. 


PROJECT: 1008105 
RUN DATE: 05/19/94 


OPERATIONS 


PROPERTY PREACQUISITION INVEST 
NORTHWEST ZONE C/Y 
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F-8 2 OR 

p r* 


SANTA CLARA VALLEY WATER DISTRICT 


PAGE 

RUM D 

ATE; 0 

5/19/94 

FISCAL 94-95 BUDGET REPORT 



RUN T 

FUND : 

I ME ; 1 

on 

3:1/ 

PROJECT: PROPERTY PREACQUISITiON INVEST 

COORD: Beau Goldie 

08230 


PROGR 

AM : 5 


NORTHWEST ZONE C/Y 

ENVIRONMENTAL COMPS 

TANGE DIV 

PRO JE 

CT : 10 

08105 

OPERATIONS 




****** n A 8 R A T !l V E ****** 


THIS IS AM ONGOING PROJECT NECESSARY TO RESPOND TO FLOOD CONTROL AND 
WATER SUPPLY PROJECT PROPFRTY AfeftU!S!T!ONS. 

£9ST_SHARiNG/RElMBURSEMENT: 

NOT APPLICABLE. 

^tL9CATXOK_EORMyLA_AND_BASiS: 

NOT APPLICABLE. 


PROJECT: 1008105 OPERATIONS PROPERTY PREACQUISITION INVEST 

RUM DATE : 05/19/94 NORTHWEST ZONE C/Y PAGE 



























































FB20RP7R SANTA CLARA VALLEY WATER DISTRICT PAGE 80 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 










COORD: Randy 

T a l ley ' 


FUND: Oil 




PROJECT: 

ADOBE 

CREEK 


06220 



PROGRAM: 

2 




NORTHWEST ZONE 

C/Y 

FLOOD 

CTRL PLANNING 

D1V IS I ON 

PROJECT : 

1010101 





PLANNING 












■ - - F I S C A 

L 1993-94 . 

-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

“ *. - 

•-- ACCOUNT DESCRIPTION -- 

- - - - 

HOURS 

BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT 

LABOR 










1 

05210 

61230 

000 

EXPENSED LABOR/OVERHEAD 





50 

4,680 

1 

06210 

6 1 230 

000 

EXPENSED LABOR/OVERHEAD 


400 

36,088 

36,088 

250 

21,587 

1 

06220 

61230 

ooo 

EXPENSED LABOR/OVERHEAD 


3,200 

276,265 

276,265 

3.400 

279,715 

1 

06320 

61230 

000 

EXPENSED LABOR/OVERHEAD 


60 

4,974 

4,974 

60 

4,925 

1 

08230 

61 230 

000 

EXPENSED LABOR/OVERHEAD 


5SSss»s243 

18,562 

18,562 



1 

0923 0 

61230 

000 

EXPENSED LABOR/OVERHEAD 


1 ,000 

70,152 

70,152 

500 

33,520 

1 

09320 

61230 

000 

EXPENSED LABOR/OVERHEAD 





50 

4,155 




SECTION TOTAL 


4,903 

406,041 

406,041 

4,310 

348,582 

CONTRACT 

SERVICES 










2 

06210 

61303 

000 

TEMPORARY EMPLOYEES FEES 



3,000 

3,000 


4,000 

2 

0621 0 

61310 

489 

ENVIRONMENTAL SERVICES 



150,000 

150,000 


110,000 

2 

06220 

61093 

000 

PRINTING/BINDING 



3,000 

3 # 000 


3,000 

. 2 

06220 

61 31 0 

45 8 

TEST & ANALYSIS 



40,000 

40,000 


20,000 

2 

08230 

61310 

455 

ENVIRONMENTA L INVESTIGAT IONS 


265,000 

265,000 



2 

08230 

61310 

458 

TEST & ANALYSIS 



35,000 

35,000 



"2 

09230 

61303 

000 

TEMPORARY EMPLOYEES FEES 



20,000 

20,000 






SECTION TOTAL 



516,000 

516,000 


137,000 

INTRA-DISTRICT EQUIPMENT 









5 


61241 

INTRA DISTRICT CLASS I / I V 



8,923 

8,923 


7,844 





* * PROJECT TOTAL ** * * 


4,903 

930,964 

930,964 

4,310 

493,426 


****** N A R R A T I V E ****** 

BRIE F_0E SCRJ[_P TJ[gN_OF_PROJECT_AND_PROJECT_LOCATiON_FOR_SyMMARY_ByDGET: 

THE PROJECT IS THE 5 T H AND FINAL YEAR OF A STUDY TO INVESTIGATE 
FLOODING, EROSION, SEDIMENTATION, AND MAINTENANCE PROBLEMS ON 
APPROXIMATELY 7 MILES OF ADOBE CREEK FROM EL CAMINO REAL TO UPSTREAM 
OF MOODY ROAD. 


PRO A E CT_GOAL S_AND_OB JfCT J_VE S : 

THE OBJECTIVE OF THIS PROJECT IS TO REDUCE FLOOD DAMAGES DURING A 1 
PERCENT EVENT, REDUCE EROSION AND SEDIMENTATION, IMPLEMENT A NEW 
COMPREHENSIVE MAINTENANCE PROGRAM, AND TO PROTECT THE FISH AND 
WILDLIFE HABITATS AND THE CREEK'S ENVIRONMENTAL RESOURCES AS A WHOLE. 


PROJECT: 1010101 
RUN DATE: 05/19/94 


PLANNING 


ADOBE CREEK 
NORTHWEST ZONE C/Y 
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F.S'20'#:P7-R 

SUN DATE 
RUN TIME 

FUND: 01 
PROGRAM : 
PROJECT • 


’SOJECT ; 
ION DATE: 


: 05/19/94 

: 13:1? 

1 

2 

1010101 


SANTA CLARA VALIEV WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: ADOBE CREEK 

NORTHWEST ZONE C/V 
PLANNING 

****** N A R R A T 

WEASLIRA&- L| ;: ; T ASKS AMD COUPLET1 ON DA TES : 

APPLY FOR CORPS PERMIT 
CIRCULATE ORAFT ER/EIR TO PUBLIC 
PUBLIC HEARING DRAFT ER/EIR 
IN HOUSE REVIEW FINAL ER/EIR 
BOARD CERTIFIES FINAL ER/EIR 
PUBLIC HEARING ER/EIR 
BOARD ADOPTS FINAL ER/EIR 
ACQUIRE REGULATORY PERMITS 


PROT_COMPLETiQN_DATE : 


THIS IS THE LAST YEAR OF A 5 YEAR STUDY. 


PAGE 81 


COORD: Randy Talley 
06220 

FLOOD CTRL PLANNING DIVISION 


JULY 1994 
JULY 1994 
AUG 1994 
OCT 1994 
JAN 1995 
JAN 1995 
JAN 1995 
JUNE 1995 


10101 


0 5/ 


0 1 

19/94 


PLAWJO*G 


ADOS 
ST 


E rocs: 
I. n c X 


ONE C / 


PAGE SI 



















































FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 82 







COORD: Nai Hsueh 



FUND: Oil 


PROJECT: 

ADOBE CK EL CAM I NO/E L MONTE 

06320 



PROGRAM: 3 



NORTHWEST ZONE 

C/Y 

FLOOD CONTROL DESIGN 

DIVISION 

PROJECT: 1010106 



CONSTRUCTION 









- - F I S C A 

L 1993-94 .. 

-- FISCAL 

1994-95 -- 

SECT - OR Ij 

ACCT - 

- ACCOUNT DESCRIPTION --• 

•--- HOURS 

8UDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 








1 06210 

13230 

000 CAPITALIZED LA BOR/0VERHEAD 

40 

3,608 

3,608 



1 06320 

13230 

000 CAPITALIZED LABOR/OVERHEAD 

1,180 

97,835 

97,835 

P""'. 596 

48,919 

1 09230 

13 230 

000 CAPITALIZED LABOR/0VERHEAD 

800 

56,121 

56,121 

1,500 

100^561 

1 09320 

13230 

000 CAPITALIZED LABOR/0VERHEAD 

100 

8,590 

8,590 

’ 100 

8^308 



SECTION TOTAL 

2,120 

166,154 

166,154 

2,196 

157,788 

CONTRACT SERVICES 








2 06320 

13310 

120 GEOTECHNICAL ENGR. DESIGN 


50,000 

50,000 


50,000 

2 09230 

13301 

000 AERIAL PHOTOS MAPPING 


1,500 

1,500 


2,000 



SECTION TOTAL 


51,500 

51,500 


52,000 

LAND 








4 09320 

13110 

000 LAND FEE TITLE 


400,000 

400,000 



4 09320 

1 3130 

000 LAND APPRAISALS 


10,000 

10,000 



4 09320 

13160 

000 TITLE FEES 


10,000 

10,000 





SECTION TOTAL 


420,000 

420,000 



INTRA-DISTRICT EOUIPMENT 







5 06210 

13241 

000 INTRA DISTRICT CLASS I/IV 


73 

73 



5 06320 

13241 

000 INTRA DISTRICT CLASS I/IV 


2,148 

2,148 


1,085 

5 09230 

13241 

000 INTRA DISTRICT CLASS I/I V 


1,456 

1,456 


2^730 

5 09320 

13241 

000 INTRA DISTRICT CLASS I/I V 


182 

182 


' 182 



section Total 


3,859 

3,859 


3,997 



* * * * PROJECT TOTAL * * * * 

2,120 

641,513 

641,513 

2,196 

213,785 



****** N A R 

R A T 

I V 

E ***** * 




BRIEF_DESCRiPTiON_OF_PROJECT_AND_PROJECT_LOCATiON_FOR_SyMMARY_ByDGET : 

THIS PROJECT PROVIDES FUNDS FOR PRELIMINARY DESIGN ACTIVITIES AND 
BEGINNING THE PREPARATION OF PLANS, SPECIFICATIONS AND ESTIMATES FOR 
CONSTRUCTION. THE IMPROVEMENTS PROPOSED ON THIS PROJECT CONSIST OF 
CULVERT ENLARGEMENTS AND BANK PROTECTION FOR THE LOCALIZED FLOODING 
AND EROSION PROBLEMS IN THIS REACH. THE PROJECT EXTENDS 7.5 MILES ON 
ADOBE CREEK FROM EL CAMINO REAL TO EL MONTE ROAD IN THE CITIES OF 
PALO ALTO, LOS ALTOS HILLS AND LOS ALTOS. 


PROJECT: 1010106 
RUN DATE: 05/19/94 


CONSTRUCTION 


ADOBE CK EL CAMINO/EL MONTE 
NORTHWEST ZONE C/Y 


PAGE 82 








FB.2 

0 R 

P7S 

RU K 

0 

ATE; 

RUN 

T 

I ME : 

FUN 

0 : 

0 1 1 

PRO 

GR 

AM: 

PRO 

JE 

CT : 


/I 9/94 
7 


10 10106 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 8UDGET REPORT 
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COO 

R 0 : N 

a 

1 

H 

St 

ieh 

: A 0 0 8 E CK EL CAME NO/EL MONTE 

NORTHWEST ZONE C/Y 

0 

6 

32 

0 

t 

INTRO!. DESIGN DIVISION 

F 

L 

oc 

>D 


****** jj A 

PROJECT GOALS AMD OBJECTIVES: 


CONSTRUCT ION 
RAT 


* * * * * * 


PROVIDE PROTECTION FROM THE IX FLOOD AND EROSION PROTECTION IN THIS 
REACH. 


??§*§yRA8tI_IASKS_AND_CgMPLETiON_DATES : 

ADOPTION OF ENGINEER'S REPORT AND ENVIRONMENTAL 
IMPACT REPORT 

DURING THE PRELIMINARY DESIGN STAGE, REQUEST 
FIELD SURVEYS, AERIAL MAPPING, AND CONFIRMATION 
OF EXISTING RIGHT OF WAY 

ADVERTISE AND AWARD CONSTRUCTION CONTRACT 
PROJECT COMPLETION DATE: 


SPRING, 1995 


FALL, 1994 
SPRING, 1996 


THE PROJECT IS SCHEDULED FOR COMPLETION OF CONSTRUCTION IN FALL, 
1997. 


ROJECT: 10 
UN DATE: 0 


101 

5/1 


06 

9/94 


CONSTRUCT ION 


ADOBE CK 


£L CA 
NORTH 


INO/EL M 
EST ZONE 


OKIE 

C/Y 
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FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME : 13:17 

FUND: Oil 
PROGRAM: 4 
PROJECT: 1010999 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: ADOBE CREEK WATERSHED 
NORTHWEST ZONE C/Y 
MAINTENANCE 


PAGE 84 


COORD: Jim Ferguson 
07100 

MAINTENANCE MANAGER 


SECT -ORG- ACCT - 


ACCOUNT DESCRIPTION .- 


. FISCAL 1993-94 . 

HOURS BUDGET $ YTD ADJ $ TOTAL $ 


FISCAL 1994-95 -- 
HOURS AMOUNT 


DISTRICT LABOR 

1 07220 61230 000 EXPENSED LABOR/OVERHEAD 
1 07230 61230 000 EXPENSED LABOR/OVERHEAD 
1 07260 61230 000 EXPENSED LABOR/OVERHEAD 
1 09230 61230 000 EXPENSED LABOR/OVERHE AD 
1 09320 61230 000 EXPENSED LABOR/OVERHEAD 


CONTRACT SERVICES 

2 07220 61063 

2 07220 61071 

2 07220 61310 

2 07220 61310 

2 07230 61063 

2 07230 61071 

2 07230 61072 

2 07230 61422 


INTRA-DISTRICT E 
5 

5 07220 

5 07220 

5 07230 

5 07230 


SECTION TOTAL 


MAINTENANCE SERVICES OTHER 
MATERIALS & SUPPLIES GENERAL 
EQUIPMENT RENTAL CONTRACT 
UTILITIES LAND FILL FEES 
MAINTENANCE SERVICES OTHER 
MATERIALS & SUPPLIES GENERAL 
CHEMICALS 
LEASE EQUIPMENT 


1,000 
379 
200 
60 
10 

1,649 


EQUIPMENT 
61241 
0 61242 

0 61243 

0 61242 

0 61243 


SECTION TOTAL 


INTRA DISTRICT CLASS I/ I V 
000 INTRA DISTRICT CLASS I I 

000 INTRA DISTRICT CLASS III 

000 INTRA DISTRICT CLASS II 

000 INTRA DISTRICT CLASS III 

SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


mill 


59,266 

22,829 

17,313 

4,024 

831 

104,263 


4,954 

14,863 

19,817 

4,954 

4,750 

800 

1,860 

2,400 

54,398 


3,001 

12,740 

12,740 

12,880 

2,700 

44,061 

202,722 




s*ss*ss*so*::s:*:;s:*s 


IRI§£_0ESCRIPTION_OF_PROJECT_AND_PROJECT_LOCATION_FOR_SyMMARY_BUDGET: 

THIS PROJECT PROVIDES FUNDS FOR ANNUAL MAINTENANCE IN THE ADOBE CREEK 
WATERSHED. DISTRICT FACILITIES INCLUDE ADOBE CREEK AND ITS 
TRIBUTARIES: 


BARRON CREEK 
PURISSIMA CREEK 


PROJECT: 1010999 
RUN DATE: 05/19/94 


MAINTENANCE 


ADOBE CREEK WATERSHED 
NORTHWEST ZONE C/Y 
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FB20RP 
RUN DA 
RUM II 

7 ft 

TE: 05/19/94 

ME: 1:3:17 

SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


COORD: Jim Ferguson 

071 OC 

MAINTENANCE MANAGER 

FUND: 
PROGRA 
P R 0 J E C 

0 1 1 

M : 4 

T: 1010999 

PROJECT: ADOBE CREEK WATERSHED 
NORTHWEST ZONE C/Y 
MAINTENANCE 




****** tj A R R A T I V 

E 

****** 


PE9i§.5I_§941S_A_N0_08 JECTXVES : 

1) 70 MAINTAIN IMPROVED FACILITIES TO ENSURE THEY CONTINUE TO 
PROVIDE THE LEVEL OF FLOOD PROTECTION FOR UHItH THFV UFRF 
CONSTRUCTED 

2) ON UNIMPROVED FACILITIES, MAINTAIN A CLEAR WATERWAY AND TO 
PROVIDE CHANNEL STABILIZATION ON STREAMS WHERE THE DISTRICT HAS 
RIGHTS OF WAY AND AS FUNDS PERMIT. 

3) TO PERFORM EMERGENCY WORK WHEN NECESSARY TO PROTECT LIFE AND 
PROPERTY FROM IMPENDING FLOOD DAMAGE ON ALL STREAMS TO THE EXTENT 
THAT DISTRICT RESOURCES ALLOW.. 


MIA§yM§k§_IASXS_AND_COMPLETXQN_DATES : 

1) FACILITIES CLEANING WORK: 

ESTIMATED COST OF $39,000.- 
TO BE COMPLETED BY NOVEMBER 1 

A,200 FEET OF CHANNEL SEDIMENT REMOVAL 

2) EROSION CONTROL WORK: 

ESTIMATED COST OF $60,000.- 

TO BE COMPLETED BY NOVEMBER 1 / PROVIDED THE U.S. ARMY CORP OF 
ENGINEERS ISSUES A 404 PERMIT FOR SUCH IDENTIFIED WORK. 

150 FEET OF CHANNEL EROSION REPAIR 

35 CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $9,400.- 

ON 16 ACRES OF DISTRICT FACILITIES 

A. AQUATIC VEGETATION CONTROL TO BE COMPLETED BY OCTOBER 1 


PROJECT: 1010 
RUN DATS: 05 


999 

19/94 


B. PRE-EMERGENT WORK TO BE COMPLETED BY DECEMBER 31 

C. POST-EMERGENT WORK TO BE COMPLETED BY MAY 31 

4) NON-CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $28,500.- 

ON APPROXIMATELY 9 ACRES OF DISTRICT FACILITIES 

5) REVEGETATION PROJECT WORK: 

ESTIMATED COST OF $3,000..- 

ON APPROXIMATELY 7 ACRES OF DISTRICT FACILITIES 


MAINTENANCE 


ADOBE CREEK WATERSHED 
NORTHWEST ZONE C/Y 
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FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 011 
PROGRAM: 4 
PROJECT: 1010999 

* * * * * * N A R R A T I V E * * * * * * 

6) PROPERTY & APPURTENANCES MAINTENANCE WORK: 

ESTIMATED COST OF $13,400.- 

7) ENGINEERING, TECHNICAL SUPPORT, AND SUPERINTENDENCE: 

ESTIMATED COST OF $32,300.- 


EE2iICI_COMPL.EII.ON_DATE : 

THIS IS AN ONGOING MAINTENANCE DEPARTMENT PROJECT. 


COSI_SHART.NG/REIMBURSEMENT: 

.■ N:/:A 


ELLOCAT10N_FgRMULA_AND_BASIS: 
N/A 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: ADOBE CREEK WATERSHED 
NORTHWEST ZONE C/Y 
MAINTENANCE 


COORD: Jim Ferguson 
07100 

MAINTENANCE MANAGER 


PAGE 


PROJECT: 1010999 
RUN DATE: 05/19/94 


MAINTENANCE 


ADOBE CREEK WATERSHED 
NORTHWEST ZONE C/Y 


PAGE 
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RUN’ DATE: 

05/19/9 

4 



FISCAL 94-95 BUDGET REPOST 




RUN TIME: 

13:17 


















COORD: Mai Hsueh 



FUND: 01'! 




PROJECT: 

MATADERC IV ELCM NO/STNFRD 

CHNL 06320 



PROGRAM: 

3 





NORTHWEST ZONE 

C/Y 

FLOOD CONTROL DESIGN 

DIVISION 

PROJECi: 

1021105 





CONSTRUCT ION 












--FISC 

A l 1993-94 . 

-- FISCAL 

1994-95 -- 

SECT j ORG- 

A-C-CT - 

“ * " * 

-- ACCOUNT DESCRIPTION -- 

- HOURS 

BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT 

LABOR 










*5 

06210 

13230 

000 

CAPITALIZED lA BOR/OVERH£ AD 

35 

3,157 

3,157 

30 

2,590 

i 

06320 

1 3230 

000 

CAPITALIZED LABOR/OVERHEAD 

990 

82,081 

a *■» « * 

U C. , V O 5 

B 9 G 

73 ,v 5 1 

i 

08230 

13 2 3 0 

000 

CAP I TALI ZED LA BOR/OVERHE AD 




50 

3,690 

i 

092-20 

13230 

00 0 

CAPITALIZED L A B 0 R/0 V E R H E A D 

3,980 

325,830 

325,830 

3,669 

305,908 

i 

09230 

1 3230 

000 

CAPITALIZED lABOR/0VERHEAD 

500 

35,075 

35,075 

600 

40,225 

i 

09320 

13230 

000 

CAPITALIZED L A & 0R/0 V E R H E A D 

300 

25,770 

25,770 

50 

4,155 




SECTION TOTAL 


5 , SO 5 

471,913 

471,913 

5,289 

429,620 

CONTRACT 

SERVICES 










2 

08230 

13310 

384 

HAZ MAT-CLEAN UP/REMEDI ATI ON 




20,000 

2 

08230 

13310 

458 

TEST & ANALYSIS 






5,000 

2 

09220 

13210 

000 

CONSTRUCT I ON 



250,000 

250,000 


250,000 

2 

09220 

tilil 

458 

TEST & ANALYSIS 






50,000 




SECTION TOTAL 



250,000 

250,000 


325,000 

LAND 











4 

09320 

13110 

000 

LAND FEE TITLE 



500.000 

500.000 



4 

09320 

13130 

000 

LAND APPRAISALS 



15,000 

15,000 



4 

09320 

13140 

000 

LITIGATION 



20,000 

20,000 



4 

09320 

13160 

000 

TITLE FEES 



7, 000 

7,000 






SECTION TOTAL 



.542,000 

. . . 542,080 . 



INTRA-DISTRICT EQUIPMENT 









5 

0621 0 

1324 1 

000 

INTRA DISTRICT CLASS 

I / I V 


64 

64 


55 

5 

06320 

13241 

000 

INTRA DISTRICT CLASS 

I / I V 


1,802 

1 ,802 


1 .620 

5 

08230 

13241 

000 

INTRA DISTRICT CLASS 

I/IV 





91 

5 

09220 

13241 

000 

INTRA DISTRICT CLASS 

I / IV 


7,244 

7,244 


6,678 

5 

09230 

13241 

000 

INTRA DISTRICT CLASS 

I/IV 


910 

910 


1 ,092 

5 

09320 

1324 1 

000 

INTRA DISTRICT CLASS 

I/IV 


546 

546 


91 




SECTION TOTAL 



10,566 

10,566 


9,627 




* * 

* * PROJECT TOTAL * * 

* * 

5,805 

1,274,479 

1,274,479 

5 , 289 

764,247 





****** n & 

R 

RAT 

I V 

£ ****** 




BR|EF_DESCR|PIION_OF_PROJECT_AND_PRO J|CT_LOCATiON_FOR_SyMMARY _BUDGET: 

THIS PROJECT PROVIDES FUNDS FOR CONTRACT ADMINISTRATION AND 
COORDINATION FOR THE PROJECT TO CONSTRUCT CONCRETE U-FRAME CHANNEL, 


PROJECT: 

1021105 

CONSTRUCT 1 ON 

MAT ADS; RO I 

V EltMNO, 

STNFRD 

CHNL 


RUN DATE 

: 05/19/94 



NOR T M W F 

ST Z 8 Ni 

C/Y P# 

LG £ 8 7 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 88 


COORD: 

PROJECT: MATADERO IV E L C M N 0/S T N F R D CH.N.L 
NORTHWEST ZONE C/Y 
CONSTRUCTION 

N A R R A T I V E ****** 

CONCRETE CONFLUENCE STRUCTURES, AND A CONCRETE BYPASS CULVERT. THIS 
CONSTRUCTION EXTENDS 2,600 FEET FROM DOWNSTREAM OF EL CAMINO REAL TO 
UPSTREAM OF THE STANFORD CHANNEL CONFLUENCE. THIS PROJECT IS PHASE 4 
OF SEVEN PHASES FROM THE PALO ALTO FLOOD BASIN TO FOOTHILL 
EXPRESSWAY. 

E52iECT_GOALS_AND_OBJECT I_VES : 

THE GOAL OF THIS PROJECT IS TO COMPLETE CONSTRUCTION OF THE FLOOD 
CONTROL IMPROVEMENTS IN THE REACH TO PROVIDE PROTECTION FROM THE 1% 
FLOOD. 

HIA§URABLE_TASKS_AND_COMPLE;nON_DATES : 

PROJECT ADVERTISED 
CONTRACT AWARDED 

EE2 J§CT_COMPL EHON_D ATE : 

THE CONSTRUCTION PROJECT IS SCHEDULED FOR COMPLETION IN SPRING, 1996. 

A REVEGETATION PROJECT WILL FOLLOW AND IS SCHEDULED FOR COMPLETION IN 
SPRING, 1999. 


DECEMBER, 1993 
JANUARY, 1994 


FUND: Oil 
PROGRAM: 3 
PROJECT: 1021105 


Nai Hsueh 
06320 

FLOOD CONTROL DESIGN DIVISION 


PROJECT: 1021105 
RUN DATE: 05/19/94 


CONSTRUCTION 


MATADERO IV ELCMNO/STNFRD CHNL 
NORTHWEST ZONE C/Y 
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RUN DATE: 05/1:9/94 
RUW T SME ; 13:17 


SAM T A CLARA VALLEY WATER DISTRICT 
FISCAL 94 • 95 BUDGET REPORT 
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COORD: Mai Hsueb 


■FUND: 0 1 1 





PROJECT : 

MATADERG V STNFRD CHNL/BRRN 

CK 

06320 



PROGRAM : 3 






NORTHWEST ZONE 

C/Y 


FLOOD 

CONTROL DESIGN 

0 I VISION 

PROJECT: 1 

0 2 1 1 06 





CONSTRUCT ION 













F I $ C A 

L 1993-94 - 


- - FISCAL 

1994-95 -- 

SECT 

-ORG 

A C C T - . 


--- ACCOUNT 

DESCRIPTION --- 

- HOURS 

BUDGET $ 

YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 











W 

0621 0 

13 230 

000 

CAP ITAt I ZED 

LABOR/OVERHEAD 

35 

3, 157 


3,157 

30 

2,590 

1 

06320 

13230 

000 

CAP ITALI ZED 

LABOR/OVERMEAD 

980 

81 ?*n 


0-1 *>'C Tt 

w « t <L-'J ^ 

4 "id.#* 

1 , £ 1:U 

59,316 

1 

08230 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 





103 

7/6:00 

1 

09220 

13 230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

3,266 

267,378 


267,378 

2,621 

213,527 

1 

09230 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

600 

42,091 


42,091 

600 

40,225 

1 

09320 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

1 00 

8,590 


8,590 

100 

8,308 


CONTRACT SERVICES 

2 06320 13210 

2 06320 13310 

2 06320 13310 

2 06320 13310 

2 06320 13310 

2 08230 13310 

2 08230 13310 

2 09220 13210 

2 09220 13310 

2 09220 13310 

2 09230 13303 


SECTION TOTAL 


000 CONSTRUCTION 

120 GEOTECHNICAL ENGR. DESIGN 

311 DUPL I CA TING/RE PRODUCT ION SERV 

4 S 8 TEST & ANALYSIS 

489 ENVIRONMENTAL SERVICES 

384 HAZ MAT-CLEAN UP/REMEDIATION 

458 TEST £ ANALYSIS 

000 CONSTRUCTION 

458 TEST a ANALYSIS 

511 HEALTH AND SAFETY PROGRAM 

000 TEMPORARY EMPLOYEES FEES 

SECTION TOTAL 


4,981 


402,469 


5,000,000 
50,000 

5 , 000 
20,000 


5 0,00 0 
6,0 00 
1 1,800 

5 , 142,800 


402,469 

5,000,000 
50,000 

5,000 

20,000 


50.000 
6/000 
1 1,800 

5, 142,800 


, 664 


376,566 


2,000 


20,000 
5 , 000 
250,000 


327,000 


LAND 


I, uy32U 131 1 0 000 LAND FEE TITLE 

4 09320 13130 000 LAND APPRAISALS 

4 09320 13140 000 LITIGATION 

4 09320 13160 000 TITLE FEES 

SECTION TOTAL 

IN T R A- DISTRICT EQUIPMENT 

5 
5 
5 
5 
5 
5 


SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


100,000 
1C,000 
5,000 
2,000 

117,000 


4,93 i 


9,066 

5,671,335 


PROJECT: t 
RUN DATE: 


110 

7l 9 


100,000 
10,000 
5 , 000 
2,000 

117,000 


06210 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I / I V 

64 

64 

55 

06320 

13241 

000 

I NTRA 

D I STR I CT 

CLASS 

I/IV 

1 ,784 

1,784 

2,202 

08230 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I / IV 



187 

0 9220 

1.3241 

000 

INTRA 

DISTRICT 

CLASS 

I/IV 

5,944 

5,944 

4/7:70 

09230 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I/IV 

1,092 

1,092 

1/092 

09320 

T3 : 24:T 

000 

I N T R A 

DISTRICT 

CLASS 

I/IV 

182 

182 

182 


9,066 

5,671,335 


4,664 


6 
/94 


CONSTRUCTION 


MATADER0 V STNfRD CHNt/BRRN CK 
NORTHWEST ZONE C/Y 


8,488 

712,054 
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FB20RP7R 

RUN DATE: 05/19/94 

RUN TIME: 13:17 

FUND: Oil 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 

PROJECT: MATADERO V STNFRD CHNL/BRRN CK 

COORD : Nai Hsueh 

06320 

PROGRAM: 3 


NORTHWEST ZONE C/Y 

FLOOD CONTROL DES 

PROJECT: 1021106 


CONSTRUCTION 



★ * * * * * 

N A R R A T I V E 

****** 


5ElE£_0ESeRrPTigN_OF_PROJECT_AND_PROJE:CT_LOCATrON_FOR_SUWWARY^ByDG|T: 

THIS PROJECT PROVIDES FUNDS FOR CONTRACT ADMINISTRATION AND 
COORDINATION FOR THE CONSTRUCTION OF CONCRETE BYPASS CULVERTS, 

COMPLEX DIVERSION STRUCTURES, SEDIMENT BASIN MODIFICATIONS, BICYCLE 
PATH REPLACEMENT, AND REVEGETAT1 ON. THE PROJECT EXTENDS 2,100 FEET 
ON MATADERO CREEK FROM STANFORD CHANNEL TO BARRON CREEK SED I ME NT 
BASIN IN THE CITY OF PALO ALTO AND IS PHASE 5 OF SEVEN PHASES FROM 
PALO ALTO FLOOD BASIN TO FOOTHILL EXPRESSWAY. 

PR2!IC T_G0ALS_AND_OBJECTiVES: 

THE GOALS AND OBJECTIVES FOR THIS PROJECT ARE TO COMPLETE THE 
CONSTRUCTION OF THE FLOOD CONTROL IMPROVEMENTS WITHIN THE TIME LIMITS 
AND COSTS SPECIFIED IN THE CONTRACT DOCUMENTS AND TO PROVIDE 
PROTECTION FROM THE 1% FLOOD TO THE AREA. 

MEASyRABLE_TASKS_AND_COMPLET ION_DATES: 

ADVERTISEMENT AND AWARD SPRING, 1994 

PROiEL§IJLON_DATE : 

THE CONSTRUCTION PROJECT IS SCHEDULED TO BE COMPLETED IN SUMMER, 

1996. A 3 YEAR REVEGETATION MAINTENANCE PERIOD WILL IMMEDIATELY 
FOLLOW THE COMPLETION OF CONSTRUCTION. 


IGN DIVISION 


PROJECT: 1021106 
RUN DATE: 05/19/94 


CONSTRUCTION 


MATADERO V STNFRD CHNL/BRRN CK 
NORTHWEST ZONE C/Y 
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SANTA 

CLARA VALLEY WATER DISTRICT 
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RUN DATE; 

05/19/9 

4 



FISCAL 94-95 BUDGET REPORT 




RUN TIME: 

13:17 
















COORD : Jim 

Fe rquson 


FUND: Oil 





PROJECT : 

MATADERO CREEK WATERSHED 

07100 


PROGRAM: 

4 





NORTHWEST ZONE C/Y 

MAINTENANCE MANAGER 


PROJECT: 

1021999 





HAiN TENANCE 










- -. F I S C A 

L 1993-94 . 

. FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 


- ACCOUNT DESCRIPTION -- 

---- HOURS BUDGET $ 

YTD ADJ * TOTAL 

% HOURS 

AMOUNT 

DJLST^TCX 

LABOR 









1 

07220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



890 

52,747 

1 

07230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



24 1 

14,518 

i 

0 7260 

6 1230 

(300 

EXPENSED 

LABOR/OVERHEAD 



150 

12,984 

i 

09230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



60 

4,024 

1 

09320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



TO 

831 




SECTION TOTAL 




1,351 

85,104 


CONTRACT S 
2 

ERVICES 
07220 

61063 

000 

MAINTENANCE SERVICES OTHER 

4,0(30 

2 

07220 

61071 

000 

MATERIALS & SUPPLIES GENERAL 

9,000 

2 

07220 

61310 

471 

EQUIPMENT RENTAL CONTRACT 

13,000 

2 

07220 

61310 

476 

UTILITIES LAND FILL FEES 

7,500 

2 

07230 

61063 

000 

MAINTENANCE SERVICES OTHER 

3,34 0 

2 

07230 

61071 

000 

MATERIALS & SUPPLIES GENERAL 

73 0 

2 

07230 

61072 

000 

CHEMICALS 

1 , 700 

2 

0 7230 

61422 

000 

LEASE EQUIPMENT 

2,200 


SECTION TOTAL 41.470 


INTRA-DISTRICT EQUIPMENT 


5 


61241 

INTRA DISTRICT CLASS I/ I V 









2,459 

5 

07220 

61242 

000 

INTRA DISTRICT 

CLASS I! 









9,175 

5 

07220 

61243 

000 

INTRA DISTRICT 

CLASS III 









9,175 

5 

07230 

61242 

000 

INTRA DISTRICT 

CLASS II 









11,750 

J 

0/230 

6124 3 

000 

1NIKA DISTRICT 

CLASS III 









2,450 




SECTION TOTAL 










35,009 




* * 

* * PROJECT TOTAL * * * * 








1,351 

161,583 





*. •*. 

NAB 

R 

A 



V 

E 

* ft * ft it 




j.PIION_OF_PRO JECT_ANO_PRO J ECI_LOC AT ION_FOR_SUMMAR Y_BUDGET : 

THIS PROJECT PROVIDES FUNDS FOR ANNUAL MAINTENANCE IN THE MATADERO 
CREEK WATERSHED. DISTRICT FACILITIES INCLUDE MATADERO CREEK AND ITS 
TR I BUT ARIES: 

STANDFORD CREEK 
DEER CREEK 
ARASTRADERO CREEK 
BARRON DIVERSION 


PROJECT: 1 
RUN DATE s 


021999 

05/19/94 


MAINTENANCE 


MATADERO CREEK WATERSHED 
NOR T H:WE S T 20 


SUE C/y PAGE 91 
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RUM DATE: 05/19/94 
RUM TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PA : G:E:lil9:2: 


FUND: Oil 





COORD: Jim Ferguson 


PROJECT : 

MATADERO CREEK WATERSHED 


07100 

PROGRAM: 



NORTHWEST ZONE C/Y 


MAINTENANCE MANAGER 

PROJECT : 

1021999 


MAINTENANCE 






R A T I V 

E 

****** 


EE2JT_GOALS_AND_OBJECJIVES: 

1) TO MAINTAIN IMPROVED FACILITIES TO ENSURE THEY CONTINUE TO 
PROVIDE THE LEVEL OF FLOOD PROTECTION FOR WHICH THEY WERE 
CONSTRUCTED 

2) ON UNIMPROVED FACILITIES, MAINTAIN A CLEAR WATERWAY AND TO 
PROVIDE CHANNEL STABILIZATION ON STREAMS WHERE THE DISTRICT HAS 
RIGHTS OF WAY AND AS FUNDS PERMIT. 

3) TO PERFORM EMERGENCY WORK WHEN NECESSARY TO PROTECT LIFE AND 
PROPERTY FROM IMPENDING FLOOD DAMAGE ON ALL STREAMS TO THE EXTENT 
THAT DISTRICT RESOURCES ALLOW. 


MEASURABLE TASKS ANO.COMPLEXIQ N_ D A X §S: 

1) FACILITIES CLEANING WORK: 

ESTIMATED COST OF $27,000.- 
TO BE COMPLETED BY NOVEMBER 1 

3000. FEET OF CHANNEL SEDIMENT REMOVAL. 

2) EROSION CONTROL WORK:: 

ESTIMATED COST OF $40,000.- 

TO BE COMPLETED BY NOVEMBER 1 / PROVIDED THE U.S. ARMY CORP OF 
ENGINEERS ISSUES::* 404 PERMIT FOR SUCH IDENTIFIED WORK. 

100. FEET OF CHANNEL EROSION REPAIR. 

3) CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $ 1 0:, 5 0 0 j - 

ON 11 ACRES OF DISTRICT FACILITIES 

A. AQUATIC VEGETATION CONTROL TO BE COMPLETED BY OCTOBER 1 
6. PRE-EMERGENT WORK TO BE COMPLETED BY DECEMBER 31 
C. POST-EMERGENT WORK TO BE COMPLETED BY MAY 31 

4) NON-CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $28,500.- 

ON APPROXIMATELY 6 ACRES OF DISTRICT FACILITIES 


PROJECT: 1021999 
*UN DATE: 05/19/94 


MAINTENANCE 


MATADERO CREEK WATERSHED 
NORTHWEST ZONE C/Y 
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RUN SATE; 05/19/94 
ROM TIME: 13:17 

FUND: Oil 
PROGRAM: 4 
PROJECT: 1021999 


PROJECT: 1G21999 
RUN DATE ; 0.5/19/94 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: MATADERO CREEK WATERSHED 
NORTHWEST ZONE C/Y 
MA I NTENANCE 


* * * * * * 


R 


I 


COORD: J 
C 


i m Ferguson 


M A 


00 


INTENAN'CE MAMAC.EK 


'it,. it-;.:it.\.-ity..':ir:: >*:' 


6) PROPERTY & APPURTENANCES MAINTENANCE WORK: 

ESTIMATED COST OF $13,400.- 

7) F N G I N'E F R -I N G 4 TECHNICAL SUPPORT, AND SUPERINTENDENCE: 
ESTIMATED COST OF $25,110.- 


EE9iI£I_£OMPLEIX0N_0ATE: 

THIS IS AN ONGOING MAINTENANCE DEPARTMENT PROJECT, 


£9§T_SHARiNG/RE1M8URSEME NT: 
N/A 

ML.OCA T ION_FORMUJL A_AND_B A§iS : 
N/A 


MATH: TEH A MCE 


MATADERO CREEK WATERSHED 
NORTHWEST ZONE C/Y 


PAGE 


PAGE 
























































FB20RP7R 

RUM DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 011 
PROGRAM: 2 
PROJECT: 1024103 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: PERMANENTE CREEK 

NORTHWEST ZONE C/Y 
PLANNING 


PAGE 94 


COORD: Randy Talley 
06220 

FLOOD CTRL PLANNING DIVISION 


F I S CAL 


1993-94 


SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION -- 

• * * * 

HOURS 

BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 

1 06210 

1 06220 

1 09230 

1 09320 

61230 

61230 

61230 

61230 

000 EXPENSED LABOR/0VERHEAD 

000 EXPENSED LAB0R/0VERHEAD 

000 EXPENSED LABOR/OVERHEAD 

000 EXPENSED LABOR/OVERHEAD 


4 0 

200 

400 

100 

3,608 

17,267 

28,060 

8,590 

3,608 

17,267 

28,060 

8,590 

1,500 

300 

50 

123,403 

20,112 

4,155 



SECTION TOTAL 


740 

57,525 

57,525 

1,850 

147,670 

CONTRACT SERVICES 
2 06210 

2 06220 

2 06220 

2 06220 

2 09230 

61310 

61093 

61303 

61310 

61301 

489 ENVIRONMENTAL SERVICES 

000 PRINTING/BINDING 

000 TEMPORARY EMPLOYEES FEES 
104 CIVIL ENGINEERING DESIGN 
000 AERIAL PHOTOS/MAPPING 



10,000 

3,000 

3,000 

24,000 

10,000 

3,000 

3,000 

24,000 


3,000 

3,000 

40,000 



SECTION TOTAL 



40,000 

40,000 


46,000 

INTRA-DISTRICT EQUIPMENT 

5 61241 

INTRA DISTRICT CLASS I/IV 



1,347 

1,347 


3,367 



* * * * PROJECT TOTAL * * * * 


740 

98,872 

98,872 

1,850 

197,037 



****** N A R 

R 

A T 

I V 

g * * * * * * 




BRIEF 

DESCRIPTION OF PROJECT AND PROJECT 

LOCATION FOR SUMMARY 

BUDGET : 





THIS PROJECT IS THE FIRST 

YEAR 

OF A 6-YEAR 

STUDY TO 

INVESTIGATE 




FLOODING, EROSION, SEDIMENTATION AND MAINTENANCE PROBLEMS ON 
PERMANENTE CREEK AND THE DIVERSION. PROJECT WILL EVALUATE 
ALTERNATIVES, ASSESS IMPACTS AND SELECT A PLAN. 

EEOJECTGOALSANDOBJECT1VES: 

THE OBJECTIVE OF THIS PROJECT IS TO DEVELOP A PLAN THAT AVOIDS THE 
POTENTIAL FOR FLOOD DAMAGE, REDUCES EROSION AND SEDIMENTATION, 
REDUCES MAINTENANCE COSTS, AND PROTECTS THE FISH AND WILDLIFE 
HABITATS AND THE CREEKS ENVIRONMENTAL RESOURCES AS A WHOLE. 

MEASURABLE_TASKS AND COMPLETION DATES: 


CONSULTANT TO INVESTIGATE UPSTREAM STORAGE ALTERNATIVE BY JUNE 95 
PRELIMINARY GEOTECHNICAL ASSESSMENT ON STORAGE SITE BY JUNE 95 
DEFINE D/S ALTERNATIVES ON STEVENS CK AND PERMANENTE CK BY JUNE 95 


PROJECT: 1024103 
RUN DATE: 05/19/94 


PLANNING 


PERMANENTE CREEK 
NORTHWEST ZONE C/Y 
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FB20-RP7R SANTA 'CLARA VALLEY WATER DISTRICT PAGfi 95 

S IJH DATE; 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUM TIME: 13:17 

COORD : Randy Talley 

FUND: Oil PROJECT: PERMANENTS CREEK 06220 

PROGRAM; 2 NORTHWEST ZONE C/Y FLOOD CTRL PLANNING DIVISION 

PROJECT: 1024103 PLANNING 

****** N a 8 R A T I V E ****** 

PRO J E C T_CO.MP LET I OM DATE: 

THIS IS THE FIRST YEAR OF A STUDY TO BE COMPLETED IN FY 2001. 


PROJECT : 1 0241 03 PLANNING PERMANENTS CREEK 

SUN DATE: 05/19/94 NORTHWEST ZONE C/Y PAGE 95 































FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
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COORD: Nai Hsueh 



FUND: Oil 



PROJECT: 

PERMANENTE CK 

ACCESS MTVW 

SLGH 06320 



PROGRAM: 

3 



NORTHWEST ZONE 

C/Y 


FLOOD CONTROL DESIGN 

DIVISION 

PROJECT : 

1024104 



CONSTRUCTION 











F ISC 

A L 1993-94 .. 

-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION --- 

HOURS 

BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT 

LABOR 









1 

06320 

13230 

000 CAPITALIZED LABOR/0VERHEAD 

110 


9,120 

9,120 

114 

9,358 

1 

07260 

13230 

000 CAPITALIZED LA BOR/0VERHEAD 

50 


4,292 

4,292 

40 

3,461 

1 

08230 

1 3230 

000 CAPITALIZED LABOR/OVERHEAD 





80 

5,902 

1 

09230 

1 3230 

000 CAPITALIZED LABOR/OVERHEAD 





100 

6,704 

1 

09320 

13230 

000 CAPITALIZED LABOR/0VERHEAD 

5 0 


4,295 

4,295 






SECTION TOTAL 

210 


17.707 

17,707 

334 

25,425 

LAND 










4 

09320 

13110 

000 LAND FEE TITLE 



10,000 

10,000 



4 

09320 

13130 

000 LAND APPRAISALS 



2,000 

2,000 



4 

09320 

13140 

000 LITIGATION 



2,000 

2,000 



4 

09320 

13160 

000 TITLE FEES 



2,000 

2,000 






SECTION TOTAL 



16,000 

16,000 



INTRA-DISTRICT EQUIPMENT 








5 

06320 

13 241 

000 INTRA DISTRICT CLASS I /1V 



200 

200 


207 

5 

0 7260 

13241 

000 INTRA DISTRICT CLASS I/1V 



91 

91 


73 

5 

08230 

13241 

000 INTRA DISTRICT CLASS I/IV 






146 

5 

09230 

13241 

000 INTRA DISTRICT CLASS I/1V 






182 

5 

09320 

13241 

000 INTRA DISTRICT CLASS I/IV 



91 

91 






SECTION TOTAL 



382 

382 


608 




* * * * PROJECT TOTAL * * * * 

210 


34,089 

34,089 

334 

26,033 




****** A R 

RAT 


I V 

* * * * * * 





BRIEF 

DESCRIPTION OF PROJECT AND PROJECT LOCATION 

FOR 

SUMMARY 

BUDGET : 






THIS PROJECT PROVIDES FUNDS FOR COORDINATION 

WITH DISTRICT'S 






MAINTENANCE DEPARTMENT FOR 

COMPLETION OF 

LEVEE REPAIR WORK ON 




PERMANENTE CREEK FROM SHORELINE PARK TO SAN FRANCISCO BAY. THIS 
PORTION OF PERMANENTE CREEK IS ALSO KNOWN AS MOUNTAIN VIEW SLOUGH. 

PROJICT_GOALS_AND_OBJECTiVES : 

IN 1956, THE DISTRICT AND LESLIE SALT COMPANY (NOW CARGILL SALT) 

EXECUTED AN AGREEMENT THAT ALLOWED DISTRICT TO DISCHARGE FLOWS FROM *■.( 

PERMANENTE CREEK INTO MOUNTAIN VIEW SLOUGH AND IN RETURN, OBLIGATED 
DISTRICT TO MAINTAIN THE EASTERLY LEVEE OF MOUNTAIN VIEW SLOUGH AT 
ELEVATION 9.5 FEET NGVD. THIS PROJECT WILL RESTORE 11,000 FEET OF 


PROJECT: 1024104 
RUN DATE: 05/19/94 


CONSTRUCTION 


PERMANENTE CK ACCESS MTVW SLGH 
NORTHWEST ZONE C/Y 
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ErazortP/'R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

F UND: Oil 
PROGRAM: 3 
PROJECT: 1024104 



SAMTA CLARA VALLEY HATER 0 1 STRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: PERMANENT? CK ACCESS MTVW SIGH 
NORTHWEST tone c/y 
CONSTRUCTION 


* . .*• .»• * 


A 


I 


THE EASTERLY LEVEE TO ELEVATION 9.5 AND PROVIDE ACCESS TO THE LEVEES 
ADJACENT TO THE BAY. 

MEASURABLE TASKS AND COMPLETION DATES : 


LICENSE AGREEMENT BETWEEN THE DISTRICT AND 
CARGILL SALT EXECUTED FOR ACCESS TO THE LEVEE 
THE CITY OF MOUNTAIN VIEW CITY COUNCIL TO 
CONSIDER TEMPORARY ACCESS AND PERMANENT 
EASEMENT DOCUMENTS 

MAINTENANCE DEPARTMENT SCHEDULED TO COMMENCE 
CONSTRUCTION 


NOVEMBER, 1993 


FEBRUARY, 1994 
SPRING, 1994 


PROJECT COMPLETION DATE: 


RESTORATION OF THE LEVEE TO ELEVATION 9.5 IS SCHEDULED FOR COMPLETION 
IN FALL, 1994. 


PAGE 9? 


COORD: 


N a 
06 
FL 


Hsu eh 


OOD CONTROL DESIGN DIVISION 


* * * * * sir; 


PROJECT; 
SUN DATE 


10241 
; 05/1 


04 

9/94 


eOMSTRUCUON 


: P£RftAN'E-N T E 


CK A 
NOR 


CCESS 
T H WE 


MTVW SIGH 
ST ZONE C/Y 
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FB20RP7R 

RUM DATE: 05/19/94 
RUN TIME: 13:17 

FUND: Oil 
PROGRAM: 4 
PROJECT: 1024999 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: PERMANENTE CREEK WATERSHED 
NORTHWEST ZONE C/Y 
MAINTENANCE 


PAGE 98 


COORD: Jim Ferguson 
07100 

MAINTENANCE MANAGER 


SECT -ORG- ACCT- 


ACCOUNT DESCRIPTION 


. F I S C A L 1993-94 

HOURS BUDGET $ YTD ADJ $ 


sTOt:A : :LSs$:s 


DISTRICT 


LABOR 

07220 

07230 

07260 

09230 

09320 


61230 

61230 

61230 

61:230 


CONTRACT SERVICES 


07220 
07220 
07220 
07220 
07230 
0 7230 
07230 
07230 


61063 
61071 
61310 
61310 
61063 

61071 

61072 
61422 


000 EXPENSED LABOR/OVERHEAD 
000 EXPENSED LABOR/OVERHEAO 
000 EXPENSED LABOR/OVERHEAD 
000 EXPENSED LABOR/OVERHEAD 
000 EXPENSED LAB0R/0VERHEAD 

SECTION TOTAL 


000 MAINTENANCE SERVICES OTHER 
000 MATERIALS & SUPPLIES GENERAL 
471 EQUIPMENT RENTAL CONTRACT 
476 UTILITIES LAND FILL FEES 
000 MAINTENANCE SERVICES OTHER 
000 MATERIALS & SUPPLIES GENERAL 
000 CHEMICALS 
000 LEASE EQUIPMENT 

SECTION TOTAL 


FISCAL 1994-95 -- 
HOURS AMOUNT 


23,115 

10,179 

8,656 

4,024 

831 


INTRA-DISTRICT EQUIPMENT 
5 61241 

5 07220 61242 

5 07220 61243 

5 07230 61242 

5 07230 61243 


INTRA DISTRICT CLASS I/IV 
000 INTRA DISTRICT CLASS II 

000 INTRA DISTRICT CLASS III 

000 INTRA DISTRICT CLASS I I 

000 INTRA DISTRICT CLASS III 

SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


46,805 


1,587 

4,762 

6,349 

2,778 

4,650 

706 

1,644 

2,125 

24,601 


1,327 

4,081 

4,081 

11,350 

2,400 

23,239 

94,645 


* ***** 


****** 


MII£_!>ESCRiPTiON_OF_PROJECT_AND_PROJECT_LOCATigN_FOR_SyMMARY_ByDGET : 

THIS PROJECT PROVIDES FUNDS FOR ANNUAL MAINTENANCE IN THE PERMANENTE 
CREEK WATERSHED. DISTRICT FACILITIES INCLUDE PERMANENTE CREEK AND 
ITS TRIBUTARIES: 


HALE CREEK 
SUMMERHILL CHANNEL 
MAGDALENA CREEK 
LOYOLA CREEK 


PROJECT: 1024999 
RUN DATE: 05/19/94 


MAINTENANCE 


PERMANENTE CREEK WATERSHED 
NORTHWEST ZONE C/Y 
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FS2QRP7R 

RUN O:AT:E : 05/19/94 
RUN TIME : 13:17 

FUND: Oil 
PROGRAM: 4 
PROJECT: 1024999 


EE3iISI_!iMk5„ANf)_OBUE C.IIVE S : 

1) TO MAINTAIN IMPROVED FACILITIES TO ENSURE THEY CONTINUE TO 
PROVIDE THE LEVEL OF FLOOD PROTECTION FOR WHICH THEY WERE 
CONSTRUCTED 

2) ON UNIMPROVED FACILITIES, MAINTAIN A CLEAR WATERWAY AND TO 
PROVIDE CHANNEL STABILIZATION ON STREAMS WHERE THE DISTRICT HAS 
RIGHTS OF WAY AND AS FUNDS PERMIT. 

3) TO PERFORM EMERGENCY WORK WHEN NECESSARY TO PROTECT LIFE AND 
PROPERTY FROM IMPENDING FLOOD DAMAGE ON ALL STREAMS TO THE EXTENT 
THAT DISTRICT RESOURCES ALLOW. 


SANTA CLARA VALLEY WATER DISTRICT! 
FISCAL 94-95 BUDGET REPOST 


PROJECT: PERMANENTE CREEK WATERSHED 
NORTHWEST ZONE C/Y 
MAINTENANCE 


COORD: Jin? Ferguson 
07100 

MAINTENANCE MANAGER 


****** 


R 


I 


* * * * * * 


DHL ONE CREEK 

WEST BRANCH PERMANENTE 


ROJECT; 10249V9 
UN DATE: 05/19/94 


MEASURABLE_IASKS_AND_COMPLETiON_ DATES: 

1) FACILITIES CLEANING WORK: 

ESTIMATED COST OF $11,000.- 

TO BE COMPLETED BY NOVEMBER 1 

1,600 FEET OF CHANNEL SEDIMENT REMOVAL 

.2 }.E R OS I ON CON T ROL WORK:.. 

ESTIMATED COST OF $5,000.- 

TO BE COMPLETED BY NOVEMBER 1 / PROVIDED THE U.S. ARMY CORP OF 
ENGINEERS ISSUES A 404 PERMIT FOR SUCH IDENTIFIED WORK. 

100 FEET OF CHANNEL EROSION REPAIR 

3) CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $10,800.- 

ON 17 ACRES OF DISTRICT FACILITIES 

A. AQUATIC VEGETATION CONTROL TO BE COMPLETED BY OCTOBER 1 
8. PRE-EMERGENT WORK TO BE COMPLETED BY DECEMBER 31 
C. POST-EMERGENT WORK TO BE COMPLETED BY MAY 31 

4) NON-CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $28,500.- 

ON APPROXIMATELY 7 ACRES OF DISTRICT FACILITIES 


MAINTENANCE PERMANENTE CREEK WATERSHED 

NORTHWEST ZONE C/Y 


GE 99 
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FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
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FUND : Oil 
PROGRAM: 
PROJECT : 

4 

1024999 


PROJECT: 

PERMANENTE CREEK WATERSHED 
NORTHWEST ZONE C/Y 

MAINTENANCE 

COORD: 



' * * * * * * 

N A R 

R A T I V E 

* * ' * * * * ' : 


6) PROPERTY & APPURTENANCES MAINTENANCE WORK: 

ESTIMATED COST OF $13,400.- 

7) ENGINEERING, TECHNICAL SUPPORT, AND SUPERINTENDENCE: 
ESTIMATED COST OF $14,300.- 

P£2iICI_COMPLETJ.ON_DATE : 

THIS IS AN ONGOING MAINTENANCE DEPARTMENT PROJECT. 

COST-SHA RINGERETMBURSEME NT : 

N/A 

ALLQCATXQN_FORMULA_AND_BASTS: 

N/A 


Jim Ferguson 
07100 

MAINTENANCE MANAGER 


PROJECT: 1024999 
RUN DATE: 05/19/94 


MAINTENANCE 


PERMANENTE CREEK WATERSHED 
NORTHWEST ZONE C/Y 
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F820RP/S? SANTA CLARA VALLEY MATER DISTRICT PAGE 101 

RUN DATE: OS/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 


COORD; Ha: Hsueh 


FUND: Oil 



PROJECT : 

SAN FRANCISQUITO GABION SANK 

06320 



PROGRAM: 4 




NORTHWEST ZONE 

C/Y 

FLOOD 

CONTROL DESIGN 

DIVISION 

PROJECT. 1C 

28103 



MAINTENANCE 









f.' - ^ •-. - » - - - 

--FISCAL 1993-94 - 


-- FISCAL 

1994-95 -- 

SECT 

- OR G - 

ACCT - 

. ACCOUNT DESCRIPTION -- 

- - - - HOURS 

BUDGET % YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 








1 

0621 0 

61230 

000 EXPENSED LABOR/OVER HE AO 




50 

4,318 

1 

063 2 0 

61230 

000 EXPENSED LA BOR / OVERHEAD 

1 ,000 

a? ; 9i? 

82,912 

4 67 

V © T/-V *T> 
J 9 J> C 

1 

09220 

61230 

000 EXPENSED tA BOR/OVERHEAD 




874 

72 869 

1 

09230 

61230 

000 EXPENSED LABOA/OVERREAD 

250 

17,539 

17,539 

800 

53,633 

1 

09320 

61230 

000 EXPENSED L A BOR / OVERH £ AD 




100 

8 9 3 08 




SECTION TOTAL 

1,250 

100,451 

100,451 

2,291 

177,460 

CONTRACT SERVICES 








2 

0621 0 

61303 

000 TEMPORARY EMPLOYEES FEES 





3,000 

2 

06:210 

61310 

489 ENVIRONMENTAL SERVICES 





15,000 

2 

06320 

61310 

387 EROSION CONTROL 


550,000 

550,000 


550,000 

2 

09220 

61310 

387 EROSION CONTROL 





25,000 

2 

09220 

61310 

458 TEST & ANALYSIS 





5,000 




SECTION TOTAL 


550,000 

550,000 


598,000 

INTRA-DISTR 

5 

ICI EQt 

JIPMENT 

61241 

INTRA DISTRICT CLASS I/I V 


2,275 

2,275 


4,170 




* * * * PROJECT TOTAL * * * * 

1,250 

652,726 

652,726 

2,291 

779,630 




* * * * * * N A R 

RAT 

IV E * * * * * 

* 




RCJEC 
UN DA 


T s 10 
T E ; 0 


810 

/I 


3 
/94 


8RIi.F_DE SCRIPT 10N_0 F_PRO J E C T_AND__P RO JECT_LOCAT IONFOR_SUMMARY BUDGET : 

THIS PROJECT PROVIDES FUNDS FOR COMPLETION OF PLANS AND 
SPECIFICATIONS FOR ADVERTISEMENT, AND CONTRACT ADMINISTRATION AND 
COORDINATION FOR THE CONSTRUCTION PROJECT TO PROVIDE BANK PROTECTION 
ON 400 FEET OF CREEK BANK THAT IS EROD ING AND THREATEN ING PALO ALTO 
AVENUE. THE PROJECT IS LOCATED ON SAN FRANC ISQUI TO CREEK ADJACENT TO 
PALO ALTO AVENUE NEAR TASSO STREET IN THE CITY OF PALO ALTO. 

EEQ J § £I_GO A L S_ A ND_OB J EC UVE S : 

THE GOALS AND OBJECTIVES OF THIS PROJECT IS TO PROVIDE EROSION 
PROTECTION TO PREVENT FURTHER DEGRADATION OF CREEK BANK AND TO 

PROTECT PALO ALTO AVENUE AND OTHER PUBLIC IMPROVEMENTS. 

W§ASyRA8LE_TASKS_AND_C0MPLET10N_DATES: 

ADVERTISEMENT AND AWARD FOR CONSTRUCTION SPRING, 1995 


MAINTENANCE SAN FRANC I SOU 1 TO GABION BANK 

NORTHWEST ZONE C/Y 
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FB20RP7R 

RUM DATE: 05/19/94 
RUN TIME: 13:17 

FUND: Oil 
PROGRAM: 4 
PROJECT: 1028103 

****** N A R R A T I V E ****** 
PROjECI_COMPLEIION_DATE : 

COMPLETION OF CONSTRUCTION IS SCHEDULED IN FALL, 1995. 

COST_SHARiNG/REiMBURSEME NT: 

THE CITY OF PALO ALTO AND THE DISTRICT WILL SHARE, ON A 50 - 50 
BASIS, IN THE COST TO DESIGN, SURVEY, ACQUIRE RIGHT OF WAY, ACQUIRE 
PERMITS, CONSTRUCT AND INSPECT THE PROJECT. 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: SAN FRANCISQUITO GABION BANK 
NORTHWEST ZONE C/Y 
MAINTENANCE 
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COORD: Nai Hsueh 
06320 

FLOOD CONTROL DESIGN DIVISION 


PROJECT: 1028103 
RUN DATE: 05/19/94 


MAINTENANCE 


SAN FRANCISQUITO GABION BANK 
NORTHWEST ZONE C/Y 
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FB20RP7R 



SANTA CLARA 

VALLEY WATER 

DISTRICT 



PAGE 10 

8UN DATE: 

05/19/94 

FISCAL 

94-95 

BUDGET 

REPORT 




RUN TIME: 

13:17 
















COORD: Jim 

Fergusou 


FUND: Oil 



PROJECT: SAN 

FRANC ISQUI TO 

CK WATERSHED 

07100 


PROGRAM ; 

4 


NORTHWEST 

2 ONE €/Y 

MAI 

NTENANCE MANAGER 


PROJECT : 

1028999 



MA S NTENANCE 











FISCAL 

1993-94 . 

- -- FISCAL 

1994-95 -- 

SECT -ORG- 

Acer- 

. ACCOUNT DESCRIPTION . 

HOURS BUDGET $ YTD 

ADJ $ TOTAL 

$ HOURS 

AMOUNT 

DiSTRICT 

LABOR 









1 

0/220 

61230 

000 EXPENSED LABOR/0VERHEAD 





680 

40,300 

1 

0 7230 

61230 

000 EXPENSED LABOR/QVERHEAD 





1 41 

0,494 

1 

0 7260 

61230 

000 EXPENSED l A B 0 R / 0 V F. R H E A D 





160 

33,852 

1 

09230 

6 1230 

000 EXPENSED LABOR/OVERHEAD 





60 

4,024 

1 

09320 

61230 

000 EXPENSED LA BOR/OVERHEAD 





10 

831 




SECTION TOTAL 





1.051 

67,501 

CONTRACT 

SERVICES 









2 

07220 

61063 

000 MAINTENANCE SERVICES OTHER 






2,778 

2 

07220 

61071 

000 MATERIALS & SUPPLIES GENERAL 






8,335 

2 

07220 

61310 

471 EQUIPMENT RENTAL CONTRACT 






11,113 

2 

0 7230 

61063 

000 MAINTENANCE SERVICES OTHER 






5,831 

2 

07230 

61071 

000 MATERIALS & SUPPLIES GENERAL 






1,102 

2 

07230 

61072 

000 CHEMICALS 






2,570 

2 

07230 

61422 

000 LEASE EQUIPMENT 






3,310 




SECTION TOTAL 






35,039 

INTRA-DIS 

TRICT EQL 

I P n E re I 








5 


61241 

INTRA DISTRICT CLASS I/ I V 






1,913 

5 

07220 

61242 

000 INTRA DISTRICT CLASS II 






7, 140 

5 

07220 

61243 

000 INTRA DISTRICT CLASS III 






7,140 

5 

07230 

61242 

000 INTRA DISTRICT CLASS II 






17.721 

5 

07230 

61243 

000 INTRA DISTRICT CLASS III 






3 692 




SECTION TOTAL 






37,606 




* * * * PROJECT TOTAL * * * * 





1,051 

140,146 




* # * * ft ft 


BRIEF DESCRIPTION OF PROJECT AND PROJECT LOCATION F OR _SUMMARY_8UDGET: 


THIS PROJECT PROVIDES FUNDS FOR ANNUAL MAINTENANCE IN THE SAN 

FRANC I SQUI TO WATERSHED. DISTRICT FACILITIES INCLUDE SAN FRANC I SOU I TO 

AN ITS TRIBUTARIES: 


LOS TRANCCS CREEK 


PROJECT 

: 10 

28999 MAINT 

SSNANCE SAN FRANC! SQUI TO CK 

WATERSHED 

RUN DAI 

E ; 0 

5/19/94 

N ORT H WE S'! 

f ZONE C/r PAG! 






















































FB20RP7R 

RUM DATE: 05/19/94 
RUM TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
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FUND: Oil 


PROJECT: 

SAN FRANCISQUITO CK 

WATERSHED 

COORD: Jim Ferguson 

07100 

PROGRAM: 4 

PROJECT: 1028999 


N A R 

NORTHWEST ZONE C/Y 
MAINTENANCE 

R A T I 

V E 

MAINTENANCE MANAGER 

****** 


PPOJECT_GOALS_AND_OBJECTiVES : 

1) TO MAINTAIN IMPROVED FACILITIES TO ENSURE THEY CONTINUE TO 
PROVIDE THE LEVEL OF FLOOD PROTECTION FOR WHICH THEY WERE 
CONSTRUCTED 

2) ON UNIMPROVED FACILITIES, MAINTAIN A CLEAR WATERWAY AND TO 
PROVIDE CHANNEL STABILIZATION ON STREAMS WHERE THE DISTRICT HAS 
RIGHTS OF WAY AND AS FUNDS PERMIT. 

3) TO PERFORM EMERGENCY WORK WHEN NECESSARY TO PROTECT LIFE AND 
PROPERTY FROM IMPENDING FLOOD DAMAGE ON ALL STREAMS TO THE EXTENT 
THAT DISTRICT RESOURCES ALLOW. 


«IASyRA8LE_IASKS_AND_COMPLEUON_DATES : 

1) FACILITIES CLEANING WORK: 

ESTIMATED COST OF $9,000.- - 
TO BE COMPLETED BY NOVEMBER 1 

200 FEET OF CHANNEL SEDIMENT REMOVAL. 

2) EROSION CONTROL WORK: 

ESTIMATED COST OF $30,000.- 

TO BE COMPLETED BY NOVEMBER 1 / PROVIDED THE U.S. ARMY CORP OF 
ENGINEERS ISSUES A 404 PERMIT FOR SUCH IDENTIFIED WORK. 

200 FEET OF CHANNEL EROSION REPAIR 

3) CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $8,700. - 

ON APPROXIMATELY 15 ACRES OF DISTRICT FACILITIES 

A. AQUATIC VEGETATION CONTROL TO BE COMPLETED BY OCTOBER 1 

B. PRE-EMERGENT WORK TO BE COMPLETED BY DECEMBER 31 

C. POST-EMERGENT WORK TO BE COMPLETED BY MAY 31 

4) NON-CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $47,50.0.- 

ON APPROXIMATELY 7 ACRES OF DISTRICT FACILITIES 

5) REVEGETATION PROJECT WORK: 

ESTIMATED COST OF $5,00.0.- 

ON APPROXIMATELY .01 ACRES OF DISTRICT FACILITIES 


PROJECT: 1028999 
RUN DATE: 05/19/94 


MAINTENANCE 


SAN FRANC IS QUITO CK WATERSHED 
NORTHWEST ZONE C/Y 
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fB20*P7R 
RUN DATE; 05 
RUN TIME: 13 


/19/94 
: 1 7 


FUND; Oil 
PROGRAM: 4 
PROJECT : 1028999 


SANTA CLARA V At LEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
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COORD: Jim 


PROJECT; 


Hr * * * * * 


SAN FRANC!SOU I TO CK WATERSHED 
NORTHWEST ZONE C/Y 
MAINTENANCE 


I 


07 


MAI 


Ferguson 

0 

TENANCE MANAGER 


* * * A * * 


6) PROPERTY & APPURTENANCES MAINTENANCE WORK: 
ESTIMATED COST OF $13,400.- 


7) ENGINEERING, TECHNICAL SUPPORT, 
ESTIMATED COST OF $23,900.- 


AND SUPERINTENDENCE: 


E*2iI£I_COMP LETION_DAIE: 

THIS IS AN ONGOING MAINTENANCE DEPARTMENT PROJECT. 


COST_SHAfU NG/REIMBURSEMENT: 
N/A 

iit2CAIiON_FORMULA_AND_BAS1$: 
N/A 


PROJECT : 1028999 MAINTENANCE SAN FRANCISQUITO CK WATERSHED 

RUN DATE: 05/19/94 NORTHWEST ZONE C/Y PAGE 105 
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SANTA 

CLARA VALLEY WATER DISTRICT 
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RUN DATE: 05/19/94 



FISCAL 94-95 BUDGET REPORT 




RUN TIME: 13:17 













COORD : Nai 

Hsueh 


FUND : Oil 



PROJECT: 

STEVENS CK FISH LADDER MOD 

06320 


PROGRAM: 3 




NORTHWEST ZONE C/Y 

FLOOD CONTROL DESIGN 

DIVISION 

PROJECT: 1029101 




CONSTRUCTION 








.. F I S C A 

L 1993-94 .. 

. FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION -- 

---- HOURS BUDGET $ 

YTD ADJ $ TOTAL 

$ HOURS 

AMOUNT 

DISTRICT LABOR 








1 06210 

13230 

000 CAPITALIZED LABOR/OVERHEAO 



60 

5,181 

1 06320 

13230 

000 CAPITALIZED LABOR/0VERHEAD 



400 

32,832 

1 09220 

13230 

000 CAPITALIZED LABOR/0VERHEAD 



98 

8,170 

1 09230 

13230 

000 CAPITALIZED LA8OR/OVERHEAD 



200 

13,408 



SECTION TOTAL 




758 

59,591 

CONTRACT SERVICES 








2 06210 

13310 

489 ENVIRONMENTAL 

SERVICES 




5,000 

2 06320 

13210 

000 CONSTRUCTION 





50,000 



SECTION TOTAL 





55,000 

INTRA -DIS TRICT E QUIPMENT 







5 06210 

13241 

000 INTRA DISTRICT 

CLASS I/IV 




109 

5 06320 

13241 

000 INTRA DISTRICT 

CLASS I / I V 




728 

5 09220 

1 3 24 1 

000 INTRA DISTRICT 

CLASS I/IV 




178 

5 09230 

13241 

000 INTRA DISTRICT 

CLASS I/I V 




364 



SECTION TOTAL 





1,379 



* * * * PROJECT TOTAL * * * * 



758 

115,970 




N A R 

R A T I V 

£ ****** 




BRIEF_DESCRIPIION_OF_PROJECT_AND_PROJECT_LOCAUON_FOR_SyMMARY_BUDGET : 

THIS PROJECT PROVIDES FUNDS TO DESIGN AND PREPARE PLANS AND 
SPECIFICATIONS FOR THE CONSTRUCTION OF MODIFICATIONS TO TWO EXISTING 
FISH LADDERS ON STEVENS CREEK. ONE IS LOCATED NEAR HEATHERSTONE WAY 
IN THE CITY OF SUNNYVALE AND THE OTHER IS LOCATED DOWNSTREAM OF 
MOFFETT BOULEVARD IN THE CITY OF MOUNTAIN VIEW. 

PR°i!CT_GOALS_AND_OBJECTj:yES : 

THE EXISTING FISH LADDERS AT BOTH LOCATIONS DO NOT FUNCTION PROPERLY 
UNDER LOW FLOW CONDITIONS AND THEREFORE DO NOT MEET THE REQUIREMENTS 
OF THE FISH AND GAME PERMITS FOR THE RESPECTIVE INSTALLATIONS. THE 
GOAL OF THIS PROJECT IS TO DESIGN MODIFICATIONS TO DIRECT THE FLOW TO 
THE FISH LADDER UNDER LOW FLOW CONDITIONS, THEREBY PROVIDING FISH 
LADDERS THAT OPERATE AS REQUIRED BY THE FISH AND GAME PERMITS. 


PROJECT: 1029101 
RUN DATE: 05/19/94 


CONSTRUCTION 


STEVENS CK FISH LADDER MOD 
NORTHWEST ZONE C/Y 
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F'8.2 0 R.P'7'R 

SON DATE: 05/159/94 
R Li N TIKE: 13:17 


FUND: Oil 
PROGRAM : 3 
PROJECT: 1029101 


PROJECT: 1029101 

RUM DATEr 05/19/94 


****** 


SANTA CLARA VALLEY HATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: STEVENS CK FISH LADDER MOD 
NORTHWEST ZONE C/Y 
CONSTRUCTION 


I 


PAGE 107 


COORD: Nai Hsuefi 
06320 
FLOOD 


CONTROL DESIGN DIVISION 


i A R R A T 
!1|A SU K A 8 L E _ £ AS K S_A ND_COMPLEIigN_D AT E S : 

ADVERTISEMENT AND AWARD FOR CONSTRUCTION 
P?2i§CT_COMPLElJgN_ .»ATE: 

SCHEDULED COMPLETION OF CONSTRUCTION IS FALL, 1995 
PERM IT S 


****** 


SiPiRTiNC:, 1995 


PERMITS FROM THE STATE FISH AND GAME AND THE CORPS WILL BE OBTAINED 
PRIOR TO COMMENCEMENT OF CONSTRUCTION. 


eoMSTrye.T.t.aN 


STEVENS C 


K FISH LAD 


ORTHWEST 2 


ER MOD 

NE C/Y 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
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COORD: Nai Hsueh 



f UND : Oil 



PROJECT: 

STEVENS CREEK 

DIERICX DR 

PRPTY 

.06320 



PROGRAM: 3 




NORTHWEST ZONE 

C/Y 


FLOOD CONTROL DESIGN 

DIVISION 

PROJECT: 1029104 




CONSTRUCTION 









--------- 

- - - F I SC 

A L 1 

993-94 . 

- - FI SCAL 

1994-95 - 

SECT -ORG- 

ACCT - 

. ACCOUNT 

DESCRIPTION --- 

- HOURS 

BUDGET $ 

Y T D 

ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DI STRICT LABOR 










1 06320 

13230 

000 CAPITALIZED 

LABOR/OVERHEAD 

40 

3,318 


3,318 



1 09320 

13 230 

000 CAPITALIZED 

LABOR/OVERHEAD 

100 

8,590 


8,590 

150 

12,464 



SECTION TOTAL 


140 

11,908 


11,908 

150 

12,464 

LAND 










4 69320 

13130 

000 LAND A P PR A I 

SALS 






5,000 

INTRADISTRICT EQUIPMENT 









5 06320 

13241 

000 INTRA DISTRICT CLASS I/IV 


73 


73 



5 09320 

1 324 1 

000 INTRA DISTRICT CLASS I / IV 


182 


182 


273 



SECTION TOTAL 



255 


255 


273 



* * * * PROJECT 

TOTAL * * * * 

140 

12,163 


12,163 

150 

17,737 




* N : : ' A : : R 

R A T 

I V 

E * 

* * * * * 




BRIEF 

DESCRIPTION OF 

PROJECT AND PROJECT LOCATION 

FOR SUMMARY 

BUDGET: 





THIS PROJECT PROVIDES FUNDS TO ADMINISTER THE MANAGEMENT OF 
PROPERTIES ADJACENT TO STEVENS CREEK ON DIERICX DRIVE. THE 
PROPERTIES INVOLVED ARE 25 ON THE WEST BANK ON DIERICX DRIVE AND ONE 
ON THE EAST BANK AT HOMESTEAD ROAD. A BUDGET ADJUSTMENT WILL BE 
REQUESTED IN THE EVENT THE REMAINING OWNERS REQUEST THAT THE DISTRICT 
PURCHASE THEIR PROPERTIES. 

EE2iI£I_52Ak§_AND_OBJECTiVES: 

PREVIOUS STUDIES CONCLUDED THAT THE BEST SOLUTION TO THE EROSION 
PROBLEM ON STEVENS CREEK IN THIS AREA WAS TO PURCHASE PROPERTIES 
SUBJECT TO THIS HAZARD RATHER THAN ATTEMPT STRUCTURAL MEASURES FOR 
EROSION CONTROL. THE PURCHASE OF 25 PROPERTIES ALONG DIERICX DRIVE 
TOGETHER WITH THE ONE ON HOMESTEAD ROAD WILL MEET THE GOAL. 

MEASURABLE_TASKS_AND_COMPLETiON_DAI.ES : 

21 PROPERTIES HAVE BEEN PURCHASED AND THE 
REMAINING 4 WILL BE PURCHASED WHENEVER THE 

CURRENT OWNERS DECIDE TO SELL. NOT SCHEDULED 


PROJECT: 1029104 
RUN DATE: 05/19/94 


CONSTRUCTION 


STEVENS CREEK DIERICX DR PRPTY 
NORTHWEST ZONE C/Y 
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FB.20R.P7R 
RUN DATE ; 
SUN TIME; 

FUND; 011 
PROGRAM; 
PROJECT: 


PROJECT: 
RUN DATE : 


03 

13 


9/94 

7 


3 

1029104 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: STEVENS CREEK D1ERICX DR PRPTY 
NORTHWEST ZONE C/Y 
CONSTRUCTION 


PAGE 109 


COORD: Nai 


63 


H s u e h 


FLGO 


CONTROL DESIGN DIVISION 


****** 


A 


l 




PROJECT COMPLETION DATE: 


THERE IS NO SCHEDULE FOR PURCHASING THE REMAINING 4 PROPERTIES. 
MANAGING THF PURCHASED PROPERTIES WILL CONTINUE INDEFINITELY. 


29104 

5/19/94 


COWSYNMY*®*! 


STEVENS 


CREEK DIERICX 
NORTHW 


SR PRPTY 
ST ZONE C/Y 
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FB20RP7R SANTA CLARA VALLEY WATER DISTRICT PAGE 110 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 





COORD 

: Jim Ferguson 


FUND: 011 


PROJECT: STEVENS CREEK WATERSHED 


0 7100 



PROGRAM: 4 


NORTHWEST ZONE C/Y 


MAINTENANCE 

MANAGER 


PROJECT: 1029999 


MAINTENANCE 







. F I S C 

A L 1993-94 --- 


FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION . HOURS BUDGET $ 

YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 







1 07220 

61230 

000 EXPENSED LAB0R/0VERHEAD 



2,370 

140,459 

1 07230 

61230 

000 EXPENSED LABOR/0VERHEAD 



437 

26,322 

1 07260 

61230 

000 EXPENSED LABOR/OVERHEAD 



410 

35,491 

1 09230 

61230 : 

000 EXPENSED LABOR/OVERHEAD 



60 

4,024 

1 09320 

6 1 23 0 

000 EXPENSED LAB0R/0VERHEAD 



10 

831 



SECTION TOTAL 



3,287 

207,127 

CONTRACT SERVICES 







2 07220 

61063 

000 MAINTENANCE SERVICES OTHER 




10,523 

2 07220 

61071 

000 MATERIALS & SUPPLIES GENERAL 




31,570 

2 07220 

61310 

471 EQUIPMENT RENTAL CONTRACT 




42,093 

2 07220 

61310 

476 UTILITIES LAND FILL FEES 




10,523 

2 07230 

61063 

000 MAINTENANCE SERVICES OTHER 




10,200 

2 07230 

61071 

000 MATERIALS & SUPPLIES GENERAL 




1,720 

2 07230 

61072 

000 CHEMICALS 




4,041 

2 07230 

61422 

000 LEASE EQUIPMENT 




5,200 



SECTION TOTAL 




115,870 

INTRA-DISTRICT EQUIPMENT 






5 

61241 

1NTRA DISTRIC T CLASS I/I V 




5,981 

5 07220 

61242 

000 INTRA DISTRICT CLASS II 




27,060 

5 07220 

61243 

000 INTRA DISTRICT CLASS I I I 




27,060 

5 07230 

61242 

000 INTRA DISTRICT CLASS II 




27,660 

5 07230 

61243 

000 INTRA DISTRICT CLASS III 




5,760 



SECTION TOTAL 




93,521 



* * * * PROJECT TOTAL * * * * 



3,287 

416,518 




£ ****** 





BRIEF 

DESCRIPTION OF PROJECT AND PROJECT LOCATION FOR SUMMARY 

BUDGET : 





THIS PROJECT PROVIDES FUNDS FOR ANNUAL MAINTENANCE IN THE STEVENS 
CREEK WATERSHED. DISTRICT FACILITIES INCLUDE STEVENS CREEK AND ITS 
TRIBUTARIES: 


PERMANENTE CREEK 
HENEY CREEK 
MONTEBELLO CREEK 
SWISS CREEK 


PROJECT: 1029999 
RUN DATE: 05/19/94 


MAINTENANCE 


STEVENS CREEK WATERSHED 
NORTHWEST ZONE C/Y 
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FB20:RP7R 

*U'N DATE : OS/19/94 
RUN T 5 ME : 13:1/ 

FUND: Oil 
PROGRAM: 4 
PROJECT: 1029999 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: STEVENS CREEK WATERSHED 
NORTHWEST ZONE C/Y 
MAINTENANCE 


I 


PAGE 1 


COORD: 


in Ferguson 
07100 
MAINTENANCE MAN 


GES 


PRO ji?.T GOA LS _AND_08 J E CUVE S : 

1) TO MAINTAIN IMPROVED FACILITIES TO ENSURE THEY CONTINUE TO 
PROVIDE THE LEVEL OF FLOOD PROTECTION FOR WHICH THEV WERE 
CONSTRUCTED 

2} ON UNIMPROVED FACILITIES, MAINTAIN A CLEAR WATERWAY AND TO 

PROVIDE CHANNEL STABILIZATION ON STREAMS WHERE THE DISTRICT HAS 
RIGHTS OF WAY AND AS FUNDS PERMIT. 

3) TO PERFORM EMERGENCY WORK WHEN NECESSARY TO PROTECT LIFE AND 

PROPERTY FROM IMPENDING FLOOD DAMAGE ON ALL STREAMS TO THE EXTENT 
THAT DISTRICT RESOURCES ALLOW. 


!3IAiyPA§kI_I*§£S_AND_CgMPl ETXON..DATES : 

1) FACILITIES CLEANING WORK: 

ESTIMATED COST OF $169,000.- 
TO BE COMPLETED BY NOVEMBER 1 

11,000 FEET OF CHANNEL SEDIMENT REMOVAL 

2) EROSION CONTROL WORK: 

ESTIMATED COST OF $60,000.- 

TO BE COMPLETED BY NOVEMBER 1 / PROVIDED THE U.S. ARMY COP.P OF 

ENGINEERS ISSUES A 404 PERMiT FOR SUCH IDENTIFIED WORK. 

200 FEET OF CHANNEL EROSION REPAIR 

3) CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $36,000.- 

ON APPROXIMATELY 62 ACRES OF DISTRICT FACILITIES 

A. AQUATIC VEGETATION CONTROL TO BE COMPLETED 8Y OCTOBER 1 

B. PRE-EMERGENT WORK TO BE COMPLETED BY DECEMBER 31 

C. POST-EMERGENT WORK TO BE COMPLETED BY MAY 31 

4) NON-CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $47,500.- 

ON APPROXIMATELY 11 ACRES OF DISTRICT FACILITIES 

53 R E VE GE TATI ON PROJECT WORK: 

ESTIMATED COST OF $4,000.- 


PROJECT 


: 1029999 

MAINTENANCE 

STEVENS CREEK M ) 

UERSHED 


E : 05/19/94 


NORTHWEST 3 

IONS C/Y P 

AGE lit 
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RUM DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 112 


FUND: 01 1 
Program: 

PROJECT : 


PROJECT : 
RUN DATE : 


PROJECT: STEVENS CREEK WATERSHED 

4 NORTHWEST ZONE C/Y 

1029999 MAINTENANCE 

****** N A R R A ! T I V E 

ON APPROXIMATELY 2 ACRES OF DISTRICT FACILITIES 

6) PROPERTY & APPURTENANCES MAINTENANCE WORK: 

ESTIMATED COST OF $13,400.- 

7) ENGINEERING, TECHNICAL SUPPORT, AND SUPERINTENDENCE: 
ESTIMATED COST OF $69,750.- 

ER2JI£T_COMPLETiON_DATE : 

THIS IS AN ONGOING MAINTENANCE DEPARTMENT PROJECT. 

COST_SHAR1NG/REIMBURSEMENT: 

N/A 

Akk22AIION_FORMyLA_AND_BASj.S : 

N/A 


COORD: Jim Ferguson 
07100 

MAINTENANCE MANAGER 


* * * * * * 


1 029999 
05/19/94 


MAINTENANCE:;: 


STEVENS CREEK WATERSHED 

NORTHWEST ZONE C/Y PAGE 112 






F 82 9 R P 7R 




SANTA CLARA VALLEY WATER DISTRICT 


PAGE M3 

RUN DATE. 

35/19/9 

4 


FISCAL 94-95 BUDGET REPORT 



RUN TIME; 

-3 2 . <| 7 






FUND c Oil 




PROJECT; PALO ALTO FLOOD 8ASIH WTRSHI 

ioUWrivJi. d 1 (H 

:o 07ioo 


PROGRAM : 

4 



NORTHWEST ZONE C/Y 

MAINTENANCE MANAGER 


PROJECT: 

1039999 



M A I NTENANCE 







.- - F I S C A 

L 1993-94 - . -.FI SCAL 

994-95 -- 

SEC 

T - OR G - 

ACCT - 

- “ " 

- ACCOUNT DESCRIPTION . HOURS BUDGET $ 

YTD ADJ $ TOTAL % HOURS 

AMOUNT 

DISTRICT 

1 ABOR 







0 7220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

60 

3,556 

1 

07230 

61230 

000 

EXPFNSFO LABOR/OVERHEAD 

8S 

5,299 

1 

07260 

61230 

000 

EXPENSED LABOR/OVERHEAD 

40 

3,461 

1 

09230 

61230 

000 

EXPENSED LABOR/OVERHEAO 

60 

4,024 

1 

09320 

61230 

000 

EXPENSED LABOR/OVERHEAD 

10 

831 




SEC 

TION TOTAL 

258 

17,171 

CONTRACT 

SERVICES 






2 

07220 

61063 

000 

MAINTENANCE SERVICES OTHER 


240 

2 

072 2 0 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


700 

2 

0 7220 

61310 

471 

EQUIPMENT RENTAL CONTRACT 


940 

2 

07220 

61310 

476 

UTILITIES LAND FILL FEES 


240 

2 

07230 

61063 

000 

MAINTENANCE SERVICES OTHER 


386 

2 

07230 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


129 

2 

07230 

61072 

000 

CHEMICALS 


400 

2 

07230 

61422 

000 

LEASE EQUIPMENT 


386 


SECTION TOTAL 3,421 


I N T R A - D 

1 ST 
5 

5 

5 

RICT EQUIPMENT 
61241 
07220 61242 

07?20 61243 

INTRA DISTRICT CLASS I / IV 

000 INTRA DISTRICT CLASS II 

000 INTRA DISTRICT C1ASS III 

469 

600 


5 

67230 

61242 

000 

INTRA DISTRICT 

CLASS 

I I 

'i OK 

J f VJ> t -» 


5 

07230 

61243 

000 

INTRA DISTRICT 

CLASS 

I I I 

375 





SECTION TOTAL 



3,859 





* * 

* * PROJECT T 01 

'At * a 

i & * 

258 24,451 


****** N A R R A T I V E ****** 

8R.Ii£_DE SCRIMP T].gN_0£_PROJECI_ANO_PROJ EC T_LgCATiON_FOR„S!JMMAB.I„8!JQ.5EI: 

THIS PROJECT PROVIDES FUNDS FOR ANNUAL MAINTENANCE IN THE PALO ALTO 
FLOOD BASIN WATERSHED. DISTRICT FACILITIES INCLUDES PALO ALTO 8ASIN. 

PROJECT_GOALS_AND_OBJECJiVES: 

1) TO MAINTAIN IMPROVED FACILITIES TO ENSURE THEY CONTINUE TO 
PROVIDE THE LEVEL OF FLOOD PROTECTION FOR WHICH THEY WERE 
CONSTRUCTED 

PROJECT: 1039999 
3 UN DATE; 05/19/94 


mxmmmm, 


PALO ALTO 


FLOOD HA 
N08THWE 


N WTRSHED 
ZONE C/Y 
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RUN DATE: 05/19/94 
RUN TINE: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 114 


FUND: 01 1 

PROGRAM: 4 

PROJECT: 1039999 


PROJECT: 

PALO ALTO FLOOD BASIN 
NORTHWEST ZONE C/Y 
MAINTENANCE 

WTRSHED 

COORD: Jim Ferguson 

07100 

MAINTENANCE MANAGER 



N A R 

RATI 

V E 

****** 


2) ON UNIMPROVED FACILITIES, MAINTAIN A CLEAR WATERWAY AND TO 
PROVIDE CHANNEL STABILIZATION ON STREAMS WHERE THE DISTRICT HAS 
RIGHTS OF WAY AND AS FUNDS PERMIT. 

3) TO PERFORM EMERGENCY WORK WHEN NECESSARY TO PROTECT LIFE AND 
PROPERTY FROM IMPENDING FLOOD DAMAGE ON ALL STREAMS TO THE EXTENT 
THAT DISTRICT RESOURCES ALLOW. 


«IASyRABLE_TASKS_AND_COMPLETI_ON_D ATES : 

1) FACILITIES CLEANING WORK: 

ESTIMATED COST OF $3,000.- 

TO BE COMPLETED BY NOVEMBER 1 

2) CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $1,500.- 

ON APPROXIMATELY 3 ACRES OF DISTRICT FACILITIES 

A. AQUATIC VEGETATION CONTROL TO BE COMPLETED BY OCTOBER 1 

B. PRE-EMERGENT WORK TO BE COMPLETED BY DECEMBER 31 

C. POST - EMERGENT WORK TO BE COMPLETED BY MAY 31 

3) NON-CHEMICAL VEGETATION CONTROL WORK: 

4) REVEGETATION PROJECT WORK: 

ESTIMATED COST OF $5,000.- 

ON APPROXIMATELY 1.05 ACRES OF DISTRICT FACILITIES 

5) PROPERTY & APPURTENANCES MAINTENANCE WORK: 

ESTIMATED COST OF $2,500.- 

6) ENGINEERING, TECHNICAL SUPPORT, AND SUPERINTENDENCE: 
ESTIMATED COST OF $2,500.- 


PROJECT: 1039999 
RUN DATE: 05/19/94 


MAINTENANCE 


PALO ALTO FLOOD BASIN WTRSHED 
NORTHWEST ZONE C/Y 
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f 8 2 O f? P 7 R 

RUN D ft t £ : 05 /1 9/94 

R » I tj t ? #je jr o «j H ~y 
U W f A -ffi fc » s 3 ” S ( 

FUND: Oil 
PROGRAM; 4 
PROJECT: 1076999 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: NORTHWEST ZONE GENERAL MAJNT 
NORTHWEST /ONE C/Y 
MAS NTENANCE 


PAGE 1 15 


COORB: J fra Fergus 
07100 

MAIN T E N AN £ 


SECT - 0 R G - A.CCT- 


ACCOUNT DESCRIPTION 


DISTRICT LABOR 

1 06370 61 230 000 EXPENSED LA BOR/0VERHE AD 

‘i n 4 1 T7 n n rt A r V i> r W C f< i » n Aii » Aur « h r a n 

J v» » j w w WSC.J'U ovw lAT:C:N: : i::t,U I_ M » U ft /: U V C K IlEflU 

1 07220 61230 0 00 EXPENSED LABOR/OVER HE AD 

1 07230 61230 000 EXPENSED LABOR/OVERHEAD 

1 07250 61 230 000 EXPENSED LA BOR/OVERH£ AD 

1 07260 61230 000 EXPENSED LABOR/OVERHEAD 

1 09230 61 230 000 EXPENSED lABOR/OVERH E AD 

1 09320 61 230 000 EXPENSED LABOR/OVERHE AD 


SECTION TOTAL 


CONTRACT SERVICES 

2 07100 61303 

2 07100 61310 

2 07220 61060 

2 07220 61071 

2 07220 61303 

2 07220 61310 

2 07220 61422 

2 07220 61450 

2 07230 61060 

2 07230 61071 

2 07230 61072 

2 07230 61303 

2 07230 61422 

2 07250 61303 

2 07260 61303 

2 09230 61301 


000 TEMPORARY EMPLOYEES FEES 
139 TRAINING 

0:6:0 M A I NTENANCE S E R VI C E S 

000 MATERIALS & SUPPLIES GENERAL 

000 TEMPORARY EMPLOYEES FEES 

471 EQUIPMENT RENTAL CONTRACT 

000 LEASE EQUIPMENT 

000 UTILITIES 

000 MAINTENANCE SERVICES 

000 MATERIALS & SUPPLIES GENERAL 

000 CHEMICALS 

000 TEMPORARY EMPLOYEES FEES 
000 LEASE EQUIPMENT 
000 TEMPORARY EMPLOYEES FEES 
000 TEMPORARY EMPLOYEES FEES 
000 AERIAL PHOTOS/MAPPING 

SECTION TOTAL 


INTRA-DISTRICT EQUIPMENT 
5 61241 

5 07220 61242 


61241 JNTRA DISTRICT CLASS I/IV 
07220 61242 000 INTRA DISTRICT CLASS II 

07220 61243 000 INTRA DISTRICT CLASS Hi 

07230 61242 000 INTRA DISTRICT CLASS II 

07230 61243 000 INTRA DISTRICT CLASS III 

SECTION TOTAL 

* * * * PROJECT TOTAL * * * ’ 


4 0 
300 
6,500 
1 , 053 
100 
1,000 
300 
■ 25 

9,318 


•-FISCAL 1993-94 
BUDGET * YTO ADJ $ 


3,318 
19,419 
396,982 
63,122 
6,293 
85,840 
21 ,045 
2,149 


TOTAL $ 


FISCAL 1994-95 
HOURS AMOUNT 


598,168 


9,318 


384,210 

16,959 
88,000 
85,000 
72,000 
1 5,000 

276,959 

1 ,259,337 


3,318 

4 0 

3,284 

19,419 

396,982 

63,122 

6,293 

450 

27,303 

85,840 

21,045 

300 

25,969 

2,149 

25 

2,0 76 

598,168 

815 

58,632 

9,184 

6,0 :0 :0 
25,750 
61,800 
20,916 


42,882 

103,000 

51,500 

41,200 

15 , 450 
5,150 
12,000 

.8,315. 

A P 1 !■ « 

IJg *9 U 

4,144 

3,101 

1,250 


50,000 

384,210 


92,882 

16,959 

88,000 

85,000 
72,000 
15,000 


1 ,484 

276,959 


1 ,404 

1,259,337 

•3 ? 

152,998 


PROJECT : 

1076999 

MAINTENANCE 

NORTHWEST ZONE 

GENERA, MAIN! 

RUN DATE 

: 05/19/94 


:&( tt.ta T S 

iWEST ZONE C/Y 


:/Y PAGE 115 
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FB20RP7R 
RUN DATE 
RUN TIME 

FUND: 01 
PROGRAM: 
PROJECT: 


05/19/94 

13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


4 

1076999 


PROJECT: 

NORTHWEST ZONE GENERAL MAINT 
NORTHWEST ZONE C/Y 

MAINTENANCE 

COORD : 


****** 

N A R 

RAT I V E 

****** 


BRIEF_DESCRiPTiON_OF_PROJE C T_A N D _P RO J E C T _L OC A UON_ F OR_SUMM AR Y_BUDGE T: 

THIS PROJECT PROVIDES FOR DISTRICT LABOR ON ADMINISTRATIVE, 

BUDGETING, PLANNING, ENGINEERING, AND GENERAL COST CENTER SUPPORT 
ACTIVITIES OF A WIDE AND VARIED NATURE, WHICH CANNOT BE READILY 
IDENTIFIED WITH SPECIFIC ZONE PROJECTS, MAY INCLUDE TEMPORARY HELP, 
MEETINGS, UPDATING INFORMATION AND MANUALS, AND SUPERVISION, 

FUNDS FOR THIS PROJECT HAVE BEEN REDUCED AND ALLOCATED TO EACH OF THE 
SIX NORTHWEST ZONE WATERSHEDS: ADOBE, MATADERO, PERMANENTE, SAN 
FRANCISQUITO, STEVENS CREEK, AND PALO ALTO FLOOD BASIN. THIS 
RE-ALLOCATION OF FUNDS HAS NO NET IMPACT ON THE COST CENTER'S BUDGET . 

PR 9JECT_GOALS_AND_OBJECJIVES: 

1) TO DEVELOP, COORDINATE, AND IMPLEMENT MAINTENANCE DEPARTMENT 
PROGRAMS, BUDGETS, AND SYSTEMS. 

2) TO PROVIDE SUPPORT AND ASSIST THE MAINTENANCE MANAGER AND ALL 
MAINTENANCE DIVISIONS IN MONITORING AND ACCESSING THE DISTRICT 
MAIN FINANCIAL SYSTEM AS WELL AS DIVISION LEVEL SYSTEMS. 

3) TO ANALYZE FMS BUDGETS, REPORTS, AND PERCEIVED NEEDS AND EVALUATE 
ALTERNATIVES AND RECOMMEND SOLUTIONS. 


M£*SURABLE_IASKS_AND_COMPLETiON_DATES: 

1) PROGRAM ANALYSIS AND SUPPORT BUDGET PREPARATION AND IMPLEMENTATION 
FROM DECEMBER THROUGH JULY. 

2) DEVELOP MONTHLY STATUS REPORTS AND UTILIZE GRAPHS WHERE NECESSARY 
QUARTERLY STATUS REPORTS FOR MANAGEMENT. 


PR2 J£CI_COMP L E T j.ON_D ATE : 

ONGOING ANNUAL PROCESS 


Jim Ferguson 
07100 

MAINTENANCE MANAGER 


PROJECT: 1076999 
RUN DATE: 05/19/94 


MAINTENANCE 


NORTHWEST ZONE GENERAL MAINT 
NORTHWEST ZONE C/Y 
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RUM DATE: 
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,'QQRD: Keith Whitman 
08430 


PROGRAM : 

2 



NORTHWEST ZONE 

C/Y 

NON-POINT SOUR C 

: DIVISION 

PROJECT : 

1079104 



PLANN ! NG 









- f IS C A L 1993-94 

-. - - FI 

SCAl. 1994-95 -- 

SEC 

T -ORG- 

ACCT - 

“ * " ’ 

-- ACCOUNT DESCRIPTION -- HOURS 

BUDGET $ YTD ADJ $ 

TOTAL $ HOU 

RS AMOUNT 

DISTRICT 

LABOR 







1 

01100 

61230 

0 00 

EXPENSED LABOR/OVERHEAD 62 

4,594 

4,594 


1 

03230 

6123 0 

000 

EXPENSED LABOR / OVERHEAD 203 

9,64 0 

9,640 2 

14 9,513 

1 

0621 0 

61230 

00 0 

EXPENSED L A80R/OVERHEAD 3 

270 

270 


1 

08230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

46,899 

46,899 4 

10 753 

1 

0 84 5 0 

61230 

0 0 0 

EXPENSED LABOR/OVERHEAD 511 

j ( 4 .% B 5 U .1 

1 

09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 



2 162 




SECTION TOTAL 779 

61,403 

61,403 6i 

53 54,033 

CONTRACT 

SERVICES 







2 

08230 

613 01 

000 

AERIAL PHOTOS/MAPP iNG 



2,400 

2 

08230 

61310 

458 

TEST & ANALYSIS 



6,00 0 

2 

08430 

610 73 

000 

SMALL TOOLS 

600 

600 

120 

2 

08430 

61077 

000 

OFFICE MACHINES 



120 

2 

08430 

61091 

000 

GENERAL OFFICE SUPPLIES 

36 

36 

60 

2 

0843 0 

61092 

000 

REPRODUCTION SUPPLIES 



120 

2 

08430 

61093 

000 

PRINT ING/BINOiNG 

1,200 

1 ,200 

1,200 

2 

08430 

61094 

000 

POSTAGE 

600 

600 

600 

2 

08430 

61095 

000 

F I LM/PROCESSING 



60 

2 

08430 

61096 

000 

BOOKS/PUB LICATIONS 

120 

1:20\ 

240 

2 

08430 

61097 

000 

SOFTWARE 



240 

2 

08430 

61140 

000 

CONFERENCES/SEMINARS/TRAINING 

720 

720 


2 

08430 

61141 

000 

CONFERENCES/SEMINARS/TRAINING 



720 


084 3 0 

61161 

0 00 

TDAM<sPnRTAT ! DM / TPAVFI / 1 OH R T N R 



600 

2 

08430 

61302 

000 

AUDITING SERVICES 



xno 

wvw 

2 

08430 

61303 

000 

TEMPORARY EMPLOYEES FEES 

6,4 08 

6,4 08 

11,131 

2 

08430 

61411 

000 

COMMUNCIATIONS TELEPHONE 



120 

2 

08430 

61422 

000 

LEASE EQUIPMENT 



3,600 




SECTION TOTAL 

9,684 

9,684 

27,931 

1 :N T R A - O': I S 
5 

TRICT EQI 

J I PME N T 

61-241 

I NTT 

A D I STRiTCT CL ASS I / I V 

1,417 

1,417 

1,245 




* * 

* * PROJECT TOTAL * * * * 779 

72,504 

m r] SM 6 

83 83,209 


PR 

RU 


0 J: 


ECT; 107 

DATE: 0 


1 04 
9 


****** N A R R A T I V E ****** 

8MIF_0ISCRiPIXON_OF_PROJECI_AND_PROJECI_LOCATiON_FgR_SyMMARY_ByDGET: 

THIS PROJECT ACCOUNTS FOR STAFF TiME AND CONSULTANT SERVICES 
NECESSARY FOR THE DISTRICT SO ADMINISTER AND COORDINATE THE SANTA 
CLARA VALLEY NONPOINT SOURCE POLLUTION CONTROL PROGRAM (PROGRAM) TO 

PLANNING 


/ 9 4 


MONPOINT SOUR 
NORTHWE 


CE FUNDED 
ZONE C/Y 
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FUND: 01 1 
PROGRAM: 
PROJECT: 

2 

1079104 


PROJECT: 

NONPOINT SOURCE FUNDED 

NORTHWEST ZONE C/Y 

PLANNING 

COORD: Keith Whitman 
08430 

NON-POINT SOURCE 

DIVISION 



* * * * * *. 

N A R 

R A T I V E 

****** 



MEET THE REQUIREMENTS OF THE JUNE 1990 NPDES PERMIT RELATING TO URBAN 
RUNOFF MANAGEMENT, THE NOVEMBER 1990 EPA STORMWATER PERMIT 
REGULATIONS, AND OF THE DECEMBER 1993 CEASE AND DESIST ORDER (CDO) 
ISSUED TO THE PROGRAM REGARDING THE IMPAIRED WATER QUALITY OF SOUTH 
SAN FRANCISCO BAY. FAILURE TO COMPLY WITH ANY OR ALL OF THESE 
REQUIREMENTS IS SUBJECT TO ADMINISTRATIVE AND CIVIL LIABILITY ACTION; 
THEREFORE, FUTURE ACTIVITIES AND FUNDING ARE MANDATORY. THE PROJECT 
LOCATION IS THE PORTION OF SANTA CLARA COUNTY WHICH DRAINS TO SAN 
FRANCISCO BAY. 

E55JL§_AND_OBJECTiVES: 

THE GOALS OF THIS PROJECT ARE TO IMPROVE STORM WATER QUALITY AND 
WATER QUALITY OF SOUTH SAN FRANCISCO BAY BY ACHIEVING THE OBJECTIVE 
OF ADMINISTERING AN EFFECTIVE AND COMPREHENSIVE PROGRAM. 

NEASURABLE_TASKS_AND_C0MPLET10N_DATES: 

COMPLY WITH NPDES REPORTING REQUIREMENTS SEPTEMBER 1, 1994; COMPLY 
WITH COO REQUIREMENT TO SUBMIT A REVISED STORM WATER MANAGEMENT PLAN 
OCTOBER 1, 1994; ADVERTISE, INTERVIEW, AND NEGOTIATE CONSULTANT 
SERVICES CONTRACTS FOR PROGRAM ACTIVITIES SUCH AS ANNUAL MONITORING, 
SPECIAL STUDIES, AND GENERAL TECHNICAL SUPPORT SEPTEMBER 30, 1994. 

PROiI£I_COMPL|TiQN_DAIE : 

THIS IS AN ONGOING PROJECT. 

OOST_SHARiNG / r REIMBURSE ME NT : 

THE DISTRICT ADMINISTERS A FUND ESTABLISHED FOR THE PROGRAM WHICH 
CONTAINS THE MONETARY CONTRIBUTIONS OF THE 15 CO-PERMITTEES OF THE 
PROGRAM. THIS PROJECT IS ENTIRELY REIMBURSED BY THE FUNO. THE 
DISTRICT CONTRIBUTION TO THE FUND IS DESCRIBED IN PROJECT 0079111. 

ALLOC ATJ_gN_FOR MU L A_AND_B ASJ.S : 

NORTHWEST (12%), NORTH CENTRAL (13%), CENTRAL (13%), EAST (12%), AND 
WATER UTILITY ADMINISTRATION AND GENERAL COST CENTER (50%) . 1N 1990, 

DISTRICT MANAGEMENT APPROVED THIS FORMULA BECAUSE PROGRAM ACTIVITIES 
ARE RELATED TO BOTH FLOOD CONTROL (EROSION, SEDIMENTATION, PROJECT 
CONSTRUCTION, MAINTENANCE) AND TO THE WATER UTILITY (NON-STORM 
DISCHARGES TO CREEKS, PROTECTION OF THE GROUNDWATER BASIN). 


PROJECT : 1079104 

RUN DATE: 05/19/94 


PLANNING 


NONPOINT SOURCE FUNDED 
NORTHWEST ZONE C/Y 
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K«» D A rE: 
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FI SCAt 
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ebORD; Keith Wh* 

t roa n 


F U:N D : O i l 




PROJECT : NONPOINT SOURCE 

DISTRICT 

08430 



PROGRAM: 

2 



NORTHWEST ZONE 

ci*y 

NON-POINT 

SOURCE DI 

VISION 

PROJECT: 

1 0 79.11 0 




PLANNING 











• - F I S C A 

L 1993-94 -. 

-- FISCAL 

1994-95 -- 

SEC 

T "ORG" 

ACCT •• 

- - " 

ACCOUNT DESCRIPTION --- 

HOURS 

BUDGET % 

YTD ADJ $ TOTAL % 

HOURS 

AMOUNT 

DISTRICT 

LABOR 









1 

05340 

61230 

00G 

E X PEN SE D L A B OR/OVER H E AD 




7 

689 

1 

0621 0 

61230 

000 

E X P E NS E D L A BOR/OVERHEAD 




26 

? ? 7v 

1 

06220 

61230 

000 

EXPENSED L A B OR /OVE R H E AD 

6 

519 

519 

6 

494 

1 

06230 

61230 

000 

E X PEN SED L A BOR/OVERHEAD 

1 2 

938 

938 

24 

1,838 

1 

0 6320 

61230 

0 00 

EXPENSED LABOR/OVERHEAD 




7 

591 

1 

07260 

6 1 23 G 

00 0 

EXPENSED LABOR/OVERHEAD 




5 

415 

1 

08320 

61230 

000 

EXPENSED L ABOR/OVER HE AD 




7 

5:5 6 

1 

08420 

61230 

000 

EXPENSED LABOR/OVERHEAD 




7 

564 

1 

08430 

61230 

ooc 

EXPENSED LABOR/OVERHEAD 

131 

11,983 

11,983 

1 70 

16,135 

1 

092 20 

61230 

000 

EXPENSED LABOR/OVERHEAD 

24 

1,984 

1,984 

5 

389 

1 

09230 

61 23 0 

000 

EXPENSED LABOR/OVERHEAD 

12 

842 

842 






SECTION TOTAL 

185 

16,266 

16,266 

264 

23,950 

Eiiiicf 

SERVICES 









2 

06210 

61310 

105 

CIVIL ENGINEERING PLANNING 





9,600 

2 

06220 

61093 

000 

PRINTING/BINDING 


120 

1 20 


120 

2 

06230 

61303 

000 

TEMPORARY EMPLOYEES FEES 


1,897 

1,897 


1,954 

2 

08430 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


900 

900 


120 

2 

08430 

61073 

000 

SMALL TOOLS 





120 

2 

08430 

61076 

000 

COMPUTER COMPONENTS 





120 

2 

08430 

61077 

000 

OFFICE MACHINES 





120 

2 

08430 

61078 

/C, 1 fl7Q 

00 0 
non 

FURNITURE 





120 

.£-0. 

2 

08430 

61081 

000 

ANNUAL MEMBERSHIP 





■V T> 

JJ 

2 

0 8430 

61091 

000 

GENERAL OFFICE SUPPLIES 


36 

36 


60 

2 

08430 

61093 

000 

PRINTING/BINDING 


600 

600 



2 

08430 

61095 

000 

FILM/PROCESSING 





60 

2 

084 3 0 

61096 

000 

BOOKS/PUBLI CAT I ONS 


120 

120 


120 

2 

08430 

61097 

000 

SOFTWARE 





240 

2 

084 3 0 

61303 

000 

TEMPORARY EMPLOYEES FEES 


3,600 

3,600 



2 

08430 

61310 

453 

ENVIRONMENTAL COMPLIANCE 


12,000 

12,000 



2 

08430 

61310 

541 

WATERSHED MANAGEMENT 





12,000 




SECTION TOTAL 


19,273 

19,273 


24,847 

I NT'RA-D I ST : .R 1 CT EQUIPMENT 








5 


61241 

INTRA DISTRICT CLASS I/ I V 


337 

337 


483 




* -fit 

* * PROJECT TOTAL * * * * 

185 

35,876 

35,876 

264 

49,280 

PROJECT : 

1 0 791 1 0 



PLANNING 


NONPOtHT SOUR 

CE DISTRIC 

T 

RUN DATE; 

05/19/9 

4 





NOS T HWE 
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FUND: Oil 
PROGRAM: 
PROJECT: 

2 

1079110 


PROJECT: 

NONPOINT SOURCE 
NORTHWEST ZONE 
PLANNING 

DISTRICT 

C/Y 


COORD: Keith Whitman 

08430 

NON-POINT SOURCE DIVISION 



* * * * * * 

N A R 

RAT 

I V 

E 

****** 


BRIIF_DE SCR I_PT].gN_OF_PRgJECT_AND_PROJECT_LOCATiON_FOR_SyMMARY_ByDGET: 

THIS PROJECT ACCOUNTS FOR STAFF TIME AND CONSULTANT SERVICES 
NECESSARY FOR THE DISTRICT TO COMPLY WITH AND IMPLEMENT ITS 
AGENCY-SPECIFIC RESPONSIBILITIES UNDER THE SANTA CLARA VALLEY 
NONPOINT SOURCE POLLUTION CONTROL PROGRAM (PROGRAM) TO MEET THE 
REQUIREMENTS OF THE JUNE 1990 NPDES PERMIT RELATING TO URBAN RUNOFF 
MANAGEMENT, THE NOVEMBER 1990 EPA STORMWATER PERMIT REGULATIONS, AND 
OF THE DECEMBER 1993 CEASE AND DESIST ORDER (CDO) ISSUED TO THE 
PROGRAM REGARDING THE IMPAIRED WATER QUALITY OF SOUTH SAN FRANCISCO 
BAY. FAILURE TO COMPLY WITH ANY OR ALL OF THESE REQUIREMENTS IS 
SUBJECT TO ADMINISTRATIVE AND CIVIL LIABILITY ACTION; THEREFORE, 
FUTURE ACTIVITIES AND FUNDING ARE MANDATORY. THE PROJECT LOCATION IS 
THE PORTION OF SANTA CLARA COUNTY WHICH DRAINS TO SAN FRANCISCO BAY. 

PBQJICI_GgALS_AND_OBJECTIV|S: 

THE GOALS OF THIS PROJECT ARE TO IMPROVE STORM WATER QUALITY AND 
WATER QUALITY OF SOUTH SAN FRANCISCO BAY BY ACHIEVING THE OBJECTIVE 
OF IMPLEMENTING EFFECTIVE AND COMPREHENSIVE INTEGRATION OF NONPOINT 
SOURCE MANAGEMENT PRACTICES INTO DISTRICT PROGRAMS AND ACTIVITIES. 

MEASUR AB LE_TASKS_AND_Cg : MPLE TiON_DATES : 

COMPLY WITH NPDES REPORTING REQUIREMENTS: SEPTEMBER 1, 1994; COMPLY 
WITH CDO REQUIREMENT TO SUBMIT A REVISED STORM WATER MANAGEMENT PLAN 
INCLUDING COORDINATION OF PUBLIC AGENCY ACTIVITIES ON A WATERSHED 
BASIS: OCTOBER 1, 11994; ADVERTISE, INTERVIEW, AND NEGOTIATE 

CONSULTANT SERVICES CONTRACTS FOR SPECIAL STUDIES: SEPTEMBER 30, 
1994; INSPECTION AND NUMBERING OF OUTFALLS IN A MINIMUM OF 100 MILES 
OF CREEKS AND STREAMS (20% OF DISTRICT JURISDICTION): JUNE 30, 1995. 

PROJECT COMPLETION DATE: 


THIS IS AN ONGOING PROJECT. 


AkkQCAXigN_FgRMULA_AN0_BAS1S : 

NORTHWEST (12%), NORTH CENTRAL (13%), CENTRAL (13%), EAST (12%), AND 
WATER UTILITY ADMINISTRATION AND GENERAL COST CENTER (50%). IN 1990, 
DISTRICT MANAGEMENT APPROVEO THIS FORMULA BECAUSE PROGRAM ACTIVITIES 
ARE RELATED TO BOTH FLOOD CONTROL (EROSION, SEDIMENTATION, PROJECT 
CONSTRUCTION, MAINTENANCE) AND TO THE WATER UTILITY (NON-STORM 
DISCHARGES TO CREEKS, PROTECTION OF THE GROUNDWATER BASIN). 


PROJECT: 1079110 

PLANNING 

NONPOINT SOURCE 

DISTRICT 


RUN DATE: 05/19/94 


NORTHWEST 

ZONE C/Y 
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F U M D: Oil 
PROGRAM: 2 
PROJECT: 1079111 


SECT - 0 R G- ACCT 
CONTRACT SERVICES 


PROJECT; WPS DISTRICT FUNDING 
NORTHWEST 1 ONE C/Y 
PL ANNING 


COORD: Keith Whitman 
084 3 0 

NON-POINT SOURCE 0 1 


ACCOUNT DESCRIPTION 


2 


08430 61441 


000 AGREEMENTS COST SHARING 
* * * * PROJECT TOTAL * * * * 


HOURS 


-FISCAL 1993-94 
BUDGET S YTD ADJ % 


61 ,209 
61 ,209 


TOTAL $ 


FISCAL 

HOURS 


61,209 
61 2 09 


* * 


* 


I 


BRI/E F_DfS-C.R 1P1IOW..O F„PR 0 J E C T_A ND__PR 0 JEC T_L OC A XXON_ F OR_SUMM AR Y_BUDGE T ; 

THIS PROJECT ACCOUNTS FOR THE DISTRICT'S SHARE TOWARD AREA-WIDE 
ACTIVITIES OF THE SANTA CLARA VALLEY NONPOINT SOURCE POLLUTION 
CONTROL PROGRAM (PROGRAM) TO MEET THE REQUIREMENTS OF THE JUNE 1990 
NPDES PERMIT RELATING TO URBAN RUNOFF MANAGEMENT, THE NOVEMBER 1990 
EPA STORMWATER PERMIT REGULATIONS, AND OF THE DECEMBER 1993 CEASE AND 
DESIST ORDER <CDO) ISSUED TO THE PROGRAM REGARDING THE IMPAIRED WATER 
QUALITY OF SOUTH SAN FRANCISCO BAY. FAILURE TO COMPLY WITH ANY OR 
ALL OF THESE REQUIREMENTS IS SUBJECT TO AOMIN ISTRATIVE AND CIVIL 
LIABILITY ACTION; THEREFORE, FUTURE ACTIVITIES AND FUNDING ARE 
MANDATORY. THE PROJECT LOCATION IS THE PORTION OF SANTA CLARA COUNTY 
WHICH DRAINS TO SAN FRANCISCO BAY. 

EROJECT_GOALS_AND_0BJECX1VES: 

THE GOALS OF THIS PROJECT ARE TO IMPROVE STORM WATER QUALITY AND 
WATER QUALITY OF SOUTH SAN FRANCISCO BAY BY ACHIEVING THE OBJFCTIVF 
OF IMPLEMENTING EFFECTIVE AND COMPREHENSIVE NONPOINT SOURCE 
MANAGEMENT PRACTICES AND ACTIVITIES. 

THE DISTRICT'S 30% CONTRIBUTION TO THE AREAWIDE PROGRAM AND ROLE IN 
THE ADMINISTRATION OF THE PROGRAM, AS DEFINED IN THE C0-PERMITEE'S 
MO A, WILL BE REASSESSED PRIOR TO OCTOBER 1994 TO ENSURE THAT THE 
SUBMITTALS TO THE RWQCB REFLECT THE DISTRICT'S COMMITTMENTS. 

H§ASURABLEST ASKS_AND_COMPLETXgN_DATES; 

COMPLY WITH NPDES REPORTING REQUIREMENTS SEPTEMBER 1, 1994; COMPLY 
WITH CDO REQUIREMENT TO SUBMIT A REVISED STORM WATER MANAGEMENT PLAN 
OCTOBER 1, 1994. SUBMIT APPLICATION FOR RENEWAL OF NPDES PERMIT: 

DECEMBER 31, 1994. 

PROJECT COMPLETION DATE: 


TH 


AN 


ONGOING PROJECT 


PRO Jt 

: C T ! 10 

79111 

RUN r 

SATE.- o: 

5/19/9 


PLANNING 


MP 


2 C T F 
ST ZO : 


;ND S 


VISION 


1994-95 

AMOUNT 

109,080 
109 080 
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FUND: 01 
PROGRAM: 
PROJECT : 


PROJECT : 
RUN DATE 


1 

2 

1 0791 1 1 


PROJECT: 

NPS DISTRICT FUNDING 
NORTHWEST ZONE C/Y 
PLANNING 



COORD: 


****** 

N A R 

RATI 

V 

E 

******: 


£2§T_SHAR1NG/REIMBURSEME NT : 

THE FIFTEEN PUBLIC AGENCIES THAT PART I CI PATE IN THE AREA-WIDE PROGRAM 
ENTERED A MEMORANDUM OF UNDERSTANDING IN 1990 WHICH DEFINED THE 
ALLOCATION OF COSTS. THE DISTRICT SHARE OF THE PROGRAM COSTS IS 
30.03%. 

Ak£2£AII2N_FORMyLA_AND_BASiS: 

NORTHWEST (12%), NORTH CENTRAL (13%), CENTRAL (13%). EAST (12%), AND 
WATER UTILITY ADMINISTRATION AND GENERAL COST CENTER (50%). IN 1990, 
DISTRICT MANAGEMENT APPROVED THIS FORMULA BECAUSE PROGRAM ACTIVITIES 
ARE RELATED TO BOTH FLOOD CONTROL (EROSION, SEDIMENTATION, PROJECT 
CONSTRUCTION, MAINTENANCE) AND TO THE WATER UTILITY (NON-STORM 
DISCHARGES TO CREEKS, PROTECTION OF THE GROUNDWATER BASIN). 


1079111 PLANNING 

05/19/94 


Keith Whitman 
08430 

NON-POINT SOURCE DIVISION 


NPS DISTRICT FUNDING 
NORTHWEST ZONE C/Y 
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RUN TIME; 13:17 

FUND; 011 
PROGRAM; 2 

PROJECT: 1079112 


SANTA CLARA VALLEY WATER DESTR 
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PROJECT: WATERSHED MN.GT PREPARATORY STY 
NORTHWEST ZONE C/Y 
PL ANN!NG 
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SECT 

- OR G - 

ACGT - 

» - » . 

•••- ACCOUNT DESCRIPTION 

DISTRICT LABOR 





1 

05340 

61230 

000 

EXPENSED 

LABOR/OVERHE.AD 

1 

06 2:1 0 

6 1 23 0 

000 

EXPENSED 

lABOR/0 VER H EAD 

1 

06220 

61230 

000 

EXPENSED 

LABOR/OVfRHEAD 

1 

06230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 

06320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 

0 7250 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 

0 7260 

61230 

000 

EXPENSED 

LABOR/OVER HEAD 

1 

08320 

6 1 23 0 

000 

EXPENSED 

LABOR/OVERHEAD 

1 

08420 

61230 

000 

EXPENSED 

LABOR/OVER HE AD 

1 

08430 

61230 

000 

EXPENSED 

LABOR/OVER HE AD 

1 

09220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


COORD: KEITH WHITMAN 
08430 

NON-POINT SOURCE DIVISION 


.. FISCAL 1993-94 - -. 

HOURS BUDGET $ YTD ADJ $ TOTAL $ 


■ FISCAL 1994-95 -- 
HOURS AMOUNT 


SECTION TOTAL 


7 

22 
i £ 

24 

10 

18 

6 

5 

10 

W. 

5 

124 


689 
i , 866 
987 
1,838 
788 
1 » 093 
519 
371 
753 
454 
389 

9,747 


INTRA-DISTRICT EQUIPMENT 

5 61 241 INTRA DISTRICT CLASS I/1V 


* * * * 


PROJECT TOTAL 


* * # * 


124 


225 

9,972 


BRIEF DESCRIPTION OF PROJECT AND PR0JECT LOCATION_FOR^SUMMARY_BUDGET: 


PROJECT: 10791 
RUN DATE: 05/ 


1 2 

19/94 


THIS PROJECT PROVIDFS FOR STAFF T T M F AND CONSULTANT SERVICES 
NECESSARY TO PREPARE A PLAN FOR MANAGING COMPREHENSIVE WATERSHED 
STUDIES. WATERSHED BASED PLANNING IS THE THRUST OF THE REGIONAL WATER 
QUALITY CONTROL BOARD'S EFFORTS TO IMPROVE NON-POINT SOURCE 
STORMWATER QUALITY. THE PLANNING PROCESS LOOKS AT ALL NATURAL 
RESOURCES IN THE WATERSHED - SO IL,WATER,A IR,PLAN7S AND ANIMALS- IN 
RELATION TO SOCIAL, CULTURAL, AND ECONOMIC CONSIDERATIONS. A 
WATERSHED STUDY REPORT, WHEN COMPLETED, CONTAINS A CLEAR D E SCR IPTI ON 
OF RESOURCE PROBLEMS; GOALS TO BE ATTAINED; SYSTEMS TO BE APPLIED; 

AND TECHNICAL AND FINANCIAL SOURCES FOR IMPLEMENTING SOLUTIONS. THE 
PROCESS BEGINS WITH GENERAL DESCRIPTIONS OF PROBLEMS, OPPORTUNITIES, 
ANO RESOURCE CONCERNS, INCLUDING IDEAS FOR SOLUTIONS, AND ULTIMATELY 
MOVES TO THE DEVELOPMENT OF PLANS THAT ARE MORE DETAILED AND 
SPECIFIC. 

THIS STUDY WILL BE CONDUCTED IN TWO PHASES. PHASE I WILL COMPILE AN 
INVENTORY OF ALL KNOWN OR POTENTIAL RESOURCE-RELATED PROBLEMS WITHIN 
SANTA CLARA COUNTY WATERSHEDS AND CURRENT DISTRICT PROJECTS, STUDIES, 
ACTIVITIES AND POLICIES WHICH CAM AFFECT OR BE AFFECTED SY PROBLEMS 
IN THE WATERSHEDS. PHASE II WILL DEFINE THE OBJECTIVES, DATA NEEDS, 
AND DATA AVAILABILITY FOR PREPARING A WATERSHED MANAGEMENT PLAN . A 


PLANNING 


WATERSHED MNGT PREPARATORY STY 
NORTHWEST ZONE C/Y 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 
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FUND: 011 
PROGRAM: 2 
PROJECT: 1079112 

****** N A R R A T I V E **** ** 

SCOPE OF WORK AND BUDGET WILL BE PREPARED FOR IMPLEMENTING A PILOT 
STUDY ON A SELECTED WATERSHED. 

PR2JECT_GOALS_AND_OB JECUVES : 

THE GOAL OF THIS PROJECT IS TO PREPARE A PLAN FOR WATERSHED 
MANAGEMENT WHICH WHEN IMPLEMENTED WILL IMPROVE STORM WATER QUALITY 
AND WATER QUALITY OF SOUTH SAN FRANCISCO BAY. 

MEASURABLE_TASKS_AND_COMPLETiON_DATES: 

PHASE I REPORT NOVEMBER 1994 

PHASE I I REPORT JUNE 1995 

PROj§£I_COMPLEIION_DATE : 

JUNE 1995 

OOST_SHARING/REIMBURSEMENT : 

NONE 

AL LOCATJ,ON_FORMULA_AND_BASJ.S : 

ALLOCATION IS BASED ON THE FORMULA APPROVED FOR THE NON-POINT SOURCE 
PROGRAM: NORTHWEST (12%), NORTH CENTRAL (13%), CENTRAL (13%), EAST 
(12%), AND WATER UTILITY ADMINISTRATION AND GENERAL COST CENTER 
(50%). IN 1990 DISTRICT MANAGEMENT APPROVED THIS FORMULA BECAUSE 
PROGRAM ACTIVITIES ARE RELATED TO BOTH FLOOD CONTROL (EROSION, 
SEDIMENTATION, PROJECT CONSTRUCTION, MAINTENANCE) AND TO THE WATER 
UTILITY (NON-STORM DISCHARGES TO CREEKS, PROTECTION OF THE 
GROUNDWATER BASIN). 


PROJECT: WATERSHED MNGT PREPARATORY STY 
NORTHWEST ZONE C/Y 
PLANNING 


COORD: 


KEITH WHITMAN 
08430 

NON-POINT SOURCE DIVISION 


PROJECT: 1079112 
RUN DATE: 05/19/94 


PLANNING 
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RUN DATE; 
RUM TIKE: 


05/19/9^ 

13:17 


FUND; 011 
PROGRAM: 1 
PROJECT; 1099102 


SECT -ORG 
CONTRACT 


A C C T 


SERVICES 

04230 

04230 

04230 

04230 


SANTA CLARA VALLEY WATER DISTRICT 
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PROJECT: 


--- ACCOUNT DESCRIPTION 


DEBT SERVICE-COPS PAYABLE 
NORTHWEST ZONE C/Y 
ADM!N!STRATI ON 


COORD; Steve Fuji) 

04230 

ACCOUNTING DIVISION 


71100 000 BOND PRINCIPAL EXPENSE 

71200 000 BOND INTEREST EXPENSE 

71300 000 PAYING AGENT EXPENSE 

71500 000 ARBITRAGE EXPENSE 

SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


.. FISCAL 1993-94 

HOURS BUDGET * YTD ADJ $ 


416,660 
1 , 407,897 
4,562 


1,829,119 
1,829,119 


TOTAL $ 


416,660 
1,407,897 
4,562 


1,829,119 
1,829,119 


- FISCAL 
HOURS 


1994-95 
AMOUNT 


451,275 
i,368,200 
5,636 
4,250 


1,849,361 
1,849,361 


PROJECT : 

1099102 

RUN DATE: 

<35/19/9. 


****** N A ft R A I I V £ ***** * 

IEII£_!lI§CRiPTXON_OF_PROJECT_AND_PROJECT_LOCATION_£OR_SUMMARY_ByDGEX: 

THIS SCOPE OF WORK COVERS THE COST OF PRINCIPAL AND INTEREST FOR 
RETIREMENT OF CERTIFICATES SOLD TO FINANCE FLOOD CONTROL 
IMPROVEMENTS. 

proj e <- I-Goal s_and_ob j e ctxve s : 

THE DEBT SERVICE OBLIGATION FOR 1994-95 IS AS FOLLOWS: 


SERIES PRINCIPAL INTEREST AGENT'S FEES 

1988 $274,695 $801,376 $3,331 

1990 176,580 586.825 2.305 


TOTAL $451,275 $1,388,201 

MEASURABLE TASKS AND COMPLETION DATES: 


$ 5,636 


TOTAL 

$ 1,079,402 
765,710 

$ 1,845,112 


A SERIES WAS ISSUED ON MARCH 1, 1988 IN THE AMOUNT OF $21,550,000 
WITH AN AVERAGE INTEREST RATE OF 7.234293%. THIS SERIES IS TO BE 
FULLY REDEEMED IN 2013. ANOTHER SERIES WAS ISSUED ON AUGUST 1, 1990 
FOR $18,000,000 WITH AN AVERAGE INTEREST RATE OF 6.8819%. THIS 
SERIES IS TO BE FULLY REDEEMED IN 2015. 

PR 2 J E CI„COMP LEMON _D A T E : 

THE FINAL SERIES WILL BE REDEEMED IN FISCAL YEAR 2015. 


mm STRATI ON. 


DEBT SERVICE 

NORTHWE 


COPS P 
ST 2.0 


AYABLE 

ME C/Y 
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SANTA CLARA VALLEY WATER DISTRICT 
NORTH CENTRAL FLOOD CONTROL ZONE 



Budgetary 

Basis 

Actual 

1992-93 

Adjusted 

Budget 

1993-94 

Requested Budget 

1994-95 

Revenue Sources: 






Property Taxes $ 

3,150,133 $ 

3,106,000 

S 3,168,000 $ 

$ 


Interest 

235,535 

148,000 

226,000 



Agreements and Advances 

39,953 

93,600 

102,000 



Assessment 

2,391,422 

2,400,000 

2,530,000 : ; 



Other 


3,000 

3,000 



Total Revenue 

5,817,043 

5,750,600 

6,029,000 






Operating 

Capital 

Total 

Outlay Summary: 






Planning 

449,050 

635.452 

443,205 

32,346 

475,551 

Construction 

2,399,922 

16,742,199 


13,093,366 

13,093,36( 

Maintenance 

2,019,680 

2,151,620 

2,071,415 


2,071,411 

Operations 

319,194 

430,746 

422,076 


422m 

Administration 

298,974 

237,646 

663,029 


663.02S 

Debt Service 

744,934 

752,553 

524,189 


524.18S 

Total Program Outlay 

6,231,754 

20,950,216 

4,123,914 

13,125,712 

17,249,626 

Excess (Deficit) revenues over outlays 

(414,711) 

(15,199,616) 

1,905,086 

(13,125,712) 

(11,220,626 

Other Financing Sources: 






Certificates of Participation (COP) 




20,000,000 

20,000,00C 

Loan Repayment-District 


13,000,000 


(13,000,000) 

(13,000,00(1 

Total Other Financing Sources 

: ■ o 

13,000,000 

0 

7.000,000 

7,000,000 

Change in Fund Balance 

(414,711) 

(2,199,616) 

1,905,086 

(6,125,712) 

(4,220,626 

Balance Beginning of Year 

5.980,303 

5,565,590 

1,699.339 b 

4,255,598 

5,954,937 

Balance Before Transfer to Capital 

5,565,592 

3,365,974 

3,604,425 

(1,870,114) 

1,734,311 

Transfer to Capital 

0 

0 

(3,464,809) 

3,464,809 

0 

Balance Available 

5,565,592 

3,365,974 

139,616 

1,594,695 

1,734,311 

Appropriated to/(from) Reserves: 



Current Year Increase/(Decrease) 

Operating Reserves: 



mmm §i 



Contingency Appropriation 

20,000 

20,000 



0 

Major Facility /Working Capital Approp. 

5,545,592 

1,922,384 

139,616 ; ! 


139,616 

Total Operating Reserves 

5,565,592 

1,942,384 

139,616 

0 

139,616 

Capital Reserves: 






Designated for Future Years’ Capital 




1,594,695 

1,594,695 

Total Capital Reserves 

0 

0 

0 

1,594,695 

1,594,695 

Total Appropriated to/(from) Reserves 

5,565,592 

1,942,384 

139,616 

1,594,695 

1,734,311 

Uncommitted Funds $_ 

0 $ 

1,423.590 a 

$ 0 $ 

0 $ 

0 


a) Represents difference between estimated and audited beginning balances 

b) Assumes $13,000,000 loan from District Fund in FY 1993-94 
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RUM : : !9!A WMz 05 /1(9/94 

lint- iu,r ■■ x .Vc 
K U :;r lit; : 5 : 15 


PROJECT 

20 

■ : Oil: 

101 

20 

0 3 

101 

2 0 

04 

102 

20 

04 

1 04 

2:0 

:04 

" 0 6 

20 

04 

109 

20 

0 4 

Ml 

20 

C 4 

liil: 2 

2:0 

05 

1 01 

■ 20 

06 

101 

2 0 

/Mi 

1 0 3 

20 

: 0:6' 

.260 

20 

:Q:8i 

5 01 

20 

08 

10 2 

2 0 

08 

1 03 

2:0 

1 0 

1 04 

20 

1 0 

107 

20 

1 0 

T'iiliT 

20 

lib: 

11 2 

■ 2:0 

10 

■ 0:3 

20 

10 

114 

■2:6 

Tibi" 

1 1 s 

20 

1 0 

999 

20 

1 9 

999 

20 

21 

1:04 

2 0 

21 

999 

2 0 

3 4 

■999 

20 

76 

999 

20 

79 

104 

20 

79 

1 10 

20 

79 

1 1 1 

20 

79 

1 12 


P R 0 J E C T 

0 E -S C S ! P f i 


0 M 


LAND USE REVIEW 
BENEFiT ASSESSMENT 
FLOOD INS LIAISON STUDY 
AUTOMATED MAPPIMG/GIS 
PS ZONE PRIORITIES 
MAINTENANCE GUIDELINES DIRECT 
NC STREAM RESOURCES INVENTORY 
NC VEG KGMT/ERSN PRTC7 PGM EIR 
INSURANCE 

ADM INIS T RAT IVE P R OJcCTS 
CONTRACT AUDITING FINANCIAL 
TECHNICAL .& SUPPORT PROJECTS 
DISTRICT SOLID WASTE MGT STUDY 
HAZMAT EMERG RESP NC ZONE 
PROPERTY PREACQUISITION INVEST 
CALABAZAS CK I LWRNC/HOMESTEAD 
CALABAZAS CK ill CNTRL/LWRC EX 
CALABAZAS CK GDLPE SL/ARQUES 
CALABAZAS CK HOMESTEAD/MILLER 
CLBZS CK SALT MARSH MITGTN 
CLBZ CK LWRNC/HMSTD R EVE G 
CLBZS CK HMSTD/MILLER REVEG 
CALABAZAS CREEK WATERSHED 
SAN TOMAS AQUINO CK WATERSHED 
STGA CK REVEG KM STD/PRUNERIDGE 
SARATOGA CREEK WATERSHED 
GUADALUPE SLOUGH WATERSHED 
NORTH CENTRAL ZONE GEN MAI NT 
NONPOINT SOURCE FUNDED 
NONPOINT SOURCE DISTRICT 
NPS DISTRICT FUNDING 
WATERSHED MGMT PREPARATORY STY 

TOTAL 


SANTA CLARA VALLEY WATER DISTRICT 
F I SEAL 94 -95 BUDGET REPORT 
PROGRAM SUMMARY BY PROJECT 
NORTiH CENTRAL ZONE PROJECTS 


PLANNING 


23,069 
32,346 
38,268 
44,112 
23,26? 
3 2,838 


9,14? 


90,144 
53,389 
11-8,1 70 
10,801 

475,551 


- - - P R 

CONSTRUCTJON 


0 G I 
M A I N TE N A N C-E 


A M - 
OPERATIONS 

328,082 


AD M I NI S T R A T I ON 


22,007 


176,.30-5 
229,365 
5,530 
229,824 


5,046.152 
606,160 
76 5,5 G 2 
6,385,512 

98.933 
64,433 

95.933 


30,741 


29,158 
64,836 


13,093,366 


527,344 

505,584 

438,627 

396,451 

203,409 


2,071,415 


422,076 


663,029 


PROJECT 

rCTAL 

328,082 
22,007 
23,069 
32,346 
38,268 
44,112 
23,267 

■3:20 m 
176,303 
229,365 
5,530 
229,824 
9,147 
29,158 
64,836 
5,046,152 
606,160 
765,502 
6,385,512 
or 955 
64^433 
95,933 
527,344 
505,584 
30,741 
438,627 
396,451 
203,409 
90,144 
53,389 
118,170 
10,801 

16,725,4.3? 


RUN DATE 


05/19/94 


FLOOD CONTROL ZONES 


PAGE 





FB23RP4R 

RUN DATE: 05/19/94 
RUN TIME: 13:15 

NORTH CENTRAL ZONE 

PRO J E C T 

- - - D E S C R I P T I 0 N- 

FLOOD INS LIAISON STUDY 
AUTOMATED MAPPING/GIS 
PS ZONE PRIORITIES 
MAINTENANCE GUIDELINES DIRECT 
NC STREAM RESOURCES INVENTORY 
NC VEG MGMT/ERSN PRTCT PGM EIR 
DISTRICT SOLID WASTE MGT STUDY 
NONPOINT SOURCE FUNDED 
NONPOINT SOURCE DISTRICT 
NPS DISTRICT FUNDING 
WATERSHED MGMT PREPARATORY STY 

PROGRAM TOTAL 


RUN DATE: 05/19/94 


PROJECTS 
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FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 


PLANNING 
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CONTRACT 



INTRA-DIST 


PROJECT 

LABOR 

SERVICES 

EQUIPMENT 

LAND 

EQUIPMENT 

TOTAL 

20 04 

102 

10,112 

12,720 



237 

23,069 

20 04 

104 

2,295 

30,000 



51 

32,346 

IN) 

O 

<r> 

106 

26,449 

11,200 



619 

38,268 

IN) 

:: O';' 

O 

. Y-e* : 

109 

31,384 

12,000 



728 

44,112 

20 04 

111 

8,096 

15,000 



171 

23,267 

20 04 

112 

■: 10,092 

22,500 



246 

32,838 

20 08 

101 

4,546 

4,500 



101 

9,147 

20 79 

104 

58,535 

30,259 



1,350 

90,144 

20 79 

110 

25,950 

26,918 



521 

53,389 

20 79 

111 


118,170 




118,170 

20 79 

112 

10,561 




240 

10,801 


188,020 


283,267 


4,264 


475,551 


FLOOD CONTROL ZONES 
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SANTA CLARA VALLEY MATER DISTRICT 


FISCAL 94-95 BUDGET REPORT 


PROGRAM DETAIL SY PROJECT 


CONSTRUCTS ON 


! M T R A - 0 3 S T 

EQU I PH'EN T 


CONTRACT 

SERVICES 


EQUIPMENT 


LAND 


TOTAL 


LABOR 






RUN DATE; 05/19/94 
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RUN DATE: 05/19/94 
RUN TIME: 13:15 


NORTH CENTRAL ZONE PROJECTS 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 


MAINTENANCE 


p 

- - - D E S 

R 0 J 

C R I 

E C T 

P T I 0 N ---- 

PROJECT 

LABOR 

CONTRACT 

SERVICES 

EQUIPMENT 

LAND 

INTRA-DIST 

EQUIPMENT 

CALABAZAS 

CREEK 

WATERSHED 

20 

10 

999 

252,474 

180,234 



94,636 

SAN TOMAS 

AQUINO 

CK WATERSHED 

20 

li 

999 

213,211 

207,697 



84,676 

SARATOGA 

CREEK WATERSHED 

2 0 

: 21 

999 

216,089 

148,889 



73,649 

GUADALUPE 

SLOUGH 

WATERSHED 

20 

li 

999 

218,925 

125,064 



52,462 

NORTH CENTRAL ZONE GEN MAI NT 

20 

76 

999 

59,285 

142,604 



1,520 


PROGRAM TOTAL 


959,984 


804,488 


306,943 
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TOTAL 


527,344 

505,584 

438,627 

396,451 

203,409 

2,071,415 


RUN DATE: 05/19/94 


FLOOD CONTROL ZONES 
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F823RP4R 
RUM DAT 


RUN TIME 


OS 


/19/94 
: 1 5 


NORTH CENTRAL ZONE PROJECTS 


P R 0 
D E S C R 


E C T 
P T I 


0 N 


PROJECT 


LA 

HAZ: 


PR 


USE REVIEW 2001101 

MAT EMERG RE.SP NC ZONE 20 08 1 02 

OPERTY PREACQUISITION INVEST 20 08 103 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 


LABOR 

318,044 

4,058 

26,199 


CONTRACT 

SERVICES 


2,490 
25,000 
38,000 


EQUIPMENT 


«P:&RA*f:d:WS 


LAND 


NT 

S 

A 

- 

D 

I 

S 

T 

EQ 

U 

I 

P 

M 

E 

N 

r 



_ 

- 

_2L. 





7,548 


10 


63 7 
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TOTAL 


328,082 
29,158 
64 836 


«d©RA:M TOTAL 


348,301 


65,490 


8 ,. 285 


42:2, :0T6 


RUN DATE i 05/19/94 
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RUN DATE: 05/19/94 
RUN TIME: 13:15 

NORTH CENTRAL 

PROJECT 

- D E S C R I P T I 0 N -- 

BENE FIT ASSESSMENT 
INSURANCE 

ADMINISTRATIVE PROJECTS 
CONTRACT AUDITING FINANCIAL 
TECHNICAL & SUPPORT PROJECTS 

PROJECT SUB-TOTAL 

| DEBT SERVICE-BONDS PAYABLE 

DEBT SERVICE SUB-TOTAL 

PROGRAM TOTAL 


ZONE PROJECTS 


SANTA CLARA VALLEY WATER DISTRICT 
F I SCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 


ADM I NISTRATI ON 


PAGE 132 


PROJECT 

LABOR 

SERVICES 

20 03 101 

11,590 

10,150 

20 05 101 


176,303 

20 06 101 

223,128 

550 

20 06 103 


5,530 

20 06 200 

186,522 

36,504 

20 99 101 | 


524,189 


CONTRACT 


EQUIPMENT 


LAND 


INTRA-DIST 
EQUIPMENT 


267 


5.687 


6,798 


TOTAL 

22,007 

176,303 

229,365 

5,530 

229,824 

663,029 

524,189 

524,189 


421,240 


753,226 


12,752 


1,187,218 


RUN DATE: 05/19/94 


FLOOD CONTROL ZONES 
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COORD; Hare K lemene >e 


FUND ; 021 




PROJECT: 

: LAND USE REVIEW 



06230 



PROGRAM: 5 





NORTH CENTRAL ZONE 

C/Y , 


DB S I GN 

COORD ! WAT ION 

DIVISION 

PROJECT: 2001101 





QPER AT IONS 












■ F I S C A 

L 1993-94 - 


-- FISCAL 

1994-95 - - 

SECT ’■■OR G - 

A G G T - 

* * * ^ 

• - AC C OU N T DE SCRIPTI ON - 

. HOURS 

BUDGET S 

Y T D AD J $ 

TOTAL $ 

RO.Ufti'S 

AMOUNT 

D I S I R I CT L ABOR: 











1 05210 

6123 0 

000 

EXPENSED 

LABOR/OVERHEAD 





20 

1 ,871 

1 06210 

61 23:0 

0 00 

EXPENSED 

LA BOR/OV E R H E AD 

3 0 

2,706 


2,706 

80 

6,906 

1 06220 

61230 

0 00 

EXPENSE!) 

LABOR/OVERHEAD 

50 

4,31 7 


4,317 

20 

1 , 644 

1 06230 

6:T2:3:0 

000 

EXPENSED 

LABOR/OVERHEAD 

1 , 9:00 

148,384 


148,384 

2 ,4:2:0 

185,304 

1 06320 

61230 

0:0 0 

E:X:P:ENS:ED 

LA BOR/O VE R H E AD 

70 

5,802 


5,802 

165 

13,544 

1 09220 

61 230 

000 

EXPENSED 

LABOR/OVERHEAD 





393 

32,767 

1 09:2:3:0 

6 1 23 0 

000 

EXPENSED 

LABOR/OVERHEAD 

4:0:0 

28,060 


28,060 

700 

46,929 

1 093:20 

6 1 23 0 

000 

EXPENSED 

LABOR/OVERHEAD 

150 

12,885 


12,885 

350 

29,079 



SECTION TOTAL 


2,600 

202,154 


202,154 

4,148 

318,044 

CONTRACT SERVICES 











2 06230 

61303 

000 

TEMPORARY 

EMPLOYEES FEES 


725 


725 


2,490 

INTRA-DISTRICT EQUIPMENT 










5 

6 1 24 1 

INTRA DISTRICT CLASS I/IV 


4,732 


4,732 


7,548 



.-it’:; 

* * PROJECT TOTAL * * * * 

2,600 

207,611 


207,611 

4,148 

328,082 


****** n A R R A T I V E ****** 

Milf_D§SCRIPIION_OF_PROJECT_A«D_PROJECT_LOCATTgN_FOR_SyMMARY_BUDGET: 

THIS PROJECT PROVIDES FOR THE ENFORCEMENT AND APPLICATION OF 
ORDINANCE 83-2, REVIEW OF ENVIRONMENTAL DOCUMENTS, AND COORDINATION 
WITH OTHER AGENCIES WITH REGARDS TO LAND USE DECISIONS. THE 
ORDINANCE ADMINISTRATION (#2007101) AND TECHNICAL SERVICES (#2002101) 

PROJECTS FROM FISCAL YEAR 93-94 HAVE BEEN COMBINED WITH LAND USE 
REVIEW FOR FISCAL YEAR 94-95. 

PR 2 if CI _ GO A LS _ AN D _ Of J E C£ 1 V E S : 

THE OBJECTIVES OF THIS PROJECT ARE TO PROTECT DISTRICT FACILITIES AND 
THE PUBLIC'S INVESTMENT IN THE DISTRICT THROUGH THE APPLI CAT I ON AND 
ENFORCEMENT OF ORDINANCE 83-2, ASSISTING OTHER AGENCIES IN LAND USE 
DECISIONS AND OTHER PLANNING EFFORTS WITH REGARDS TO DISTRICT 
CONCERNS, AND COORDINATION THE DISTRICT REVIEW OF NEPA AND CEOA 
DOCUMENTS. 

:M§ASy8 ABLE_IASKS__AN:D_CgMPlE TiM_DAT:ES : 

AC T I: V:l T IE S FOR THE COMING YEAR ARE DIFFICULT TO PREDICT. GENERALLY, 

THE PREVIOUS YEAR SERVES AS AN INDICATOR Of WHAT CAN BE EXPECTED FOR 

OPERATIONS LAND USE REVIEW 

NORTH CENTRAL ZONE: C/Y PAGE 133 


PROJECT: 2:0,0.1101 
RUN DATE: 05/19/94 
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RUN DATE: 
RUN TIME: 

05/19/94 

13:17 


SANTA CLARA VALLEY WATER 
FISCAL 94-95 BUDGET 

DISTRICT 

REPORT 


§i PAGE 134 

FUND: 021 
PROGRAM: 
PROJECT: 

5 

2001101 


PROJECT: LAND USE REVIEW 
NORTH CENTRAL ZONE 
OPERATIONS 

c/y 

COORD: Marc Ktemencic 

06230 

DESIGN COORDINATION 

DIVISION 



* * * ★ . . * : 

N A | R R A " ■ T 


****** 



THE COMING YEAR. BELOW IS A SUMMARY OF ACTIVITIES DURING CALENDAR 
YEAR 1993 AND WHAT CAN BE EXPECTED THIS YEAR. 

PERMITS ISSUED: 152 

ORD. 83-2 VIOLATIONS: 93 

LAND USE REVIEWS: 63 

NEPA/CEQA REVIEWS: 8 

MAJOR LAND USE PLANNING BY OTHERS: 4 

PRCT_COMPLETTONjDATE: 

THIS IS AN ONGOING PROJECT. 


PROJECT: 2001101 
RUN DATE: 05/19/94 


OPERATIONS 


LAND USE REVIEW 
NORTH CENTRAL ZONE C/Y 
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FS2:0:R-P7R 
saw 0 A T t; 
R U N T i M t : 


i’j/rv/yt 
3 : 1 7 


FUND: 021 
PROGRAM: 5 
PROJECT: 2002101 


SECT -ORG-: 

DISTRICT LABOR 

1 06230 

1 09220 

1 09230 

1 09320 


CONTRACT SERVICES 
2 06230 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94 95 BUDGET REPORT 


PROJECT: TECHNICAL SERVICES 


" 3 ; 


61303 000 TEMPORARY EMPLOYEES FEES 


I N'TRA-D I S TR I CT EQUIPMENT 
5 61241 


INTRA DISTRICT CLASS I/ I V 
* ** * PROJECT TOTAL * * 






NORTH CENTRAL ZONE 

C/Y 






OPERA!iONS 








- F I 

s c 

Acer - 


--- ACCOUNT DESCRIPTION 

. H OUR S 

BUDGET 

s 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

35 0 

27, 

3 36 

61230 

000 

EXPENSED 

LABOR/OVER HEAO 

520 

42, 

572 

61230 

00 0 

EXPENSED 

L A:B:OR/OVER HEAD 

500 

35, 

0 75 

61-23:0 

0 00 

EXPENSED 

LABOR/OVERHEAD 

1 00 

s, 

590 


SECTION TOTAL 


1,470 

113, 

573 


COORD: Marc Kl emend c 
06 230 

DESIGN COORDINATION 


A L 1993-94 
Y TO AD J $ 


1 ,470 


1,693 

2,675 

117,941 


TOTAL $ 


27,336 
4 2,5:72 
35,075 
8,590 

113,573 

1,693 

2,675 

117,941 


• FISCAL 
HOURS 


DIVISION 


1994-95 - 
AMOUNT 


****** N A R R A T I V E ****** 

SCRIPTION_OF_PRgjECT_AND_PRgJ ECT_LOCATigN_FOR__SyMMARY_By:DGET : 

THIS PROJECT HAS BEEN TRANSFERRED TO 5-2001101 (LAND USE REVIEW). 


P R 0 J £ 

G T: 2 0 0 21 01 

OPERATIONS 


TECHNIC/ 

U. SERVICES 

RUN 0 

ATE: 05/19/94 


41 ft K 
rl YA 

r : H CENTS/ 

11 ZONE C/Y PAGE IS 



















































FB20RP7R 



SANTA CLARA 

VALLEY WATER 

DISTRIC 

RUN DATE: 05/19/94 


FISCAL 

94-95 BUDGET 

REPORT 

RUN TIME: 13:17 






FUND: 021 



PROJECT: BENEFIT ASSESSMENT 

PROGRAM: 1 



NORTH 

CENTRAL ZONE 

C/Y 

PROJECT: 2003101 



ADMINISTRATION 







FISC 

SECT -ORG- 

ACCT - 

“ '1 

--- ACCOUNT DESCRIPTION . 

HOURS BUDGET % 

DISTRICT LABOR 






1 02230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

36 

2,810 

1 06210 

61230 

000 

EXPENSED LABOR/OVERHEAD 

70 

6,316 

1 06220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

3 

241 

1 09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

4 2 

2,946 

1 09320 

61230 

000 

EXPENSED LABOR/OVERHEAD 

4 

301 



SECTION TOTAL 

155 

12,614 

CONTRACT SERVICES 






2 06210 

61093 

000 

PRINTING/BINDING 


70 

2 06210 

61303 

000 

TEMPORARY EMPLOYEES FEES 


2,520 

2 06210 

61305 

oOo 

PROGRAMMING INFORMATION SYSTEM 


3,500 

2 06210 

61430 

000 

PUB LI CATION FEES/LEGAL NOTICES 


280 



SECTION TOTAL 


6,370 

INTRA-DISTRICT EQUIPMENT 





5 

61241 

I N TRA DISTRICT CLAS S I/IV 


281 



•I*-'::*::: 

* * PROJECT TOTAL * * * * 

1 55 

19,265 




****** N A R R 

A T 

I V 


COORD: Kay Whitlock 
0621 0 

PROJECT DEVELOPMENT- 


L 1993-94 
YTD AD J $ 


TOTAL $ 


BMI£_OESCRiPnON_OF_PROJECT_AND_PROJECT_LOCATi2N_£OR_SyMMARY_ByDGET : 

THIS PROJECT PROVIDES FOR THE ANNUAL REVIEW AND UPDATE OF THE FLOOD 
CONTROL BENEFIT ASSESSMENT PROGRAMS. IT INCLUDES PREPARATION OF THE 
ANNUAL BENEFIT ASSESSMENT REPORT AND UPD ATING/CORRECTING THE ANNUAL 
BENEFIT ASSESSMENT ROLL THAT IS USED TO CREATE THE ANNUAL BENEFIT 
ASSESSMENTS . 

PRO j KI_GOA L S_AND_OB j E C T I.VE S : 

THE OBJECTIVE OF THIS PROJECT IS TO PREPARE THE ANNUAL BENEFIT 
ASSESSMENT REPORT IN KEEPING WITH DISTRICT RESOLUTI ONS AND T 0 PREPA RE 
AN UPDATED BENEFIT ASSESSMENT ROLL IN KEEPING WITH DISTRICT 
RESOLUTIONS THAT OUTLINE THE BENEFIT ASSESSMENT PROGRAMS FOR EACH OF 
THE FLOOD CONTROL ZONES. 


2,810 

6,316 

241 

2,946 

301 

12,614 


70 

2,520 

3,500 

280 

6,370 


281 

19,265 


-- FISCAL 
HOURS 


60 

mM 

28 

4 


147 


147 


MI5§yRABLE_TASKS_AND_COMPLET£ON_DATES: 

COMPLETE UPDATE OF 1994-5 BENEFIT ASSESSMENT ROLL 
PREPARE ANNUAL BENEFIT ASSESSMENT REPORT 


AUGUST 1994 
APRIL 1995 


PAGE 136 


BR MANAGER 


1994-95 -- 
AMOUNT 


3,994 

5,198 

230 

1,877 

291 

11,590 


70 

2,800 

7,000 

280 

10,150 


267 

22,007 


PROJECT: 2003101 
RUN DATE: 05/19/94 


ADMINISTRATION 


BENEFIT ASSESSMENT 
NORTH CENTRAL ZONE C/Y 


PAGE 136 










0. 


n 


/ 9 4 


SANTA CLARA VALLEY WATER DISTRICT 


PAGE 137 


R 

F 

UN T I 

UNO : 

M 

0 

E : 13 

21 

: 1 7 

PROJECT: BENEFIT ASSESSMENT 

COORD: Kay U 
062 1 D 

h i 11 o c k 

P 

RO'G'RA 

M 

: 1 


NORTH CENTRAL ZONE C/Y 

PROJE 

CT DEVELOPMENT 

P 

R 0 J E C 

T 

: 2 0 0 

3101 

ADM INISTRATI ON 




****** N A R S A T I V E ****** 

Ef9if£I.SSI£ ; tI'M^S#3S : : 

THIS IS AW ONGOING PROJECT. 

^tL9CATION_£ORMyiA_ANO_.8ASJ.S : 

THE ALLOCATION OF COSTS FOR THIS PROJECT IS 8ASED ON THE 
PROPORTIONATE AMOUNT OF BENEFIT ASSESSMENTS LEVIED IN 1993-94 BY FACH 
ZONE. THE ALLOCATION PERCENTAGES ARE: 25% TO NORTHWEST, 14% TO 
NORTH CENTRAL, 31% TO CENTRAL, 23% TO EAST, AND 7% TO SOUTH ZONES. 



R U 


0 J E C I 
OAT 


2 0 


031 

/I 


05 


9/94 


TON- 


BENEFIT A! 

iSE S'S'MF. N T 

TOR T H CENTRA; 

ZONE C/Y PAGE i: 





































































































































































FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND : 021 
PROGRAM: 2 
PROJECT: 2004102 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: FLOOD INS LIAISON STUDY 
NORTH CENTRAL ZONE C/Y 
PLANNING 


COORD: Randy Talley 
06220 

FLOOD CTRL PLANNING 


SECT -ORG- ACCT- 

DISTRICT LABOR 

1 06220 61230 

1 06230 61230 

1 06320 61230 

1 09230 61230 


CO NT RAC T S ERV IC E S 

2 06220 61303 

2 06220 61310 

2 06230 61303 


INTRA-DISTRICT EQUIPMENT 
5 61241 


ACCOUNT DESCRIPTION 


F I S C Alii 


1993194 


-- FISCAL 


000 EXPENSED LA BOR/OVERHEAD 
000 EXPENSED LABOR/OVERHEAD 
000 EXPENSED LA BOR/OVERHEAD 
000 EXPENSED LA BOR/0VERHEAD 

SECTION TOTAL 


000 TEMPORARY EMPLOYEES FEES 
104 CIVIL ENGINEERING DESIGN 
000 TEMPORARY EMPLOYEES FEES 

SECTION TOTAL 

INTRA DISTRICT CLASS I / I V 
* * * * PROJECT TOTAL * * * * 


HOURS 

BUDGET $ 

YTD ADJ $ 

TOTAL $ 

HOURS 

200 

17,267 


17,267 

24 

120 

9,372 


9,372 

96 

8 

664 


664 

10 

11111 ! 

4,2 09 


4,209 


388 

31,512 


31,512 

130 


1,000 


1,000 



10,000 


10,000 



723 


723 " 



11,723 


11,723 



706 


706 


388 

43,941 


43,941 

130 


*'***••• *;"••*•! 


■<*M*M*M*;^*^:*^ 


BRiEF_DESCRlPT10N_0F_PR0JECT_AND_PR0JECT_L0CATJ.gN_F0R_SyMMARY_BUDGET: 

THIS PROJECT PROVIDES FOR CONTINUOUS LIAISON WITH THE PUBLIC AND THE 
CITIES AND COUNTY RELATIVE TO THEIR PARTICIPATION IN THE NATIONAL 
FLOOD INSURANCE PROGRAM AND THE COMMUNITY RATING SYSTEM (CRS) 
PROGRAMMING. THESE PROGRAMS HAVE BEEN DEVELOPED TO ASSIST FEMA IN 
THEIR ONGOING EFFORTS TO MANAGE THE FLOOD PLAINS AND IDENTIFY FLOOD 
HAZARDS. WORK WILL ALSO INCLUDE ACQUIRING AND MODIFYING THE DETAILED 
ANALYSIS BEING PREPARED BY FEMA'S CURRENT CONTRACTOR. 

PROJECT GOALS AND OBJECTIVES: 


THE OBJECTIVE OF THIS 
PROVIDING INFORMATION 
IDENTIFICATION AND TO 
MEASURES. 


PROJECT IS TO ALLOW THE DISTRICT TO CONTINUE 
NEEDED TO UPDATE FEMA'S FLOOD HAZARD 
ASSIST IN IMPLEMENTING FLOODPLAIN MANAGEMENT 


”§*SURABLE_TASKS AND COMPLETION DATES: 


CONTINUING LIAISON WITH PUBLIC, CITIES, 
STUDY CONTRACTOR 


FEMA. AND 


JUNE 1995 


PAGE 138 


DI V I S I ON 


1994-95 -- 
AMOUNT 

1,973 

7,351 

788 

10,112 

720 

12.000 

12,720 

237 

23,069 


ROJECT : 20041 02 
UN DATE: 05/19/94 


PLANNING 


FLOOD INS LIAISON STUDY 
NORTH CENTRAL ZONE C/Y 


PAGE 138 









EB.20RP7R 


SANTA CLARA VALLE* WATER DISTRICT 



PAGE 

RUN DATE: 

0:5/19/94 

FISCAL 94-95 BUDGET REPORT 



RUN TIME: 

13:1 7 







COORD: Rand 
062 2 



FUND: 021 


PROJECT: FLOOD INS LIAISON STUDY 

0 


PROGRAM: 2 


NORTH CENTRAL ZONE C/Y 

FLOO 

D CTRL P!ANN 

IMG DIVISION 

PROJECT: 2 

004102 

P L A N N I N G 




****** N A R R A T I V E *** *** 

WORK ON THIS PROJECT WILL CONTINUE THROUGH FY 1995. 

*ik°££iiM ..fill nui *_4ig_M§l§: 

THE COST ALLOCATION FORMULA FOR THIS PROJECT IS BASED ON THE NUMBER 
OF PARCELS IN EACH FLOOD CONTROL ZONE. THE 1994-95 ALLOCATION 
PERCENTAGES ARE NORTHWEST, 14 PERCENT; NORTH CENTRAL, 24 PERCENT; 
CENTRAL, 32 PERCENT; EAST, 25 PERCENT; AND SOUTH, 5 PERCENT. 


P-:ROJt 

Cl: 200- 

*102 

5 LANN MIG FLOOD INS 

LIAISON STUDY 


R'UN 0 

ATE; 05, 

f 19/94 

NORTH CE 

NTRAL ZONE C/Y 

PAGE 119 


















































































































FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 021 
PROGRAM: 2 
PROJECT: 2004104 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: AUTOMATED MAPPING/GIS 
NORTH CENTRAL ZONE C/Y 
PLANNING 

FISCAL 


COORD: Bill Hoeft 
06210 

PROJECT DEVELOPMENT- 


1993-94 


OPERATIONS OF THE DISTRICT'S MAJOR GIS SYSTEM. 

EESiECT_GOALS_AND_OBJECT1VES: 

THE PRIMARY GOAL OF THIS PROJECT IS TO INVESTIGATE AND IMPLEMENT A 
MAJOR GIS AND WORK STATIONS THAT WILL BE ABLE TO OPERATE/USE THE NEW 
COUNTYWIDE ELECTRONIC CADASTRAL BASE MAP OF SANTA CLARA COUNTY. 

MEASyRABLE_TASKS_AND_COMPLim ON_DATES: 

IMPLEMENT NEW GIS SYSTEM (BOTH SOFTWARE AND HAROWARE) APRIL 1995 

EE2JECT_CQMPLET!ON_DATE: 

FOLLOWING IMPLEMENTATION OF THE MAJOR GIS SYSTEM IN 1995, THIS 
PROJECT WILL CONTINUE AS AN OPERATIONS PROJECT. 

AL L OC ATj.ON_FORMU L A_AND_BASj.S : 

THIS PROJECT WILL EQUALLY BENEFIT THE FLOOD CONTROL AND WATER SUPPLY 
FUNCTIONS OF THE DISTRICT. IT IS ALLOCATED 10% TO EACH FLOOD CONTROL 
ZONE AND 50% TO THE WATER UTILITY (9504104). 


F I SCAL 


SECT -ORG- 

A C1 T 

. ACCOUNT DESCRIPTION 


HOURS BUDGET $ 

YTD 

ADJ $ 

TOTAL $ 

HOURS 

DISTRICT LABOR 

1 02230 

1 06210 

1 09230 

61230 

61230 

61230 

000 EXPENSED LABOR/OVERHEAD 
000 EXPENSED LA BOR/0VERHEAD 
000 EXPENSED LABOR/OVERHEAD 


46 

15 

30 

3,550 

1,35 4 
2,105 



3,550 

1,354 

2,105 

13 

15 



SECTION TOTAL 


91 

7,009 



7,009 

28 

CONTRACT SERVICES 
2 06210 

61305 

000 PROGRAMMING INFORMATION 

SYSTEM 







INTRA-DISTRICT EQUIPMENT 

5 61241 

INTRA DISTRICT CLASS I/ IV 



166 



166 




* * * * PROJECT TOTAL * * * 

* 

91 

7,175 



7,175 

28 



****** N A 

R R 

A T 

I V 

E * 

: * * * : 

-* * 



BRIEF 

DESCRIPTION OF PROJECT AND 

PROJECT 

LOCAHON FOR 

SUMMARY 

BUDGET : 






THIS PROJECT PROVIDES 1 

FOR THE 

IMPLEMENTATION 

AND INITIATION 

OF 




PROJECT: 2004104 
RUN DATE: 05/19/94 


PLANNING: 


AUTOMATED MAPPING/GIS 
NORTH CENTRAL ZONE C/Y 


PAGE 140 

BR MANAGER 

1994-95 -- 
AMOUNT 

1,000 

1.295 

2.295 
30,000 

51 

32,346 


PAGE 140 













SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT : PS ZONE PRIORITIES 

NORTH CENTRAL ZONE C/Y 
PL ANN I NG 

-----. F ! S C A 


SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION . 

HOURS 

BUDGET 

% 

DISTRICT 

LABOR 






1 

06220 

61230 

000 EXPENSED LABOR/OVERHEAD 

200 

17. 

26 7 

1 

09230 

61230 

000 EXPENSED LABOR/OVERHEAD 

too 

7, 

015 




SECTION TOTAL 

3-0*1 

24, 

282 

CONTRACT 

SERVICES 






2 

06220 

61093 

000 PRINTING/8SNDING 


2, 

000 

2 

06220 

61097 

000 SOFTWARE 




2 

06220 

61303 

000 TEMPORARY EMPLOYEES FEES 


1, 

000 

2 

062 2 0 

61305 

000 PROGRAMMING INFORMATION SYSTEM 




I N T R A - D I S 

TRICT EQl 

J I PMi NT 

SECTION TOTAL 



000 

5 


61241 

INTRA DISTRICT CLASS I/IV 



546 




* * * * PROJECT TOTAL * * * * 

300 

27, 

828 


FB20KP7R 

SON DATE ; 05/19/94 
KUSH TIME: 1.3:17 

FUNO: 021 
PROGRAM: 2 
PROJECT; 2004106 


PAG E HI 


COORD: Randy Tali 
06220 

FLOOD CTRL 


e y 


PLANNING DIVISION 


1993-94 
YTD AD J $ 


------ - - F 

SCAL 1994-95 -- 

AL $ HOI 

IRS AMOUR T 

7,267 

?40 19,745 

7,015 

00 6,704 

4,282 

'40 26,449 

2,000 

4 00 


1 , 200 

1,000 

1,600 


8,000 

3,000 

11,200 

5:4.6 

7,828 . 2 

6: : 1 : '9 

140 38,268 


* * * * * * N . A ' R R A T I V 


g ****** 


55II£_ElESCRiPTiON_gF_PRgJECT_AND_PRgJECT_LOCATiON_FOR_SyMMARY_ByDGET: 

THIS PROJECT WILL UTILIZE THE NEW FEMA FLOOD INSURANCE STUDY MAPS TO 
REASSESS DAMAGE POTENTIAL WHICH WILL BE USED TO ESTABLISH PLANNING 
AND CONSTRUCTION PRIORITIES IN EACH ZONE. 

£E2i£CT_GOALS_AND OBJECTXVES: 

THE OBJECTIVE OF THIS STUDY IS TO UTILIZE CURRENT INFORMATION TO 
UPDATE THE DATA IN THE WATERWAYS MANAGEMENT MODEL WHICH PRODUCES A 
PRIORITY LIST FOR EACH ZONE. THE MODEL WILL ALSO BE UPDATED TO 
UTILIZE CURRENT SOFTWARE TECHNOLOGY AND RESPOND TO CUSTOMER-SUGGESTED 
REVISIONS. 

MEASURABLE TASKS AND COMPLETION DATES: 


PRELIMINARY FLOOD MAPS FROM FEMA CONTRACTOR JULY 94 

DRAFTING FLOOD INFORMATION ONTO DISTRICT FACILITIES MAPS APRIL 95 
CONVERTING DATA TO GIS FORMAT JUNE 95 

ACQUIRING LAND USE DATA ON GIS FORMAT JUNE 95 

INPUT LAND USE AND FLOOD INFO INTO WWMM JULY 95 


» Sf <Tx ft £ 

CT: 2004106 P: 

LANNINS PS ZONE 

PRIORITIES 


:un D 

ATE: 05/19/94 

NORTH CENTS* 

LL ZONE C/Y P 

AGS 141 




































































FB20RP7R 

RUM DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 

FISCAL 94.95 BUDGET REPORT 


PAGE 142 


FUND: 021 
PROGRAM: 
PROJECT : 

2 

2004106 


PROJECT: PS ZONE PRIORITIES 

NORTH CENTRAL ZONE C/Y 
PLANNING 



COORD: Randy 
06220 
FLOOD 

Tal ley 

CTRL PLANNING DIVISION 



* * , * * * * 

N ; A R R / A : T l ' 

V 

E 

****** 



PROJECT COMPLET I ON DATE: 


WORK ON THIS PROJECT IS EXPECTED TO BE COMPLETED BY JULY 1995. 

AL LOC A UON_ FORMU L A_AND_B ASJ.S : 

THE BASIS FOR ALLOCATION OF THIS PROJECT IS THE NUMBER OF CREEKS 
BEING RESTUD I ED BY FEMA. SINCE THE NUMBER OF CREEKS BEING REVIEWED 
IS NEARLY THE SAME IN EACH ZONE, THE DISTRIBUTION OF COSTS IS 20% TO 
EACH ZONE. 


PROJECT: 2004106 
RUN DATE: 05/19/94 


PLANNING 


PS ZONE PRIORITIES 
NORTH CENTRAL ZONE C/Y 


PAGE 142 





F82S}:RP7K SANTA CLARA VALLEY HATES DISTRICT 

SUM DATE: 0:5/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:1? 

COORD : Randy Talley 


FUND: 021 
PROGRAM: 
PROJECT : 

2 

2004109 


PROJECT: 

WQ 

MAINTENANCE GUIDELINES DII 
RTH CENTRAL ZONE C/Y 
PLANNING 

SECT 

06220 

FLOOD CTRL 

PLANNING 

SEC 

T -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION - 

.. f j s c 

HOURS BUDGET $ 

A L 1993-94 

Y T D A D J $ 

TOTAL % 

- FISCAL 
HOURS 

DISTRICT 

1 

1 

LABOR 
0622 0 
09230 

61230 

61230 

000 EXPENSED LABOR/OVERHEAD 

000 EXPENSED LA BOR/OVERHEAD 

300 25,900 


25,900 

300 

100 




SECTION TOTAL 

300 25,900 


25,900 

iii: 

CONTRACT 

2 

2 

2 

SERVICES 
062 20 
06220 
09230 

61 303 
61310 
61301 

000 TEMPORARY EMPLOYEES FEES 

431 TOPOGRAPHIC SURVEYS 

000 AERIAL PHOTOS/MAPPING 

2,000 

5,000 

1 ,250 


2,000 

5,000 

1,250 





SECTION TOTAL 

8,250 


8,250 


INTRA-DIS 

5 

TRICT EQUIPMENT 
61241 

INTRA DISTRICT CLASS I/IV 

546 


5 46 





* * * * PROJECT TOTAL * * * * 

300 34,696 



400 




****** N A R 

R A T I V 

£ * * * <r 

ft. *y : 




BR I EF 

DESCRIPTION OF PROJECT AND PROJECT LOCATION FOR SUMMARY 

BUDGET: 






THIS PROJECT PROVIDES FOR 
CHANNELS IN THIS ZONE AND 

HYDRAULIC ANALYSIS OF ALL 
TO DEVELOP GUIDELINES AND 

THE IMPROVED 
STANDARDS FOR 




MAINTENANCE ACTIVITIES, 

EE2iICI_GOA L S_AND_OB J ECI.I.VE S : 

THE OBJECTIVE OF THIS PROJECT IS TO DEFINE DESIGN STANDARDS AND 
ACCEPTABLE MAINTENANCE LIMITS FOR ALL THE IMPROVED CHANNELS TO INSURE 
FUTURE MAINTENANCE ACTIVITIES ARE TIMELY AND COST EFFECTIVE. 

Hi^SUR ABLE_IASKS_AND_,COMPLETigN..DATES : 

COMPLETE SURVEYS ON SAN TOMAS CREEK MARCH 95 

COMPLETE ANALYSIS ON SAN TOMAS CREEK MAY 95 

PE2J|CI_COMPL|IigN_DAIE: 

WORK ON THIS PROJECT WILL CONTINUE THROUGH FY 1995. 


PROJECT; 2QS41C9 PLANNING MAINTENANCE GUIDELINES DIRECT 

SUN DATE: 05/19/94 NORTH CENTRAL ZONE C/Y 


PAGE 143 

DIVISION 

1994-95 -- 

AMOUNT 

24,680 
6,704 

31,384 

2,000 

5,000 

5,000 

12,000 

728 
44,112 


PAGE 143 


















































FB20RP7R 

RUM DATE: 05/19/94 
RUM TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 144 


FUND: 021 
PROGRAM: 2 
PROJECT: 2004110 


PROJECT: FLOOD INSURANCE LOMR 
NORTH CENTRAL ZONE C/Y 
PLANNING 


COORD: Randy Talley 
06220 

FLOOD CTRL PLANNING 


SECT -ORG- ACCT- 


ACCOUNT DESCRIPTION 


DISTRICT LABOR 

1 06220 61230 000 EXPENSED LABOR/OVERHEAD 

INTRA-DISTRICT EQUIPMENT 

5 61241 1 NTRA DISTRICT CLASS I/TV 


* * * * 


PROJECT TOTAL * * * * :: 


HOURS 


50 


50 


- F I SC A L 1993-94 
BUDGET $ YTD ADJ $ 


4,317 


4,408 


TOTAL $ 
4,317 


FISCAL 

HOURS 


91 

4,408 




l 


iEiE£_&ISCRIPUON_OF_PRgjECT_ANO_PROJECI_LgCATiON_FOR_SyMMARY_ByDGEI: 

EFFECTIVE FOR FY95 THE COSTS PREVIOUSLY CHARGED TO THIS PROJECT WILL 
BE CHARGEO DIRECTLY TO CONSTRUCTION PROJECTS 


PROJECT: 2004110 
RUN DATE: 05/19/94 


PLANNING 


FLOOD INSURANCE LOMR 
NORTH CENTRAL ZONE C/Y 


DIVISION 

1994-95 

AMOUNT 


PAGE 144 









FB.20R 

P7R 


SANTA CLARA VALLEY WATER DISTRICT 



PASS 

RUN 0 

ATE: 15 5 

•'19/94 

FISCAL 94-95 BUDGET REPORT 




RUN T 

i M E : 13 

1 7 


COORD ; Kay 

Whi11o c k 


FUND ; 

fj *5 fl 

U c 8 


PROJECT: M C STREAM RESOURCES INVENTORY 

0621 

0 



PROGRAM: 2 

PROJECT; 2004111 


NORTH 

CENTRAL ZONE 
PLANNING 

C/Y : 


PR 

OJECT 

> E VE 

lOPMENT-BR 

MANS 

GER 

SECT -.0RG - 

ACCT - 

-- ACCOUNT DESCRIPTION ------ 

HOURS 

- FIS G A 
BUDGET S 

l 1993-94 

YTD A0J $ 

IOTA 

L $ 


FISCAL 19 
HOURS 

94-95 

AMOUN 

T 

DISTRICT LABOR 

1 06210 

1 06220 

61230 

61230 

000 EXPENSED LA BOR/OVERHEAO 

000 EXPENSED LABOR/OVERHEAD 

125 

8 

11,277 

648 


1 1 

,2 77 
648 


94 

8 

096 



SECTION TOTAL 

133 

11,925 


11 

,925 



8, 

096 

CONTRACT SERVICES 
2 06210 

2 0621!) 

2 06210 

61071 

61303 

61310 

000 MATERIALS & SUPPLIES GENERAL 
000 TEMPORARY EMPLOYEES FEES 

489 ENVIRONMENTAL SERVICES 


3 25 

1,000 

20,000 


1 

20 

325 

,000 
, 000 



15, 

000 



SECTION TOTAL 


21,325 


21 

,325 



15, 

000 


INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/IV 243 243 171 

* * * * PROJECT TOTAL * * * * 133 33,493 33,493 94 23,267 


****** N A R R A T I V E ****** 

5 Rl§£_0|SCRiPTigN__OF_PROJECT_AND_PRgjECT_LOCATigN_FOR_syMMARY_ByDGET: 

THIS PROJECT IS TO PREPARE AN INVENTORY OF RIPARIAN AND WETLAND 
RESOURCES ALONG THE MAJOR STREAMS OF SANTA CLARA COUNTY. THE DATA 
COLLECTED THROUGH THIS PROJECT WILL BE USED IN PREPARING WATERSHED 
MANAGEMENT PLANS AND ENVIRONMENTAL DOCUMENTS FOR FLOOD CONTROL 
PROJECTS. THE FIRST PHASE OF THE SURVEY IS FOCUSED ON STREAMS IN THE 
GUADALUPE WATERSHED AND WILL BE COMPLETED IN 1994. THE SURVEY WILL 
BE INITIATED THIS YEAR ON MAJOR STREAMS WITHIN THE COYOTE CREEK 
WATERSHED. THIS PROJECT WAS TITLED "ENVIRONMENTAL DATA MANAGEMENT" 

IN FISCAL YEAR 93-94. 

PRQJE CT_GOA L S_A ND_,gB J ECU VES: 

THE STREAM DATABASE PROGRAM IS DESIGNED TO MEET A NUMBER OF SHORT- AND 
LONG-TERM OBJECTIVES: 

1. PROVIDE AN ADVANCE PLANNING TOOL WITH SITE-SPECIFIC HABITAT 
DESCRIPTIONS AND GENERAL EVALUATION OF STREAM RESOURCES TO ASSIST I ft 
THE EARLY STAGES OF FLOOD CONTROL PROJECT PLANNING AND ASSESSMENT. 

2. DEVELOP DATA REGARDING RIPARIAN RESOURCES FOR PftEPARiNG FLOOD 
CONTROL PROJECTS THAT, IN THE FUTURE, ARE EXPECTED TO FACILITATE THE 
DEVELOPMENT OF WATERSHED MANAGEMENT PLANS TO PREVENT DEGRADATION OF 
WATER QUALITY. 

Y «'M vNC '5 O CUW"*'! I 1 

RU N DATE: 05/19/94 


PLANNING NC STREAM RESOURCES INVENTORY 

NORTH CENTRAL ZONE C/Y PAGE 145 
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RUN DATE: 05/19/94 
RUM TIME: 13:17 


PAGE 146 


FUND: 021 
PROGRAM: 
PROJECT : 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 

Kay Whitlock 

06210 

PROJECT DEVELOPMENT *BR MANAGER 


3. IDENTIFY POTENTIAL REVEGETATION SITES AS PART OF THE DISTRICT'S 
PROJECT PLANNING NEEDS , AND PROVIDE GUIDANCE TO OTHER COOPERATING 
AGENCIES OR ORGAN IZATIONS REQUIRING PR 0JECT-RELATED MITIGATION OR 
RESTORATI ON SITES FOR JOINTLY SPONSORED AND MUTUALLY BENEFICIAL 
PROJECTS. 

MI^SyRABLE_TASKS_AND_COMPLETJ.ON_DATES : 

PROGRESS REPORTS 
DRAFT ANNUAL REPORT 
FINAL ANNUAL REPORT 
£R2iT_COMPLETTON_DATE: 

THE COYOTE CREEK WATERSHED SURVEY SHOULD BE COMPLETED BY DECEMBER 
1996. 

ALLOCAIION_FORMULA_AND_BASiS : 

DISTRIBUTE EQUALLY TO THE FOUR NORTH COUNTY ZONES. 


QUARTERLY 
OCTOBER 31, 1995 
DECEMBER 30, 1995 


20041 1 1 


PROJECT : NC STREAM RESOURCES INVENTORY 
NORTH CENTRAL ZONE C/Y 
PLANNING 


COORD: 


I 


: * * * * * * 


>ROJECT: 2004111 
IUN DATE: 05/19/94 


PLANNING 


NC STREAM RESOURCES INVENTORY 

NORTH CENTRAL ZONE C/Y PAGE 146 






mMm W s mm m4M W MMi Bills D i strt c t »*..** %lj 

RON DATE: 05/191/94 F j: $ CA i. 94 95 BUDGET REPORT 

PS'! ? i ME s 13: 17 









COORD; Key Wh? 

1 1 sc k 


FUND. 021 



PROJECT 

: NC VEG M-GHT/ERSN 

PRTCT PGM EIR 

0:6 2 1 0 



PROGRAM: 

2 




NORTH CENTRAL ZONE 

C/Y 

PROJECT 

DEVELOPMENT 

■SS MANAGER 

PROJECT : 

2 00411 2 




PLANNING 











-FISCAL 

1 : 99 : 3 - 94 .-------- 

-- FISCAL 

199:4-95 -- 

SECT ' 0R G 

AC Cl- 

: ~ ” “ 

--- ACCOUNT DESCRS PYLON - 

- HOURS 

BUDGET $ YTD 

ADJ $ TOTAL $ 

HOURS 

AMOUNT 

0 I ST RLOT 

LABOR 










1 06210 

61230 

GOO 

£ X P E N S E D LABOR / OVERHEAD 

6:0 

5,414 

5,414 

7 5 

6 .4/ 7 


1 07230 

61230 

000 

EXPENSED L ABOR/OVERHEAD 




60 

3,615 




SEC 

TI ON TOTAL 

60 

5,414 

5,414 

135 

10,092 

CONTRACT 

SERVICES 










2 06210 

61310 

489 

ENVIRONMENTAL SERVICES 


15,000 

15,000 


22,500 

INTRA-DISTRICT EQUIPMENT 









§s 

61241 

INTRA DISTRICT CLASS 1/1V 


1 09 

109 


246 




* * 

* * PROJECT TOTAL * * * * 

60 

20,523 

20,523 

1 35 

32,838 


****** N A R R A T 1 V E ****** 

M5IE£_DESCR I_PT I_0H_0 F_PR0 JE CI_AMD_P:R0/EGT_LOC ATX2ji_£0R_syMMAR Y_BUDGE T : 

THIS PROJECT CONSISTS OF PREPARING A PROGRAMMATIC EIR FOR THE 
DISTRICT'S INTEGRATED VEGETATION MANAGEMENT (1VM) PROGRAM AND EROSION 
PROTECTION ACTIVITIES. THE EIR WILL ASSESS ALL THE MEASURES AND 
PROCEDURES USED BY MAINTENANCE TO REMOVE OR CONTROL VEGETATION ON 
DISTRICT'S RIGHTS-OF-WAY. THE STUDY WILL INCLUDE EVALUATION OF 
METHODS USED TO STABILIZE STREAM BANKS FOR EROSION PROTECTION AND 
ASSESS BIOTECHNICAL ALTERNATIVES. THE EIR WILL ASSESS THE 
SHORT-TERM, LONG-TERM AND CUMULATIVE IMPACTS OF THESE ACTIVITIES ON 
WILDLIFE AND FISH HABITAT, AND SURFACE AND GROUND WATER QUALITY. IT 
WILL THEN EVALUATE ALTERNATIVE MEANS OF ACCOMPLISHING THE GOALS OF 
THE PROGRAM, AND RECOMMEND MITIGATION MEASURES THAT COULD REDUCE OR 
ELIMINATE ADVERSE IMPACTS. THIS PROJECT WAS TITLED "INTEGRATED 
VEGETATION MANAGEMENT IN FISCAL YEAR 93-94. 

P R 0 J. ECI _ GO A L S _ A N 00 B J :§ C T I V E S : 

THE IMPETUS FOR THE EIR IS THE MAINTENANCE DEPARTMENT'S INTEREST IN 
RESUMING THE USE OF HERBICIDES IN THE SOUTH COUNTY AS A COST SAVING 
MEASURE. tO COMPLY WITH EEQA, AN EIR IS REQUIRED BEFORE A DECISION 
CAN BE MADE TO INITIATE THE HERBICIDE PROGRAM DUE TO BOTH: THE 
POTENTIAL FOR SIGNIFICANT ENVIRONMENTAL IMPACTS AND THE PUBLIC 
CONTROVERSY CERTAIN TO ARISE REGARDING THIS PROGRAM. BECAUSE 
VEGETATION IS REMOVED OR CONTROLLED NONCHEMICAL METHODS WHICH ALSO 
IMPACT THE ENVIRONMENT, IT IS PRUDENT TO ASSESS THE IMPACTS OF ALL 
ASPECTS OF THE INTEGRATED VEGETATION MANAGEMENT PROGRAM IN ORDER TO 
EVALUATE THESE A'CTLVTT lES IN A SYSTEMATIC AND COMPREHENSIVE MANNER. 


PROJECT ; 2:0041 12 
RUN DATE : 0 . 5 / 19/94 


PLANK IWG 


NC me MGMT/:gRSN PRTCT PGM EIR 
SORT H CENTRAL ZONE C/Y 


PAGE 14 7 








FB20RP7R 
RUN DATE: 
RUN TIME: 

05/19/94 

13:17 


SANTA CLARA VALLEY WATER 
FISCAL 94-95 BUDGET 

DISTRICT 

REPORT 



PAGE 148 

FUND: 021 
PROGRAM: 
PROJECT: 

2 

20041 12 


PROJECT: NC VEG MGMT/ERSN 
NORTH CENTRAL ZONE 
PLANNING 

PRTCT PGM 
C/Y 

EIR 

COORD: Kay Whitlock 

06210 

PROJECT DEVELOPMENT-BR 

MANAGER 



••••*•••••★ it * * <r 

. N . ' A R R A T 

mmi 


* * * it. * * 



IT IS EXPECTED THAT THE RESULTING IVM AND EROSION CONTROL PROGRAM 
WILL BE A PROGRAM THAT IS ACCEPTABLE TO THE PUBLIC, REGULATORY 
AGENCIES, AND THE DISTRICT IN TERMS OF EFFECTIVENESS, COST AND 
PROVIDING ENVIRONMENTAL PROTECTION. 

MEASyRABL|_TASKS_AND_C0MPLET10N_DATES: 

DRAFT EIR CIRCULATION AUGUST 1995 

PUBLIC HEARING ' + OCTOBER 1995 

FINAL EIR DECEMBER 1995 

EE0 J E C T_COM P L E T TgN_D AT E : 

THIS PROJECT IS SCHEDULED FOR COMPLETION IN FY 1995-96. 

ALLOCATION FORMULA AND BASIS: 


COST CENTER: 

PROJECT # 

ALLOCATION 

NORTHWEST ZONE 

2-1004112 

10 % 

NORTH CENTRAL ZONE 

2-2004112 

15% 

CENTRAL ZONE 

2-3004112 

15% 

EAST ZONE 

2-4004112 

15% 

SOUTH ZONE 

2-5004112 

2 0% 

SOURCE OF SUPPLY 

2-9104112 

7% 

RAW WATER 

2-9204112 

10 % 

WATER TREATMENT 

2-9304112 

5% 

TREATED WATER T&D 

2-9404112 

3% 


BASIS FOR ALLOCATION IS THE RELATIVE AMOUNT OF AREA REQUIRING 
VEGETATION CONTROL. 


PROJECT: 2004112 
RUN DATE: 05/19/94 


PLANNING 


NC VEG MGMT/ERSN PRTCT PGM EIR 
NORTH CENTRAL ZONE C/Y 


PAGE 148 







****** M A R R A T I V E ****** 

IEiii._OE SCRIPTigN_OF_PROJECT_AND_PRQJECT_LOGATiO«_£OR_SyMMARY_8yDGET: 

THIS PROJECT ALLOCATES THAT PORTION OF THE GOST CENTER'S CONTRIBUTION 
TO THE DISTRICT'S RISK MANAGEMENT PROGRAM FOR THE COMING FISCAL YEAR. 

EE5T_GOAL S_AND_OB JECTiVE S : 

THE DISTRICT'S RISK MANAGEMENT PROGRAM INCLUDES A SELF INSURED 
RETENTION OF $2,000,000 PER OCCURRENCE AND PURCHASED INSURANCE TO 
LIMITS CONSISTENT WiTH OUR PROJttifcU NEEDS AND AVA ILAB I LITY/COST OF 
INSURANCE IN THE MARKETPLACE.. THE APPROPRIATION MILL BE TRANSFERRED 
TO THE RISK INSURANCE SERVICE FUND. 

PR0JECl_COMPLET ION_DATE: 

THIS IS AN ON-GOING PROJECT. 

LOC AII.ON_FORMUL A_AND_BAS£S : 

THIS PROJECT PROVIDES 14 PERCENT OF THE FLOOD CONTROL ZONES' 
CONTRIBUTION TO THE DISTRICT'S RISK MANAGEMENT PROGRAM. 


PROJECT : 2005.101 ADMINISTRATION INSURANCE 

RUN DATE”. 05/19/94 NORTH CENTRAL ZONE .C/Y PAGE H! 








































FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 021 
PROGRAM: 1 
PROJECT: 2006101 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: ADMINISTRATIVE PROJECTS 
NORTH CENTRAL ZONE C/Y 
ADMINISTRATION 


PAGE 150 


COORD: Kay Whitlock 
06100 

FLOOD CONTROL MANAGER 


SECT -ORG- ACCT- 

DISTRICT LABOR 

1 02220 61230 

1 05320 61230 

1 06210 61230 

1 06220 61230 

1 06230 61230 

1 06320 61230 

1 07220 61230 

1 07230 61230 

1 09210 61230 

1 09220 61230 

1 09230 61230 

1 09320 61230 


CONTRACT SERVICES 

2 04230 71500 

2 06210 61093 

2 06210 61161 


ACCOUNT DESCRIPTION . 


HOURS 


000 EXPENSED I 
000 EXPENSED I 
000 EXPENSED I 
000 EXPENSED I 
000 EXPENSED I 
000 EXPENSED 1 
000 EXPENSED I 
000 EXPENSED I 
000 EXPENSED I 
000 EXPENSED 1 
000 EXPENSED t 
000 EXPENSED l 

SECTION TOTAL 


LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 


000 ARBITRAGE EXPENSE 

000 PRINTING/BINDING 

000 TRANSPORTATION/TRAVEL/LODGING 


1/176 


--FISCAL 1993-94 
BUDGET $ YTD ADJ $ 


31,577 

3,454 

780 

8,291 


;STO’TAiL?S:$S 


10,438 

10,315 

17,539 

17,180 

99,574 


31,577 

3,454 

780 

8,291 


10,438 

10,315 

17.539 

17,180 

99,574 


• FISCAL 1994-95 -- 
HOURS AMOUNT 


7,055 

5,705 

11,224 

9,872 

10,568 

14,775 

24,004 

32,286 

12,277 

15,258 

63,488 

16,616 


3,124 


223,128 


SECTION TOTAL 

INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/IV 

* * * * PROJECT TOTAL * * * * 


1,176 


1,450 


2,140 

103,164 


1,450 


2,140 

103,164 




5,687 

229,365 


****** N 


:4*i:S*!ii*:Hi*S:H*?;S*H: 


BRII£_DESCRIPT ION_OF_PRgjECT_AND_PROJECT_LgCATiON_FOR_SyMMARY_BUDGET: 

THIS PROJECT PROVIDES FOR COSTS REQUIRED TO SUPPORT THIS ZONE THAT 
CANNOT BE IDENTIFIED WITH ANY OTHER SPECIFIC PROJECT. EXAMPLES ARE 
MEETINGS, UPDATING OF MANUALS, SUPERVISION, CASH FLOW MONITORING AND 
OTHER GENERAL ACTIVITIES. 

PROJECT GOALS AND OBJECTIVES: 


THE GOAL OF THIS PROJECT IS TO PROVIDE SUPPORT FOR THE ZONE 
CONSISTING OF WORK AND CHARGES OF A NONSPECIFIC NATURE AND ASSIGNING 
THEM TO A SINGLE PROJECT RATHER THAN ALLOCATING THEM BY A SUBJECTIVE 
FORMULA. 


PROJECT: 2006101 
RUN DATE: 05/19/94 


ADMINISTRATION 


ADMINISTRATIVE PROJECTS 
NORTH CENTRAL ZONE C/Y 


PAGE 150 








F.SZOR'P/R 
RUM DATE: 
SUM TIME: 

FUNO: 021 

PROGRAM: 
PROJECT: 


PROJECT: 2 
RUN DATE: 


05/1.9/94 

13:17 

! 

’006101 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPOST 


PROJECT: ADMINISTRATIVE PROJECTS 
NORTH CENTRAL ZONE C/Y 
ADMINISTRATION 


PAGE 151 


COORD : Kay Whitlock 
06100 

FLOOD CONTROL MANAGER 


****** N A R R A T I V E ****** 

MEASyRABL|_TASK.S_AMD_C.O:MPLETION..DATES : 

WORK AND CHARGES ASSIGNED TO THES PROJECT ORE OF A GENERAL NATURE AND 
DO NOT LEND TO IDENTIFICATION OF MEASURABLE TASKS/COMPLETION DATES. 


006101 

5/19/94 


A&MINISTMftO* 


ADMINISTRATIVE PROJECTS 
NORTH CENTRAL ZONE C/Y PAGS 151 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 152 


FUND: 021 
PROGRAM: 1 
PROJECT: 2006103 


SECT -ORG- 

CONTRACT SERVICES 
2 04230 


COORD: Steve Fuiii 

PROJECT: CONTRACT AUDITING FINANCIAL 04230 

NORTH CENTRAL ZONE C/Y ACCOUNTING DIVISION 

ADMINISTRATION 

. FISCAL 1993-94 .. -- FISCAL 1994-95 -- 

ft CCT. ACCOUNT DESCRIPTION . HOURS BUDGET $ YTD ADJ $ TOTAL $ HOURS AMOUNT 

61302 000 AUDITING SERVICES 3,219 3,219 5,530 

* * * * PROJECT TOTAL * * * * 3,219 3,219 5,530 

****** N A R R A T I V E ****** 

BRIEF_DESCRIPIiON_OF_PROJECT_AND_PROJECI_LOCATJ[ON_FOR_SyMMARY_ByDGET: 

THIS PROJECT CONSISTS EXCLUSIVELY OF CONTRACT AUDITORS PERFORMING THE 
ANNUAL EXAMINATION OF THE DISTRICT'S FINANCIAL RECORDS. 

pro J§£i_goals_and_ob j ecuve s : 

IT IS MORE EFFECTIVE TO ASSIGN CHARGES OF A GENERAL ADMINISTRATIVE 
NATURE TO A SINGLE PROJECT THAT CAN BE CLEARLY IDENTIFIED AS TO 
MAGNITUDE RATHER THAN ATTEMPT TO ASSIGN THESE COSTS DIRECTLY TO WORK 
PROJECTS. 

MEASyRABLE_TASKS_ANO_CgMPLETiON_DATES: 

THIS IS THE FINAL YEAR OF A MULTI-YEAR AGREEMENT WITH KPHG PEAT 
MARWICK TO AUDIT THE ANNUAL FINANCIAL STATEMENTS AND TO PERFORM AN 
ANNUAL SINGLE AUDIT. 

EE2iIEI-COMP LETTON_DATE : 

90 DAYS AFTER FISCAL YEAR END. 

*kkQ£AII2!l_FORMy L A_AND_BASI§ = 

THE CURRENT ALLOCATION TO THE COST CENTERS IS BASED ON THE PRECEDING 
YEAR'S ACTUAL EXPENDITURES AND ENCUMBRANCES OF EACH FUND: 

COST CENTER PROJECT NO. % ALLOCATION 

NORTH CENTRAL ZONE 1-2006103 5.6% 


PROJECT: 2006103 
RUN DATE: 05/19/94 


ADMINISTRATION 


CONTRACT AUDITING FINANCIAL 
NORTH CENTRAL ZONE C/Y 


PAGE 152 
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SANTA CLARA VALLEY WATER DISTRICT 


PAGE 15 3 

run ome: 

05/19/94 



FISCAL 9.4-95 BUDGET REPORT 



KU'M TIMS; 

13 : 17 













COORB: STAN WILLIAMS 


F.U:M:0:.: 021 





PROJECT: TECHNICAL & SUPPORT PROJECTS 

STOOD 


PROGRAM ; 

1 




NORTH CENTRAL ZONE C/Y 

GENERAL MANAGES 


PROJECT : 

2 0 06200 




AD «IMS STRATTON 








------------ F I S C A L 

1993-94 .-.- -- FISCAL 

1994-95 -- 

SECT -ORG' 

Acer •• 

\ r\* 

-- ACCOUNT DESCRIPTION ------ HOURS BUDGET $ Y TO 

AD j $ TOTAL $ HOURS 

AMOUNT 

DISTRICT 

LABOR 







< 

J 

0 2230 

61 230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 1 

812 

1 

02240 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

8 

549 

1 

03100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

7 

479 

1 

04100 

61230 

0 00 

EXPENSED 

LABOR/OVER HE AD 

14 

1 , 1 77 

1 

052 10 

61230 

000 

EXPENSED 

LABOR/OVER HE AD 

10 

917 

1 

0522 0 

61230 

000 

EXPENSED 

LABOR/OVER HEAD 

3 

221 

1 

0531 0 

61230 

00 0 

EXPENSED 

LABOR/OVER HEAD 

19 

1 ,5 23 

1 

05320 

61 23 0 

00 0 

EXPENSED 

LABOR/OVERHEAD 

938 

66,896 

1 

05330 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

6 

481 

1 

05340 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

4 

335 

1 

06210 

61 230 

ooo 

EXPEN SEP 

LABOR/OVERHEAD 

316 

27,222 

1 

06230 

61230 

000 

EXPEN SEP 

LABOR/OVERHEAD 

4 

321 

1 

06320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

17 

1,379 

1 

07220 

61230 

000 

E XPENSEP 

LABOR/OVERHEAD 

55 

3,261 

1 

07230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

8 

505 

1 

07250 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1,189 

72,240 

1 

0 7260 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

15 

1,212 

1 

00310 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

4 

321 

1 

08320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

4 

325 

a 

1 

09220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

13 

1,069 

1 

09230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

77 

5,161 

1 

09320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 

116 




SECTION TOTAL 


2,723 

186,522 

CONTRACT 

SERVICES 







2. 

05320 

61063 

000 

MAINTENANCE SERVICES OTHER 


3,500 

2 

05320 

61071 

0 00 

MATERIALS 

& SUPPLIES GENERAL 


350 

2 

05320 

61073 

0 00 

SMALL TOOLS 


140 

2 

05320 

61093 

000 

PRINTING/BINDING 


140 

2 

05320 

61096 

000 

BOOKS/ PUB LI CAT I ONS 


140 

2 

05320 

61303 

000 

TEMPORARY 

EMPLOYEES FEES 


2,240 

2 

05320 

61310 

115 

EMERGENCY 

OPERATIONS/RESPONSE 


14,000 

2 

05320 

61310 

136 

SPECIAL PROJECT 


1,750 

2 

05320 

61310 

356 

BASIC DATA 


1,400 

2 

05320 

61502 

000 

EXPENSE STRUCTURES & IMPROVE 


4,843 

2 

0 621 0 

61 303 

000 

TEMPORARY 

EMPLOYEES FEES 


2,380 


0621 0 

61305 

000 

PROGRAMMING INFORMATION SYSTEM 


2,800 

2 

06210 

61310 

104 

CIVIL ENGINEERING DESIGN 


2,450 

2 

07220 

61063 

000 

MA INT ENA MCE SER VIC E S OTHER 


22 

2 

0 7220 

61071 

000 

MATERIALS 

& SUPPLIES GENERAL 

,V 


2 

0 7220 

61310 

471 

EQUSPMENT 

RENTAL CONTRACT 


65 

2 

0 7220 

61310 

476 

UTILITIES 

LAND FILL FEES 


22 

PROJECT S 

2;CrQ:62:G 0 




ADMEN £ S FRA TI ON 

TECHNICAL & SUPPORT PROJECTS 


RUN OATS: 

05/19/94 




NORTH CENTRAL ZONE C/1 

PAGE 153 
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HUM DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 154 


FUND : 021 
PROGRAM: 1 
PROJECT : 2006200 


PROJECT: TECHNICAL & SUPPORT PROJECTS 
NORTH CENTRAL ZONE C/Y 
ADMINISTRATION 


COORD: STAN WILLIAMS 
01000 

GENERAL MANAGER 


SECT -ORG- ACCT- 


ACCOUNT DESCRIPTION 


. F I S CAL 1993-94 .FISCAL 1994-95 -- 

HOURS BUDGET, S YTD ADJ $ TOTAL * HOURS AMOUNT 


CONTRACT SERVICES 

2 07220 61422 000 LEASE EQUIPMENT 

2 07230 61071 000 MATERIALS & SUPPLIES GENERAL 

2 07230 61072 000 CHEMICALS 


SECTION TOTAL 

INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/1V 

5 07220 61242 000 INTRA DISTRICT CLASS II 
5 07220 61243 000 INTRA DISTRICT CLASS III 

SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


2,723 


36,504 


4,950 

924 

924 

6,798 

229,824 


* * . * ; 


* * * * * * ! 


B?II£_DESCRiPIiON_gF_PRgjECI_AND_PROJECI_LOCAIION_FgR_syMMARY_ByDGET: 

THIS PROJECT REPRESENTS AN ALLOCATION FROM THE FOLLOWING MASTER 


THIS PROJECT REPRESENTS AN ALLOCATION FRO 
ALLOCATED PROJECTS: 

BASIC ENGINEERING 

HYDROLOGIC DATA MANAGEMENT 

CROSS VALLEY LEVEL AND BENCHMARKING 

Emergency operations 

BAS IC HYDROLOGY 

MAINTENANCE WAREHOUSING SERVICES 
WAREHOUSE INVENTORY CONTROL STUDY 
REGULATORY AGENCY PERMIT COORDINATION AND 
COMPLIANCE MANAGEMENT STUDY 


PROJECT #0006201 
PROJECT #0006202 
PROJECT #0006203 
PROJECT #0006204 
PROJECT #0006205 
PROJECT #0006206 
PROJECT #0006207 

PROJECT #0006208 


ALLOCATI ON FORMULA AND BASIS: 


THE 1994-95 COST ALLOCATION PERCENTAGES FOR THIS PROJECT ARE: 
NORTHWEST ZONE, 12 PERCENT; NORTH CENTRAL ZONE, 7 PERCENT; CENTRAL 
ZONE, 15 PERCENT; EAST ZONE, 12 PERCENT; SOUTH ZONE, 4 PERCENT; WATER 
UTILITY ADMINISTRATION AND GENERAL, 50 PERCENT. 


'ROJECT: 2006200 
!UN DATE: 05/19/94 


ADMINISTRATION 


TECHNI CAL & SUPPORT PROJECTS 
NORTH CENTRAL ZONE C/Y 


PAGE 154 








SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 ®UDGET REPORT 


PAGE 155 


F82:Q»P7K 

RUM 0 ATE : 05/19/9A 
RUN TIME: 13:17 

FHMD: 021 
PROGRAM: 1 

PROJECT: 2007101 


PROJECT: ORDINANCE ADMINISTRATION 
NORTH CENTRAL ZONE C/Y 
ADMJ NISTRAT!ON 


COORD: Marc Kiemencic 
06230 

DESIGN COORDINATION DIVISION 


SECT -ORG- ACCT.ACCOUNT DESCRIPTION - HOURS 

DISTRICT LABOR 

1 06230 61 230 000 EXPENSED LABOR/OVERH£ AD 50 

iNfRA-D ! SI P I CT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/IV 

* * * * PROJECT TOTAL * * * * 50 


- F I S C A 
BUDGET % 

L 1993-94 - 

YTD ADJ % 

TOTAL % 

-• FISCAL 
HOURS 

1994-95 

AMOUNT 

3,907 


3,90 7 



91 


91 



3,998 


3,998 




****** N A R R A T 5 V E ****** 

M«II£..DESCRIPTiON_OF_PROJECI_AND_PROJECT_LOCATiON_FOR_SyMMARY_BUDGfI: 

THIS PROJECT HAS SEEN TRANSFERRED TO 5-2001101 (LAND USE REVIEW). 
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RUN DATE: 05/19/94 


FISCAL 

94-95 BUDGET 

REPORT 





RUN TIME: 13:17 














COORD 

: Jim Ferguson 



FUND: 021 


PROJECT : DISTRICT SOLID WASTE MGT STUDY 

07100 



PROGRAM: 2 


NORTH 

CENTRAL ZONE 

C/Y 


MAINTENANCE 

MANAGER 


PROJECT: 2008101 



PLANNING 










FISC A 

L 1993-94 --- 


FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION . 

HOURS BUDGET $ 

YTD ADJ $ 

TOTAL $ 

HOUR S 

AMOUNT 

DISTRICT LABOR 









1 06220 

61230 

000 EXPENSED LA BOR/0VERHEAD 

12 

1,036 


1,036 

15 

1,234 

1 07100 

61230 

000 EXPENSED LAB0R/0VERHEAD 

30 

1,942 


1,942 

15 

911 

1 07260 

61230 

000 EXPENSED LA BOR/0VERHEAD 

18 

1,545 


1 , 545 

18 

1,558 

1 08210 

61230 

000 EXPENSED LABOR/OVERHEAD 

12 

1 , 334 


1,334 

8 

843 



SECTION TOTAL 

72 

5,857 


5,857 

56 

4,546 

CONTRACT SERVICES 









2 07100 

61310 

483 SOLID WASTE MANAGEMENT 


3, 120 


3,120 


4,500 

2 08210 

61310 

483 SOLID WASTE MANAGEMENT 


3,120 


3,120 





SECTION TOTAL 


6,240 


6,240 


4,500 

I NTRA-DISTRICT EQUIPMENT 








5 

61241 

INTRA DISTRICT CLASS I/IV 


132 


132 


101 



* * * * PROJECT TOTAL * * * * 

72 

12,229 


12,229 

56 

9,147 



* * * * * * N A R R 

A ^ T ' 

I V 

£ - * * * * . * * 





BRX§£_D E SC Rj^PT I^OM_OF_PRO JE CT_AMO_PRO J E C T_10C ATj^OM_F OR_SUMM A R Y_BUOG E T : 

THIS PROJECT PROVIDES FUNDS FOR CONTINUING TO DEVELOP STRATEGIES TO 
REDUCE DISPOSAL FEES AT LANDFILLS BY UTILIZING ALTERNATIVE SITES FOR 
DISPOSAL OF SEDIMENT AND OTHER WASTES. THE WASTE MATERIAL IS 
GENERATED BY DISTRICT FACILITY MAINTENANCE AND OPERATION ACTIVITIES. 

IN FISCAL 93-94 APPROXIMATELY $20,000 WAS SPENT FOR A CONSULTANT 
REPORT WHICH IDENTIFIED SEVERAL SITES THAT MERITED FURTHER 
INVESTIGATION. THAT REPORT ALSO IDENTIFIED POSSIBLE LAND USE AND 
REGULATORY PERMITTING REQUIREMENTS. 

£E2i£CT_GOALS_AND_OB JECTI^VES : 

THE SHORT-TERM GOAL OF THIS PROJECT IS TO ENSURE THAT SITES ARE 
AVAILABLE THROUGH NEXT YEAR AT WHICH SEDIMENT AND SOME VEGETATIVE 
MATTER CAN BE STORED, DRIED, AND /OR DISPOSED AS AN ALTERNATIVE TO 
DISPOSAL AT LANDFILLS. 

THIS PROJECT WILL NOT PROVIDE A LONG-TERM SOLUTION TO THE DISTRICT'S 
SOLID WASTE MANAGEMENT NEEDS. 


PLANNING DISTRICT SOLID WASTE MGT STUDY 

NORTH CENTRAL ZONE C/Y PAGE 156 


PROJECT: 2008101 
RUN DATE: 05/19/94 
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SANTA 

S 

LARA VALLE 

Y WATER 

DISTRICT 


RUN DAT 

E ; 

05/19/94 



F 

I s 

CAL 94-95 

FUDGE T 

REPORT 


RUN TIM 

£ ; 

13:17 








COORD: Jim Ferguson 

FUND ; 0 

21 




PROJECT 

; 

DISTRICT S 

SLID WA 

STE MC-T STUDY 

0 7100 

PROGRAM 

; 2 





NO 

RTH CENTRA 

L ZONE 

C/Y 

MAINTENANCE MANAGER 

PROJECT 

: 2 

00810 1 





PLANN 

NG 






****** 

N 

A 

R 

R A 

T 

I V E 

****** 


!liEASyRA8LE_TASKS__AND_COMPLETiOM_DAXES : 

15 DEVELOP A SHORT LIST OF AVAILABLE SITES, INCLUDING LANDFILLS, BY 
AUGUST 1, 1994. 

25 SELECT ONE OR TWO CANDIDATE SITES FOR FURTHER EVALUATION WITH 
RESPECT TO FISCAL IMPACTS, PERMITTING REQUIREMENTS, AND "C E Q A '• 
COMPLIANCE BY NOVEMBER 1, 1994. 


P?2ilIC T_COMPL E TiON_D AT E : 

WORK ON THIS PROJECT IS EXPECTED TO BE COMPLETED BY JULY 1995. 


ATJ.ON..FORMU LA_AND_BAS].S ; 

THE ALLOCATION IS BASED ROUGHLY ON THE AMOUNT OF SEDIMENT GENERATED 
IN EACH COST CENTER. THE PERCENTAGE ALLOCATIONS ARE: 

RAW WATER T&D - 30% 

NORTHWEST, NORTH CENTRAL, CENTRAL, AND EAST - 15% 

SOUTH FLOOD CONTROL ZONE - 10% 


PROJECT; 200810! 
RUN DATE; 05/19/94 


PLANNING 


DISTRICT SOUS WASTE MGY STUDY 
NORTH CENTRAL ZONE C/Y 


PAGE IS? 




















































































FB20RP7R 

RUN: DATE: 05/19/94 
Run TIME: 13:17 

FUND: 021 
PROGRAM: 5 
PROJECT: 2008102 

. FISCAL 1993-94 . FISCAL 1994-95 -- 

SECT -ORG- ACCT.ACCOUNT DESCRIPTION . HOURS BUDGET $ YTD ADJ $ TOTAL $ HOURS AMOUNT 

DISTRICT LABOR 

1 08230 61 230 000 EXPENSED LA BOR/OVERHEAD 56 4,278 4,278 55 4,058 


CONTRACT SERVICES 

2 08230 61310 1 1 5 EMERGENCY 0 PERATI ONS/RESPONSE 

2 08230 61310 384 HAZ MAT-CLEAN UP/REMEDIATION 

2 08230 61310 458 TEST & ANALYSIS 



SECTION TOTAL 




20,000 


20,000 


25,000 

DISTRICT 

5 

EQUIPMENT 

61241 INTRA DISTRICT CLASS I / IV 



102 


102 


100 


* * * * PROJECT TOTAL * 

★ * 


56 

24,380 


24,380 

55 

29,158 


* * * * * * ■ 'N ' • 

A 

R R 

A T 

I V 

£ ****** 





BRIEF DESCRIPTION OF PROJECT 

ANO 

PROJECT 

LOCATION FOR 

SUMMARY 

BUDGET: 





THIS PROJECT ALLOWS DI STRICT STAFF TO INVESTIGATE, ANALYZE, REMOVE, 
AND DISPOSE OF SUSPECTED OR KNOWN HAZARDOUS WASTE FROM DISTRICT 
PROPERTY, EASEMENT AND RIGHT OF WAY IN THE NORTH CENTRAL FLOOD 
CONTROL ZONE. THE DISTRICT MUST RESPOND TO REMEDIATE SUCH PROBLEMS 
TO PROTECT THE PUBLIC AND DISTRICT STAFF FROM BEING EXPOSED TO 
HAZARDOUS MATERIALS AND TO PREVENT THESE MATERIALS FROM IMPAIRING THE 
DISTRICT OPERATIONS. 

EE2i§C T_GOA L S_AND_OB J E C TiVES : 

THE OBJECTIVE IS TO PROTECT THE DISTRICT FROM LITIGATION AND 
REGULATORY ENFORCEMENT ACTIONS AS A RESULT OF ILLEGAL DISPOSAL OF 
HAZARDOUS MATERIALS ON DISTRICT PROPERTY, EASEMENT OR RIGHT OF WAY. 

MEASURABLE_TASKS_AND_CgMPLETiON_DATES: 

SPECIFIC TASKS TO BE COMPLETED INCLUDE: 1) MAN AGE THE EMERGENCY 
RESPONSE CONTRACT FOR 1994; 2) RESPOND TO INCIDENTS OF DISPOSAL OR 
RELEASES; 3) LIAISON WITH LOCAL, STATE, AND FEDERAL AGENCIES; 4) 
DEVELOP AN EMERGENCY PROCEDURES MANUAL; 5) TRAIN ADDITIONAL STAFF TO 
RESPOND TO HAZMAT SPILLS; 6) PURSUE COST RECOVERY FROM RESPONSIBLE 
PARTIES; ;7) AWARD THE EMERGENCY RESPONSE CONTRACT FOR 1995. 



SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: HAZMAT EMERG RESP NC ZONE 
: : ;T,NORTH CENTRAL ZONE C/Y 
OPERATIONS 
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COORD: Beau Goldie 
08230 

ENVIRONMENTAL COMPLIANCE DIV 


PROJECT: 2008102 
RUN DATE: 05/19/94 


OPERATIONS 


HAZMAT EMERG RESP NC ZONE 
NORTH CENTRAL ZONE C/Y 
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SANTA CLARA VMLEV WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: HAZMAT EMERG 8ESP NC ZONE 
NORTH CENTRAL ZONE C/Y 
OPERAT!QMS 

****** N A S R A T I V E ****** 
J ECT _COMPLE TION_D ATE : 

THIS IS AN ONGOING PROJECT BECAUSE OF THE CONTINUED DISCOVERY OF 
ILLEGAL DISPOSAL OR RELEASES OF HAZARDOUS WASTES ON DISTRICT 
PROPERTY , EASEMENT AND RIGHT OF WAY. 

£9§T_SHARIMG^REIMBURSEMENT : 

REIMBURSEMENT AND COST SHARING IS PURSUED ON A CASE BY CASE BASIS. 

IT IS A PRIMARY OBJECTIVE TO PLACE THE RESPONSIBILITY FOR CLEANUP ON 
A RESPONSIBLE PARTY. 

^LL9£AI19!!_£ORMyLA_ANO_BASiS : 

NOT APPLICABLE. 
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COORD : 


Goldie 

ONMENTAL COMPLIANCE D * V 


PROJ E C 
RUN DA 


T s 2: 
TE s 


n 


9/94 


OPERATIONS 



HAZMAT 
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RUM DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 160 


COORD: Beau Goldie 

FUND: 021 PROJECT: PROPERTY PREACQUIS IT ION INVEST 08230 

PROGRAM: 5 NORTH CENTRAL ZONE C/Y ENVIRONMENTAL COMPLIANCE DIV 

PROJECT: 2008103 OPERATIONS 


FISCAL 1993-94 . FISCAL 1994-95 -- 


SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION-; 


HOURS 

BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

USTRICT LABOR 

1 08230 

1 09320 

61230 

61 230 

000 EXPENSED LABOR/OVERH£ AD 

000 EXPENSED LA BOR/OVERHEAD 


394 

30,097 

30,097 

310 

40 

22,875 

3,324 



SECTION TOTAL 


394 

30,097 

30,097 

350 

26,199 

CONTRACT SERVICES 
2 08230 

2 08230 

61310 

61310 

116 ENVIRONMENTAL ASSESSMENT 

458 TEST & ANALYSIS 



50,000 

50,000 


32,000 

6,000 



SECTION TOTAL 



50,000 

50,000 


38,000 

INTRA-DISTRICT EQUIPMENT 

5 61241 

INTRA DISTRICT CLASS I/IV 



717 

717 


637 



* * * * PROJECT TOTAL * * * * 


394 

80,814 

80,814 

350 

64,836 



****** R j ^ R 

R 

A T 

I V 

g ****** 




Brief 

DESCRIPTION OF PROJECT AND PROJECT 

LOCATION 

FOR SUMMARY 

BUDGET: 




THIS PROJECT ALLOWS THE DISTRICT TO CONDUCT INVESTIGATIONS OF 
PROPERTY FOR SURFACE AND SUBSURFACE CONTAMINATION PRIOR TO 
ACQUISITION BY THE DISTRICT. THE DISTRICT ACQUIRES A SIGNIFICANT 
AMOUNT OF PROPERTY FOR FLOOD CONTROL AND WATER SUPPLY PROJECTS. IN 
ORDER TO MINIMIZE THE LIABILITY INCURRED WITH THE ACQUISITION OF 
CONTAMINATED PROPERTY THE DISTRICT MUST CONDUCT AN INVESTIGATION OF 
THE PROPERTY TO IDENTIFY AND EVALUATE THE CONTAMINATION OF THE 
PROPERTY. 

EE9 J £CT_GOAL S_AND_OB JEC TiVES: 

THE GOAL IS TO PROTECT THE DISTRICT FROM THE LIABILITIES ASSOCIATED 
WITH THE CLEANUP OF CONTAMINATED PROPERTIES. 

MEASURABLE_TASKS_AND_COMPLET_!_ON_DATES : 

SPECIFIC TASKS TO BE COMPLETED INCLUDE: 1) MANAGE THE MASTER PROPERTY 
ACQUISITIONS INVESTIGATION CONTRACT FOR 1994; 2)DEVELOP PROCEDURES 
FOR REQUESTING INVESTIGATIONS; 3) CONDUCT INVESTIGATIONS OF 
PROPERTIES TO BE ACQUIRED; 4) REVIEW AND EVALUATE CONSULTANTS 
REPORTS; 5) ASSIST IN PROPERTY ACQUISITION NEGOTIATIONS; 6) LIAISON 
WITH THE REGULATORY AGENCIES; 7) OBTAIN REGULATORY CLOSURE ON SOME 
PROPERTIES; 7 ) MA N AG E CLEANUP OF PROPERTIES AS NEGOTIATED WITH THE 


ROJECT: 2008103 
:UN DATE: 05/19/94 


OPERATIONS 


PROPERTY PREACQUISITION INVEST 
NORTH CENTRAL ZONE C/Y 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 







COORD : Randy 

FUND: 021 


PROJECT: CALA8AZAS CREEK 


06220 

PROGRAM: 2 


NORTH 

CENTRAL ZONE 

C/Y 

FLOOD 

PROJECT : 2010101 



PLANNING 







FISC 

A L 1993-94 . 

SECT -ORG- 

ACCT - 


HOURS BUDGET $ 

YTD ADJ $ TOTAL $ 

DISTRICT LABOR 






1 06210 

61230 

000 EXPENSED LABOR/OVERHEAD 

300 

27,066 

27,066 

1 06220 

61230 

000 EXPENSED LABOR/OVERHEAD 

1,200 

103,600 

103,600 

1 06320 

61230 

000 EXPENSED LAB0R/0VERHEAD 

50 

4,148 

4,148 

1 09230 

61230 

000 EXPENSED LABOR/OVERHEAD 

600 

42,091 

42,091 

1 09320 

61230 

000 EXPENSED LABOR/OVERHEAD 

50 

4,295 

4,295 



SECTION TOTAL 

2,200 

181,200 

181,200 

CONTRACT SERVICES 






2 06210 

61310 

489 ENVIRONMENTAL SERVICES 


75,000 

75,000 

2 06220 

61093 

000 PRINTING/BINDING 


5,000 

5,000 

2 06220 

61303 

000 TEMPORARY EMPLOYEES FEES 


2,236 

2,236 



SECTION TOTAL 


82,236 

82,236 

INTRA-DISTRICT EQUIPMENT 





5 

61241 

INTRA DISTRICT CLASS I/IV 


4,004 

4,004 



* * * * PROJECT TOTAL * * * * 

2,200 

267,440 

267,440 



****** N A R R 

A T 

I V 

■ g * * * * * ■ * 


BRIEF 

DESCRIPTION OF PROJECT AND PROJECT 

LOCATION FOR 

SUMMARY 

BUDGET: 


• FISCAL 
HOURS 


THIS PLANNING STUDY HAS BEEN CANCELLED. 


PROJECT: 2010101 
RUN OATE: 05/19/94 


PLANNING 


CALABAZAS CREEK 
NORTH CENTRAL ZONE C/Y 


PAGE 162 

DIVISION 

1994-95 -- 
AMOUNT 


PAGE 162 






FB20RP7R SANTA CLASS VALLEY MATE8 DISTRICT 

t*U*i BATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RtfN TINE: 13:17 


COORD: Sal Hsueh 


FUND: 0:21 




PROJECT: 

CAL ABA Z A S CK S 

L DRUG/H OM€ STEAD 

06320 


PROGRAM: 3 




NORTH CENTRAL ZONE C/Y 

FLOOD 

CONTROL DESIGN 

PROJECT: 2 

010104 




CONSTRUCTION 










-- F I S C A L 1993-94 


-- FISCAL 

S £ C I 

-OR G - 

ACCT-. 

" " ” 

- ACCOUNT DESCRIPTION 

• HOURS 

BUDGET $ YTD AD.! % 

TOTAL * 

HOURS 

DISTRICT LABOR 








1 

06210 

13 230 

000 

CAPITALI2ED lA B OR/0 V ER H E AD 

25 

2,257 

2,25 7 


1 

06320 

13230 

000 

CAPITALIZED LABO*/OVERHEAD 

62 0 

51,406 

5 1,406 

1,075 

1 

0 92 2 C 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

3,4 70 

284,079 

284,079 

2,40? 

8 

09230 

13230 

000 

C A P I TALI ZED LABOR/0 VERNE AD 

600 

42,091 

42,091 

600 


093 2 0 

13230 

00 0 

CAPITALIZED LABOR/OVERHEAD 

425 

36,507 

36,507 





SEC 

TION TOTAL 

5,140 

416,340 

416,340 

4,077 

CONTRACT SERVICES 








2 

06320 

13210 

000 

CONSTRUCTION 


3,500,000 

3,500.000 


2 

09220 

13210 

000 

CONSTRUCTION 





2 

09220 

13310 

458 

TEST & ANALYSIS 


10,000 

10,000 


2 

09230 

13301 

000 

AERIAL PHOTOS MAPPING 


1,250 

1,250 


2 

09230 

13303 

000 

TEMPORARY EMPLOYEES FEES 


20,000 

20,000 





SECTION TOTAL 


3,531,250 

3,531,250 


LAND 









4 

093 20 

13110 

000 

LAND FEE TITLE 


600,000 

600,000 


4 

u>93-£'u 

1315 0 

0 00 

LAND APPRAISALS 


20,000 

20.000 


4 

09320 

13140 

000 

LIT 2 GAT ION 


35,000 

35,000 


4 

09320 

13160 

000 

TITLE FEES 


5,000 

5,000 





SECTION TOTAL 


660,000 

660,000 


INTRA-DISTRICT EQUIPMENT 







5 

06210 

13241 

000 

INTRA DISTRICT CLASS I/IV 


46 

46 


5 

06320 

13241 

000 

INTRA DISTRICT CLASS I/IV 


1,128 

1,128 


5 

09220 

13241 

000 

INTRA DISTRICT CLASS I/IV 


6,315 

6.315 


5 

09230 

13241 

000 

INTRA DISTRICT CLASS I/IV 


1,092 

1 , 092 


5 

09320 

13241 

000 

INTRA DISTRICT CLASS I/IV 


774 

774 





SECTION TOTAL 


9,355 

9,35 5 





* * 

* * PROJECT TOTAL * * * * 

5 , 140 

4,616:, 94 5 

4,616,945 

4,077 


****** N A R R A T I V E ****** 
§.EI§£„&I§C[n P T£ON_Qf _PRO J E C T_ANO_PRO J E CT_LOC AT 1QN_£QR_S0MMAR Y_ByDGE T : 


THIS PROJECT PROVIDES FUNDS FOR THE COMPLETION OF PLANS AND 
SPECIFICATIONS FOR ADVERTISEMENT, AND CONTRACT ADMINISTRATION AND 
COORDINATION FOR THE CONSTRUCTION OF GASTON SLOPE CHANNEL LINING AND 


© S3 ft i £>* 
r vi W «2 C 

S' T « 4 » 

5 u S. V H 

5104 

CONSTRUCTION 

CALABAZAS CK 2 LMRN G/HOME 

STEAD 

RUN a 

ATE: 05. 

'19/94 


NORTH CENTRAL 20:B! 

C/Y 


PASS 163 


DIVISION 


1994-95 -- 
AMOUNT 


88,236 

200,270 

40,225 


328,731 


4,500,000 

175,000 

35,000 


4,710,000 


1,957 

4,372 

1,092 


7,421 

5,046,152 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 164 


COORD: Nai Hsueh 

FUND: 021 PROJECT: CALABAZAS CK I LWRNC/HOMESTEAD 06320 


PROGRAM: 
PROJECT : 

3 

2010104 




NORTH CENTRAL ZONE 
CONSTRUCTION 

C/Y 



FLOOD CONTROL DESIGN DIVISION 



****** 

N 

A 

R R A T 

I- 

V 

E 

****** 


TWO ADDITIONAL REINF0RCED CONCRETE BOX CELLS AT LOCHINVAR AVENUE AND 
HOMESTEAD ROAD. THE PROJECT IS ON CALABAZAS CREEK FROM LAWRENCE 
EXPRESSWAY TO HOMESTEAD ROAD IN THE CITIES OF SUNNYVALE AND SANTA 
CLARA. THIS PROJECT IS PHASE 1 OF FOUR PHASES AND EXTENDS 2,900 FEET 
FROM GUADALUPE SLOUGH TO MILLER AVENUE. THE PLANS AND SPECIFICATIONS 
FOR THIS PROJECT WAS PREPARED BY DISTRICT'S CONSULTANTS, CH2M HILL. 

PROiECT_GOALS_AND_OBJECIiVES: 

THE GOALS AND OBJECTIVES FOR THIS PROJECT ARE TO COMPLETE THE 
CONSTRUCTION PROJECT WITHIN THE ALLOTTED TIME AND BUDGET AND PROVIDE 
PROTECTION FROM THE 1% FLOOD FOR THIS AREA. 

MI*SURABLE_TASKS_AND_COMPLET10N_DATES: 

ADVERTISEMENT AND AWARD FOR CONSTRUCTION SUMMER, 1994 

PRO JI CI_COMPL E UON_DA TE : 

THE CONSTRUCTION PROJECT IS SCHEDULED FOR COMPLETION IN SUMMER, 1995. 

A REVEGETATION PROJECT WILL FOLLOW THE COMPLETION OF CONSTRUCTION OF 
THE FLOOD CONTROL PROJECT. 


PROJECT: 2010104 
RUN DATE: 05/19/94 


CONSTRUCTION 


CALABAZAS CK I LURNC/HOMESTEAD 
NORTH CENTRAL ZONE C/Y 
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F:B:Z'0.R-P7R 

am DATE : 05/19/94 
RUM TIME ; 13:17 

FUND - 021 

PROGRAM: 3 

PRO J FcT: 2010105 


SANTA CLARA VA1LEY WATER D 
FISCAL 94 95 BUDGET 


ISTSSGT 
RF.POR r 
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PROJECT: CALaBaZAS CK IV HMSTD/HWY 280 
NORTH CENTRAL ZONE C/V 
CONSTRUCTION 

. F I S C A t. 


COORD: Mai Hsueh 
06320 

FLOOD CONTROL DESIGN DIVISION 


1993-94 


CONTRACT SERVICES 
08230 


09220 

09230 


LAND 


4 09320 

4 09320 

4 09320 

4 09320 


13310 

13310 

13301 


13110 

13130 

13140 

13160 


06210 

06320 

08230 

09220 

09230 

09320 


1324 1 
1324 1 
13241 
13241 
13241 
13241 


SECTION TOTAL 


458 TEST & ANALYSIS 

123 INSPECTION 

000 AERIAL PHOTOS MAPPING 

SECTION TOTAL 


000 LAND FEE TITLE 
000 LAND APPRAISALS 
000 LITIGATION 
000 TITLE FEES 

SECTION TOTAL 


INTRA-DISTRICT EQUIPMENT 


000 INTRA DISTRICT 
000 INTRA DISTRICT 
000 INTRA DISTRICT 
000 INTRA DISTRICT 
000 INTRA DISTRICT 
000 INTRA DISTRICT 


CLASS I / I V 
CLASS I /I V 
CLASS i/IV 
CLASS I/IV 
CLASS I/IV 

class i/iv 


SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


8,411 


8 :, 41:1 


677,029 


15,000 

37,000 

1,500 

53,500 


1,500,000 
15,000 
25,000 
5,000 

1,545,000 


46 

10,228 

1,567 

482 

2,257 

728 

15,308 

2,290,837 


SECT 

- ORG - 

ACCT - 


- ACCOUNT 

DESCRIPTION . 

HOURS 

BUDGET S 

YTD ADJ $ 

TOTAL % 

DISTRICT LABOR 

1 06210 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

25 

2,257 


2,257 

1 

06320 

13230 

000 

CAPITAL I ZED 

LABOR/OVERHEAD 

5,620 

465,960 


465,960 

1 

08230 

13230 

000 

CAPITALIZED 

LABQR/OVERHEAD 

861 

65,769 


65,769 

1 

0 9220 

13230 

000 

CAPITAL!ZED 

LABOR/OVER HEAD 

265 

21,695 


21,695 

1 

09230 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

1,240 

86,989 


86,989 

1 

09320 

1 3230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

400 

34,359 


34,359 


677,029 


15,000 

37,000 

1,500 

5 3 ,500 


1,500,000 
15,000 
25,000 
5,000 

1,545,000 


46 

10,228 

1,567 

482 

2,257 

728 

15,308 

2,290,837 


FISCAL 1994-95 
HOURS AMOUNT 


***** 


N 


THIS SCOPE IS CLOSED FOR FT 1994-95. 
#2010110 UNDER NEW SCOPE #20101(2, 


J | y g ****** 

IT HAS BEEN COMBINED WITH SCOPE 


PROJEC 

Ts 2011 

31 S 5 

RUM DA 

TE: 05 , 

M9/9< 


C;0:«:S:TiR:ttC * l-0:N 


CALABAZAS CK IV 


: HMS 

TD/SiWY 28i 

MY® & 

L ZONE C/' 


PAGE 























































FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


SECTION TOTAL 


* * * * PROJECT TOTAL * * 


FUND: 021 




PROJECT: 

CALABAZAS CK IIA 

MVA/ARQUES 

PROGRAM: 3 




NORTH CENTRAL ZONE 

C/Y 

PROJECT: 2010106 




CONSTRUCTION 








- F I S C A 

SECT 

-ORG- 

ACCT - 

* “ - ' 

--- ACCOUNT DESCRIPTION --• 

- HOURS 

BUDGET S 

DISTRICT LABOR 






1 

06210 

13230 

000 

CAPITALIZED LA BOR/0VERHEAD 

2:5 

2,257 

1 

06320 

13230 

000 

CAPITALIZED LABOR/0VERHEAD 

1,380 

114,417 

1 

08230 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

40 

3,057 

1 

09220 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

3,470 

284,079 

1 

09230 

13230 

000 

CAPITALIZED LA BOR/OVERHEAD 

800 

56,121 

1 

09320 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

100 

8,590 




SECTION TOTAL 

5,815 

468,521 

CONTRACT SERVICES 






2 

06320 

13210 

000 

CONSTRUCTION 


5,300,000 

2 

09220 

13310 

458 

TEST & ANALYSIS 


50,000 

2 

09230 

13301 

000 

AERIAL PHOTOS MAPPING 


2,500 




SECTION TOTAL 


5,352,500 

LAND 







4 

09320 

13110 

000 

LAND FEE TITLE 


50,000 

INTRA-DISTRICT EQUIPMENT 





5 

06210 

13241 

000 

INTRA DISTRICT CLASS I/IV 


46 

5 

06320 

13241 

000 

INTRA DISTRICT CLASS I/IV 


2,512 

5 

0823 0 

13241 

000 

INTRA DISTRICT CLASS I/IV 


. 73 

5 

09220 

13241 

000 

INTRA DISTRICT CLASS I/IV 


6,315 

5 

09230 

13241 

000 

INTRA DISTRICT CLASS I/IV 


1,456 

5 

09320 

13241 

000 

INTRA DISTRICT CLASS I/IV 


182 


5,815 


10,584 
5,881,605 


COORD: N ai Hsueh 
06320 

FLOOD CONTROL DESIGN 


1993-94 
YTD ADJ $ 


|T’OTA:L|f$;: 


2,257 

114,417 

3,057 

284,079 

56,121 

8,590 


468,521 


5,300,000 

50,000 

2,500 

5,352,500 


50,000 

46 

2,512 

73 

6,315 

1,456 

182 

10,584 

5,881,605 


-- FISCAL 
HOURS 




THIS SCOPE IS CLOSED FOR FY 1994-95. 
#2010109 UNDER NEU SCOPE #2010111. 


T I V E * * * * * * 
IT HAS BEEN COMBINED WITH SCOPE 


PROJECT: 2010106 
RUN DATE: 05/19/94 


CONSTRUCTION 


CALABAZAS CK I IA MVA/ARQUES 
NORTH CENTRAL ZONE C/Y 


PAGE 166 

DIVISION 

1994-95 -- 
AMOUNT 


PAGE 166 







:F B:20:@:P 7:8 SANTA CLARA VAU.EV WAT HR DI-STRICT RASE 167 


RUN DATE: 

05/19/9 

4 


F S SEAL 

94-95 BUDGET REPORT 




RUN TIME: 

t 5 t 1 ( 





COORD: Nai Hsueh 



FUND: 021 




PROJECT: CALABAZAS CK I1I CNTRL/LWRC 

EX 06320 



PROGRAM: 

3 



NORTH 

CENTRAL ZONE C/Y 

FLOOD CONTRO 

L DESIGN 

DIVISION 

PROJECT; 

2010107 




CONSTRUCTION 









- - ------- ---FISC A 

L 1993-94 - . 

FISCAL 1 

994-95 -- 

SECT -QRG" 

A C C T - 


-- ACCOUNT DESCRIPTION --- 

HOURS BUDGET $ 

YTD ADJ % TOTAL S 

HOURS 

AMOUNT 

DISTRICT 

LABOR 








1 

06210 

13230 

GOO 

CAP ! TAL I ZED LABOR/OVERHEAD 

25 2,257 

2,2:5 7 



1 

06320 

1 3 230 

000 

CAPITAL I ZED LABOR/OVERHEAD 

4,350 360,664 

360,664 

1,001 

82,162 

1 

08230 

1 3 23 0 

000 

CAPITALIZED .LABOR/OVER HEAD 

100 7,63-9 

7,639 

100 

7,380 

1 

09220 

13230 

000 

CAPITAL IZ ED LABOR/OVERHEAD 

163 13,342 

13,342 

2,621 

218,527 

1 

09230 

13230 

000 

CAPITALIZED lABOR/QVERHEAD 

900 63,136 

63,136 

600 

40,225 

1 

09320 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

IOC 8,590 

8,590 






SECTION TOTAL 

5,638 455,628 

455,628 

4,322 

348,294 

CONTRACT 

SERVICES 








2 

06320 

13210 

000 

CONSTRUCTION 

2,000,000 

2,000,000 



2 

06320 

13450 

000 

UTILITIES 

65,000 

65,000 



2 

08230 

13310 

458 

TEST £ ANALYSIS 




10,000 

2 

09220 

13210 

000 

CONSTRUCT I ON 




200,000 

2 

U9;2:2:0- 

13310 

123 

INSPECTION 

50,000 

50,000 



2 

09220 

13310 

458 

TEST A ANALYSIS 

20,000 

20,000 


40,000 

2 

09230 

13301 

000 

AERIAL PHOTOS MAPPING 

1,500 

1,500 






SECTION TOTAL 

2,136,500 

2,136,500 


250/000 

INTRA-DISTRICT EQUIPMENT 







5 

06210 

13241 

000 

INTRA DISTRICT CLASS ! / I V 

46 

46 



5 

06320 

13241 

000 

INTRA DISTRICT CLASS I / I V 

7,91 7 

7,917 


1,822 

5 

08230 

13241 

000 

INTRA DISTRICT CLASS I / IV 

182 

182 


182 

5 

09220 

13241 

000 

INTRA DISTRICT CLASS I/IV 

297 

297 


4,770 

5 

09230 

13 241 

000 

INTRA DISTRICT CLASS I/IV 

1,638 

1,638 


1,092 

5 

09320 

13241 

000 

INTRA DISTRICT CLASS I/IV 

182 

182 






SECTION TOTAL 

10,262 

10,262 


7,866 




fa * 

* * PROJECT TOTAL * * * * 

5,638 2,602,390 

2,602,390 

4,322 

606,160 


****** jj ^ f; ft ^ 7 j V £ ****** 

MI§f_OI§CRIPTiOM_Of._PROJEC]r_.AND„PflOjeCT_tOCATiON_f OR_SUMMAR Y_BUDGET : 

THIS PROJECT PROVIDES FUNDS FOR CONTRACT ADMINISTRATION AND 
COORDINATION FOR THE CONSTRUCTION OF FLOOD WALLS, CLEAR SPAN BRIDGE 
(REPLACES AN EXISTING BOX CULVERT) AT KIFER ROAD, INSTALLATION OF A 
NEW BOX CULVERT FOR EL CASINO STORM DRAIN UNDER THE PENINSULA COMMUTE 
RAILROAD TRACKS AND MODIFICATIONS TO THE POMEROY AVENUE CULVERT 
TRAHSiTION, WHICH EXTENDS 1 1,500 FEET ON CALABAZAS CR:E:E:K FROM CENTRAL 
EXPRESSWAY TO LAWRENCE EXPRESSWAY IN THE CITIES OF SUNNYVALE AND 


PROJECT : 201010/ 

CONSTRUCTION 

CALABAZAS CK IIS G-NTRL 

/LWRC EX 

RUN DATE: 05/19/94 


NORTH CENTRAL 

ZONE C/Y PAGE 1 




























































FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 021 
PROGRAM: 3 
PROJECT: 2010107 


PROJECT: 2010107 
RUN DATE: 05/19/94 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: CALABAZAS CK III CNTRL/LWRC 
NORTH CENTRAL ZONE C/Y 
CONSTRUCTION 

****** N A R R A T I V 

SANTA CLARA. THIS PROJECT IS PHASE 3 OF FOUR PHASES 
SLOUGH TO MILLER AVENUE. 

PRO JIC T_GOA L S_AND_OB J E C TJ.VE S : 

THE GOALS AND OBJECTIVES FOR THIS PROJECT ARE TO COMPLETE THE 
CONSTRUCTION PROJECT WITHIN THE TIME LIMITS AND COST SPECIFIED IN THE 
CONTRACT DOCUMENTS AND PROVIDE PROTECTION FROM THE 1% FLOOD. 

MEASyRABLE_TASKS_AND_COMPLETigN_DATES: 

ADVERTISEMENT AND AWARD FOR CONSTRUCTION SPRING, 1994 

PROJECT_C0MPLETj.ON_DATE : 

THE CONSTRUCTION PROJECT IS SCHEDULED FOR COMPLETION IN FALL, 1995. 


CONSTRUCTION CALABAZAS CK III CNTRL/LWRC EX 

NORTH CENTRAL ZONE C/Y PAGE 168 


PAGE 168 


EX 


COORD: Nai Hsueh 
06320 

FLOOD CONTROL DESIGN DIVISION 


£ ****** 
FROM GUADALUPE 






Fa 

20NP7R 

RU' 

N SATE; 0:5/19 

stu 

N TIME : 13:17 



f u 

ND: 021 

PR 

0 GR A W t 3 

PS 

OJECT; 201010 



SANTA CLARA VALLEY WATER D I. STRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT : CALABAZAS II 3/C GSJAD SL/MVA 
NORTH CENTRAL ZONE C/T 
CONSTRUCTION 


COORD: Nai Hsueh 
06320 

FLOOD CONTROL DESIGN 


FISCAL 1993-94 


SECT -ORG- 

ACCT - 

- - - 

--- ACCOUNT DESCRIPTION - 


HOURS 

BUDGET $ 

YTD ADJ $ 

TOTAL $ 

DT::ST:Ril:CT 

LABOR 










1 

0621 0 

1;M3:0 

000 

CAPITALIZED LABOR/0V£RHEAD 


25 

2,257 


2,257 

1 

06 52 0 

13230 

000 

CAP I TALI ZED LABOR/OVER HEAD 


460 

38,138 


38,138 

1 

09220 

1 3230 

000 

CAPITALIZED LABOR/OVER HEAD 


1 22 

9,988 


9 988 

1 

09230 

13230 

000 

CAPITALIZED LA BOR/0VERHEAD 


400 

26,060 


28,060 

1 

09320 

13:23:0 

000 

CAPITALIZED LABOR/OVERHEAC 


100 

3,590 


8,590 




SECTION TOTAL 



1 ,107 

87,033 


87,033 

CONTRACT 

SERVICES 










2 

06320 

13210 

000 

CONSTRUCTION 




900,000 


900,000 

2 

09230 

1 3301 

000 

AERIAL PHOTOS 

MAPP S NG 



1,250 


1 ,250 




SECTION TOTAL 




901,250 


901,250 

INTRA-DISTRICT EQUIPMENT 









5 

06210 

13241 

000 

INTRA DISTRICT 

CLASS I/IV 



46 



5 

06320 

1 3241 

000 

I NT RA DISTRICT 

CLASS I/IV 



837 


837 

5 

09220 

1 3241 

000 

INTRA DISTRICT 

CLASS I/IV 



222 


222 

5 

092 3 0 

13241 

000 

INTRA DISTRICT 

CLASS I/IV 



728 


728 

e 

J 

/>/!■»*>/> 

uyjtu 

13 241 

0 00 

intra District 

CLASS I/IV 



182 


182 




SECTION TOTAL 




2,015 


2,015 




* * 

* * PROJECT TO 

TAL * * * * 


1 , 107 

990,298 


990,298 





ft ft: ft ft ft :ft 

N A R 


LAL : : V T 

I V 

ft ft ft ft ft 

ft 


FISCAL 
HOURS 


THIS SCOPE IS CLOSED FOR FY 1994-95, IT HAS BEEN COMBINED WITH SCOPE 
#2010106 UNDER NEW SCOPE #2010111. 


PROJ 

RUN 


:EC 


T ! 2: 
TE ; 


SIS 

05/ 


109 

9/94 


CONSTRUCT I ON 


?. AS 


I I 

T'H C 


EN 


8UAB 
At ZO 


Sl/WWA 

ne c/y 


PASS 169 

DIVISION 

1994-95 -- 
AMOUNT 


RAGS 169 




















































































































































FB20RP7R 
RUN DATE: 
RUN TIME: 


05/19/94 

13:17 


FUND: 021 
PROGRAM: 3 
PROJECT: 2010110 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: CALABAZAS V STVNS CK BD/MILLER 
NORTH CENTRAL ZONE C/Y 
CONSTRUCTION 


COORD: N ai Hsueh 
06320 

FLOOD CONTROL 


DESIGN 


- F I S. CAL 


1993-94 


SECT -ORG - 

ACCT - 

" " " : 

ACCOUNT DESCRIPTION - 

HOURS 

BUDGET $ 

YTD 

AOJ S 

TOTAL S 

DISTRICT 

LABOR 










1 

06210 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

25 

2,257 



2,257 

1 

06320 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

2,370 

196,499 



196,499 

1 

09220 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

204 

16,701 



16,701 

1 

09230 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

800 

56,121 



56,121 

1 

09320 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

100 

8,590 



8,590 




SECTION TOTAL 


3,499 

280,168 



280,168 

CONTRACT 

SERVICES 










2 

06320 

13450 

000 

UTILITIES 



30,000 



30,000 

' 2 

09230 

1330 1 

000 

AERIAL PHOTOS 

MAPPING 


1,250 



1,250 




SECTION TOTAL 



31,250 



31,250 

INTRA-DISTRICT EQUIPMENT 









" ' 5 

06210 

1 3241 

000 

INTRA DISTRICT 

CLASS I/I V 


46 



46 

5 

06320 

13241 

000 

INTRA DISTRICT 

CLASS I/IV 


4,313 



4 713 

' 5 

09220 

13241 

000 

INTRA DISTRICT 

CLASS I/IV 


371 



* 371 

5 

09230 

13241 

000 

INTRA DISTRICT 

CLASS I/IV 


1,456 



1,456 

5 

09320 

13241 

000 

INTRA DISTRICT 

CLASS I/IV 


182 



’ 182 




SECTION TOTAL 



6,368 



6,368 





* * PROJECT TOTAL * * * * 

3,499 

317,786 



317,786 





■" ' * *r; *■' 

N A R 

R A T 

I V 

E * 

* * * * 






THIS SCOPE IS 

CLOSED FOR FY 

1994-95. IT 

HAS BEEN COMBINED 

WITH SCOPE 



• FISCAL 
HOURS 


#2010105 UNDER NEU SCOPE #2010112: 


PROJECT: 2010110 
RUN DATE: 05/19/94 


CONSTRUCTION 


CALABAZAS V STVNS CK BD/MILLER 
NORTH CENTRAL ZONE C/Y 


PAGE 170 

DIVISION 

1994-95 -- 
AMOUNT 


PAGE 170 







FS20RP7R 



SANTA 

CLARA VALLEY WATER DISTRICT 



PAGE 17 

RUN DATE; 

05/1:9/91 


FISCAL 94-95 BUDGET REPORT 




R-u : w il Me i 





COORD: Mai Hsueh 



FUND: 021 



PROJECT: 

CALABAZAS CK GOLPE SL/ARQUES 

063 2 0 



PROGRAM: 

3 


NORTH CENTRAL ZONE C/Y 

FLOOD CONTROL DESIGN 

DIVISION 

PROJECT 

201011 1 



CONSTRUCTION 








... F I S C A L 

1993-94 

-- FISCAL 

1994-95 -- 

SECT - 0 R G •• 

ACCT - 

------ ACCOUNT DESCRIPTION -- 

---- HOURS BUDGET $ YTD 

AD J t TOTAL § 

HOURS 

AMOUNT 

DISTRICT 

LABOR 







1 

06320 

1 3230 

000 CAPITALIZED LABOR /OVER HEAD 



385 

72,641 

1 

08230 

13230 

000 CAPITALIZED LABQR/OVERHE AD 



100 

7,380 

1 

09220 

1 3 230 

000 CAPITALIZED LA BOR/OVERHEAO 



3,197 

266,552 

1 

09230 

13230 

000 CAPITALIZED LABOR/0VERHEAD 



600 

40,225 




SECTION TOTAL 



4,782 

386,798 

CONTRACT 

SERVICES 







2 

08230 

13310 

458 TEST & ANALYSIS 




10,000 

2 

09220 

13210 

000 CONSTRUCTION 




300,000 

2 

0922 0 

13310 

458 TEST & ANALYSIS 




60,000 




SECTION TOTAL 




370,000 

INTRA-DISTRICT EQUIPMENT 






5 

06320 

13241 

000 INTRA DISTRICT CLASS I/IV 




1,611 

5 

08230 

13241 

000 INTRA DISTRICT CLASS I/IV 




182 

5 

09220 

13241 

000 INTRA DISTRICT CLASS I/IV 




5,819 

5 

09230 

13241 

000 INTRA DISTRICT CLASS I/IV 




1,092 




SECTION TOTAL 




8,704 




* * * * PROJECT TOTAL * * * * 



4,782 

765,502 


****** K A R R A T I V E ****** 


PROJECT : 
ROT SATE: 


20 


IRI£I_5£SCRIPTiON_OF_PROJ|CT_AND_PROJ|CT_LOCATiON_£OR_SUMMARY_ByDG|T: 

THIS PROJECT PROVIDES FUNDS FOR CONTRACT ADMINISTRATION AND 
COORDINATION FOR THE CONSTRUCTION OF AN EXCAVATED CHANNEL, LEVEE 
MODIFICATIONS, FLOOD WALLS, DEPRESSED MAINTENANCE ROADS AND BRIDGE 
FLOOD PROOFING WORK, WHICH EXTENDS 15,600 FEET ON CALABAZAS CREEK 
FROM GUADALUPE SLOUGH TO ARGUES AVENUE IN THE CITIES OF SUNNYVALE AND 
SANTA CLARA. THIS PROJECT IS PHASE 2 OF FOUR PHASES FROM GUADALUPE 
SLOUGH TO MILLER AVENUE. 

ER°iI£I_52Ak§_AND_0B JEGUVES ; 

THE GOALS AND OBJECTIVES FOR THIS PROJECT ARE TO COMPLETE THE 
CONSTRUCTION PROJECT WITHIN THE TIME LIMIT AND COST SPECIFIED IN THE 
CONTRACT DOCUMENTS AND PROVIDE PROTECTION FROM THE 1% FLOOD IN THIS 
AREA . 


CONSTRUCTION CALABAZAS OK 8BLPE Si/ARSUES 

NORTH CENTRAL ZONE G/Y 



G£ 171 




















































FB20RP7R 
RUN DATE: 
RUN TIME- 

FUND: 021 
PROGRAM: 
PROJECT: 


05/19/94 

13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT' 


PAGE 172 

3 

201011 1 


PROJECT: CALABAZAS CK GDLPE SL/ARQUES 
NORTH CENTRAL ZONE C/Y 

CONSTRUCT ION 

COORD: Nai Hsueh 

06320 

FLOOD CONTROL 

DESIGN DIVISION 


★ * * ★ ' * * 

N A R R A T; I V E 

* '* * * * * 



HIASURABLE_TASKS_AND_COMPLE TI ON DATES : 


ADVERTISEMENT AND AWARD FOR CONSTRUCTION SPRING OF 1994 

9 J ECT_COMPLEHQN_D ATE : 

THE CONSTRUCTION PROJECT IS SCHEDULED FOR COMPLETION IN FALL, 1995. 

A REVEGETATION PROJECT WILL FOLLOW THE COMPLETION OF CONSTRUCTION OF 
THE FLOOD CONTROL PROJECT . 


PROJECT : 2010111 
RUN DATE: 05/19/94 


CONSTRUCT I ON 


CALABAZASCK GDLPE SL/ARQUES 
NORTH CENTRAL ZONE C/Y 


PAGE 172 





FB:2:0.«;P/« 




s 

ANTA CLARA VALLEY UATEP DISTRICT 




PAGE 173 

RUN DATE: 

05/19/94 




FISCAL 

94-95 

BUDGET 

a EPORT 





RUN TIME: 

1 3 : 1 7 









COORD: Nai Hsuet 
06320 



FUND: 021 




PROJECT: CALA8AZAS 

CK HOMESTEAD/MI LIES 




PROGRAM: 

3 




NORTH 

CENTRAL ZONE 

C/Y 


FLOOD COt 

ITROL DESIG 

N DIVISION 

PROJECT : 

2010112 





CONSTRUCTION 












.... 


-FISCAL 

1993 

-94 -------. 

-- FISCAL 

1994-95 -- 

SECT -ORG- 

acct- 

- - “ 

-- ACCOUNT DESCRIPTION --- 

HOURS 

BUDGET $ Y T9 

AD J 

$ TOTAL S 

HOURS 

AMOUNT 

DISTRICT 

LABOR 












1 

06320 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 






4,988 

409,415 

1 

08230 

13 230 

000 

CAPITALIZED LA BOR/OVERHEAD 






136 

10,036 

1 

09220 

13230 

000 

CAPITALIZED LA8OR/QVERHEAO 






284 

23,679 

1 

09230 

13230 

000 

CAPITALIZED LABOR/OVER MEAD 






800 

53,633 

1 

09320 

13230 

000 

CAPITALIZED LABOR/OVESHEAD 






500 

41,5 40 




SECTION TOTAL 







6,708 

538,303 

CONTRACT 

SERVICES 












2 

06320 

13210 

000 

CONSTRUCT I ON 








5,000,000 

2 

06320 

13210 

533 

UTILITY RELOCATION 








100,000 

2 

0823 0 

13310 

458 

TEST & ANALYSIS 








10,000 

2 

09220 

13210 

000 

CONSTRUCTION 








250,000 

2 

09220 

13310 

458 

TEST & ANALYSIS 








50,000 




SECTION TOTAt 








5,410,000 

LAND 

4 

0932:0 

13110 

000 

LAND FEE TITLE 








400.000 

4 

09320 

13130 

000 

LAND APPRAISALS 








10,000 

4 

09320 

13140 

000 

LITIGATION 








10,000 

4 

09320 

13160 

000 

TITLE FEES 








5,000 




SECTION TOTAL 








425,000 

INTRA-DISTR ICT EQUIPKENT 











5 

06320 

13241 

000 

INTRA DISTRICT CLASS 

I/IV 







9,078 

5 

08230 

13241 

000 

INTSA DISTRICT CLASS 

I/IV 







248 

5 

09220 

13241 

000 

INTRA DISTRICT CLASS 

I/IV 







517 

5 

09230 

13241 

000 

INTRA DISTRICT CLASS 

I/IV 







1,456 

5 

09320 

13241 

000 

INTRA DISTRICT CLASS 

I/IV 







910 




SECTION TOTAL 








12,209 




* * 

* * PROJECT TOTAL * * 

* * 






6,70:8 

6,385,512 




****** N A R R A T I V E *** * ** 

BRIEF DESCRIPTION OF PROJECT AND PROJECT LOCATION FOR SUMMARY BUDGET: 

THIS PROJECT PROVIDES FUNDS DESIGN AND PREPARATION OF PLANS, 

SPECIFICATIONS AND ESTIMATE FOR CONSTRUCTION OF GABION LINED CHANNEL, 

TWO ADDITIONAL REINFORCED BOX CULVERT CELLS AT PRUNER ID'GE AND TANTAU 



PROJECT: 2 
R U ; N DATE: 

G 101 1 2 
15/19/9 

CONSTRUCTION CALABAZAS CK 

4 NORTH 

HOMES T EAD/M I 
CENTRAL ZONE 

L L £ :R 

C/Y PAGE 17 



















































FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 174 


FUND: 021 
PROGRAM: 3 
PROJECT : 2010112 


PROJECT: 2010112 
RUN DATE: 05/19/94 


COORD: Nai Hsueh 

PROJECT: CALABAZAS CK HOMESTEAD/MILLER 06320 

NORTH CENTRAL ZONE C/Y FLOOD CONTROL DESIGN DIVISION 

CONSTRUCTION 

****** N A R R A T I V E ****** 

AVENUES, AND A NEW CLEAR SPAN BRIDGE AT MILLER AVENUE. THIS PROJECT 
COVERS 8,200 FEET AND IS THE FOURTH AND FINAL PHASE FROM GUADALUPE 
SLOUGH TO MILLER AVENUE. 

PROJECT_GOALS_AND_OBJECTIVES: 

THE GOALS AND OBJECTIVES OF THIS PROJECT ARE TO COMPLETE CONSTRUCTION 
OF THE PROJECT IN THE TIME LIMIT AND COST SPECIFIED IN THE CONTRACT 
DOCUMENTS AND PROVIDE PROTECTION FROM THE 1 % FLOOD. 

5 LE_T A SI(S_AND_COMPL E TiON_D AT E S : 

ADVERTISEMENT AND AWARD FOR CONSTRUCTION FALL, 1994 

PRO JI yi-CQMP L E TI_ON_D A T E : 

THE COMPLETION OF CONSTRUCTION FOR THIS PROJECT IS FALL, 1996. A 
REVEGETATION PROJECT WILL FOLLOW THE COMPLETION OF CONSTRUCTION OF 
THE FLOOD CONTROL PROJECT. 

RIGHT OF WAY: 

WE NEED TO ACQUIRE RIGHT OF WAY FROM KAISER HOSPITAL. COORDINATION 
WITH KAISER HOSPITAL IS UNDERWAY FOR THEIR DEVELOPMENT PLANS AND THE 
DISTRICT'S PROJECT. TEMPORARY CONSTRUCTION ACCESS THROUGH TANDEM 
COMPUTER PROPERTY IS NEEDED. THE DISTRICT MAY HAVE SOME PRIOR RIGHTS 
THROUGH TANDEM'S LAND. RIGHT OF WAY ENGINEERING WILL INVESTIGATE AND 
IF WE DO NOT HAVE PRIOR RIGHTS, WE WILL COMMENCE NEGOTIATIONS TO 
OBTAIN THE ACCESS RIGHTS. 

permits; 

WE HAVE OBTAINED AN ENCROACHMENT PERMIT FROM CALTRANS. WE NEED TO 
OBTAIN PERMITS FROM THE CITY OF SANTA CLARA AND CUPERTINO FOR WORK IN 
THEIR RIGHT OF WAY. A STATE FISH AND GAME PERMIT IS NEEDED, AND WE 
WILL MAKE APPLICATION WHEN PRELIMINARY PLANS ARE AVAILABLE. THE 
CORPS' 404 PERMIT IS EXPECTED TO BE ISSUED IN FEBRUARY, 1994. 

UTILITIES: 

RELOCATION OR MODIFICATION OF WATER, GAS, SANITARY SEWER, STORM 
DRAINS, AND ELECTRICAL FACILITIES WILL BE NECESSARY THROUGHOUT THE 
PROJECT. SOME OF THE RELOCATIONS OR MODIFICATIONS WILL BE INCLUDED 
IN THE PROJECT PLANS AND WILL REQUIRE COORDINATION AND APPROVAL FROM 
THE OWNERS OF THE UTILITY. THE UTILITIES BEING LOCATED OR MODIFIED BY 
THE OWNERS WILL REQUIRE EXECUTION OF A UTILITY RELOCATION AGREEMENT. 
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SW SATE: 05 / I 9/94 
RUN TIME: 13:17 

FUND; 021 
PROGRAM; 3 


SEC T 


-ORG- 


9ISTRICT LABOR 

1 06210 
1 06320 

1 07230 


ACCT - 


13230 
13230 
13 238 


SANTA CLARA WALLET WATER DISTRICT 
FISCAL 94•95 BUDGET REPORT 


PROJECT: CLBZS C K SALT MARSH MI TGTN 
WORTH CENTRAL ZONE C/Y 
CON STRUCTION 


COORD: Berrsie Goidner 
06210 

PROJECT DEVELOPMENT 


ACCOUNT DESCRIPTION 


CONTRACT SERVICES 

2 06210 13303 

2 06210 13310 


1NTRA-DI $TRICT EQUIPMENT 
5 06210 13241 

5 06320 13241 

5 07230 13241 


000 CAPITALIZED LABOR/OVERHEAD 
000 CAPITALIZED LABOR/OVERHEAD 
0 0:0 CAPITALIZED LABOR/OVERHEAD 

SECTION TOTAL 


000 TEMPORARY EMPLOYEES FEES 
489 ENVIRONMENTAL SERVICES 

SECTION TOTAL 


000 INTRA DISTRICT CLASS I/1V 
000 INTRA DISTRICT CLASS I/IV 
000 INTRA DISTRICT CLASS I/IV 

SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


HOURS 


••FISCAL 1993-94 
BUDGET % YTD ADJ S 


TOTAL $ 


■ FISCAL 
H OU R S 


200 

SC 

so 


300 


300 
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8R MANAGER 


! 994 - 95 
AMOWNT 


17,269 
4 104 

x n 14 

24,387 


4,000 

70,000 

74, 000 


M* 

91 

91 

546 

■«U:v9f3 


* * * A ' .:$:T R Tit.' ■■ t I . V .A * * * * * 

gRi|£_DI|CRiPIXON_OF_PROJECI_AND_PRgj.ECT_Lg£AIigN_Fg«_SUMMARY_|yDGEI: 

THIS PROJECT INVOLVES PREPARATION OF CONSTRUCTION DRAWINGS AND 
SPECIFICATIONS, AND INSTALLATION OF A SALTMARSM MITIGATION AREA OF 
APPROXIMATELY 2 ACRES IN SIZE. THE PROJECT LOCATION IS ALONG 
CALABAZAS CREEK FROM MOFFETT PARK DRIVE TO AND UPSTREAM ALONG SAN 
TOMAS AQUINO CREEK TO HIGHWAY 237. 

M9iI£i„GOAL S_AND_QBJE C TJVE S : 

THE OBJECTIVE OF THIS PROJECT IS TO DESIGN AND INSTALL A SALT MARSH 
MITIGATION AREA AS REQUIRED BY BOTH THE ARMY CORPS OF ENGINEERS 
PERMIT AND THE ENVIRONMENTAL IMPACT REPORT FOR THE ASSOCIATED FLOOD 

CONTROL PROJECT. 

MEASURABLE TASKS AND COMPLETION DATES: 


PREPARE CONSTRUCTION DRAWINGS (PLANS) AND 

SNit'C.I FT CAT TONS. 


NOVEMBER 1994 


PROJECT; 2010113 

RUN DATE: 95/19/94 
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RUM DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
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FUND: 021 
PROGRAM: 3 
PROJECT : 2010113 


PROJECT: 2010113 
RUN DATE: 05/19/94 


PROJECT: CLBZS CK SALT MARSH MITGTN 
NORTH CENTRAL ZONE C/Y 
CONSTRUCT ION 


* * * . N A . .. R 

ORDER NURSERY STOCK. 

ADVERTISE FOR CONSTRUCTION. 

PLANT INSTALLATION. 

FIVE YEARS OF MAINTENANCE AND 
MONITORING. 


PROJECT COMPLETION DATE: 


I V E 
AUGUST 1994 
JANUARY 1995 
APRIL 1995 

APRIL 2000 


COORD 


****** 


Bernie Goldner 
06210 

PROJECT DEVELOPMENT-BR MANAGER 


THIS PROJECT IS SCHEDULED FOR COMPLETION IN FY 1999-2000 IF GROWTH OF 
THE SALT MARSH PLANTINGS MEET PERFORMANCE CRITERIA ON SCHEDULE . 


CONSTRUCT I ON 


CLBZS CK SALT MARSH MITGTN 
NORTH CENTRAL ZONE C/Y 
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RUN DATE; 05/19/94 
RUN TIME: 13:17 

FUND: 021 
PROGRAM: 3 
PROJECT: 2010114 


SECT 


■ OR G 


DISTRICT LABOR 

1 06210 
1 06320 

1 07230 


CONTRACT SERVICES 
2 06210 
2 06210 


Acer 


13230 

13230 

13230 


13303 

13310 


SANTA CLARA VALLEY 'WATER DISTRICT 
FISCAL 94-95 BUDGET REPOST 


PROJECT: CL8Z CK LWRNC/KMSTD REVE G 
NORTH CENTRAL ZONE C/Y 
CONSTRUCT’ON 
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CT DEVELOP 


KENT-SR MANAGER 


INTRA-DISTRICT EQUIPMENT 
5 06210 13241 

5 06320 13241 

5 07230 13241 


ACCOUN 


000 CAPITALIZED LABOR/OVERREAD 
000 CAPITALIZED LAS OR/0VERHEAD 
000 CAPITALIZED LABQR/0VERHEAD 

SECTION TOTAL 


000 TEMPORARY EMPLOYEES FEES 
489 ENVIRONMENTAL SERVICES 

SECTION TOTAL 


000 INTRA DISTRICT CLASS I/5V 

000 INTRA DISTRICT CLASS I/IV 

000 INTRA DISTRICT CLASS I/IV 

SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 
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T DESCRIPTION . HOURS BUDGET $ YTD ADJ $ TO 

T 
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H 

0 

UR 
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AMC 

JU 

M 

T 


300 


17 


269 


4 
3 

24,387 


4,000 

35.500 

39.500 
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* ill R * 

BRII£_OESCRIPTION„OF_PROJECT_AND_PROJECT_LgCAIION_FOR_syMMARY_ByDGET: 

THIS PROJECT INCLUDES PREPARATION OF CONSTRUCTION DRAWINGS AND 
SPECIFICATIONS FOR A REVEGETATION AREA OF APPROXIMATELY 2 ACRES, THE 
PROJECT IS ALONG CALABAZAS CREEK FROM LAWRENCE EXPRESSWAY TO 
HOMESTEAD ROAD. 

M2iT_GOA L S_AND_OB J E CiiVE S : 

THE OBJECTIVE OF THIS PROJECT FOR 1994-95 IS TO COMPLETE THE DESIGN 
OF REVEGETATION FOR TOP OF BANK, IN GABIONS AND IN THE CHANNEL AS 
REQUIRED BY THE ARMY CORPS OF ENGINEERS PERMIT AND THE ENVIRONMENTAL 
IMPACT REPORT FOR THE ASSOCIATED FLOOD CONTROL PROJECT. 

MEASURABLE TASKS AND COMPLETION DATES: 


PREPARATION OF CONSTRUCTION DRAWINGS (PLANS) AND 
SPECIFICATIONS 


ORDER NURSERY STOCK 


JUNE 1995 
SEPTEMBER 1995 


9/94 


C#N:S T R:U:€ T SUM 


CLBZ C 
NOR 


RN'C/HMST 
EMT'RA'L Z 


SIEVES 


ON 
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RUM DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
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FUND: 021 
PROGRAM: 
PROJECT : 


PROJECT : 
RUN DATE: 


2010114 




PROJECT: CLBZ CK LWRNC/HMSTD REVEG 
NORTH CENTRAL ZONE C/Y 
CONSTRUCTION 


I 


COORD: Bernie Goldner 
06210 

PROJECT DEVELOPMENT-BR MANAGER 


ADVERTISE FOR CONSTRUCTION 
PLANT INSTALLATION 

FIVE YEARS OF MAINTENANCE AND MONITORING 
PROiI£I_COMPLEIION_D atE: 

THIS PROJECT IS SCHEDULED FOR COMPLETION IN FY 2000-2001 


JULY 1996 
DECEMBER 1996 
SEPTEMBER 2001 


2010114 

05/19/94 


CONSTRUCTION 


CLBZ CK LWRNC/HMSTD REVEG 
NORTH CENTRAL ZONE C/Y 
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RUN DATE ; 0:5/19/94 
RUN 11 ME: 13:1/ 

FUND: 021 
PROGRAM: 3 
PROJECT: 2010115 


SECT -ORG- ACCT - 

DISTRSCT LABOR 

1 06210 13230 

1 06320 13230 

1 07230 13230 


CONTRACT SERVICES 

2 06210 13303 

2 06210 13310 


INTRA-DISTRICT EQUIPMENT 
5 06210 13241 

5 06320 13241 

5 07230 13241 


SANTA CLARA VALLEY WATER DISTRICT 


FISCAL 94 95 BUDGET 


REPORT 


PROJECT: CL82S CK HM S TD/MILLER REVEG 


NOR 


TH CENTRAL ZONE C/Y 
CONSTRUCTION 


COORD: Sernie Go I drier 

062 10 

PROJECT DEVELOPMENT - 


-- ACCOUNT DESCRIPTION 


000 CAPITALIZED 
000 CAPITALIZED 


LA: 

LA 


BOR/ 


BOR/OVERHEAD 


OVERHEAD 


000 CAPITALIZED LABOR/OVERBEAD 
SECTION TOTAL 

000 TEMPORARY EMPLOYEES FEES 
489 ENVIRONMENTAL SERVICES 

SECTION TOTAL 

000 INTRA DISTRICT CLASS I/1V 
000 INTRA DISTRICT CLASS I/I V 
000 INTRA DISTRICT CLASS I/IV 

SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


HOURS 


-FIS 
BUDGET * 


C A 


L 1 
YTD 


993 
AD J 


94 

S 


TOTAL $ 


-- FISCAL 
HOURS 


200 

50 

50 


300: 


300 


PAGE W9 


SR MANAGER 


1994-95 
AMOUN 1 


17,269 

4,104 

3,014 

24,387 


4,000 

67,000 

71.000 


3:6:4 

91 

91 

546 

95,933 


'• '■#v ■*'; •*' :*• 


****** 


NARRATIVE 

MI§£_D£SCRiPIigN_g£_P.ROJECT_AND_PRgjECT_LOCAIION_FOR_SyMMARY_ByDGET : 

THIS PROJECT INCLUDES THE PREPARATION OF CONSTRUCTION DRAWINGS AND 
SPECIFICATIONS FOR A REVEGETATION AREA OF APPROXIMATELY 7 ACRES IN 
SIZE. THE PROJECT LOCATION IS ALONG CALABAZAS CREEK FROM HOMESTEAD 
ROAD TO MILLER AVENUE, 

PRgJE£I_GgALS_AND_gBJECTiVES; 

THE OBJECTIVE OF THIS PROJECT IS TO DESIGN REVEGETATION AT TOP OF 
BANK, IN GABIONS AND IN THE CHANNEL AS REQUIRED BY THE ARMY CORPS OF 
ENGINEERS PERMIT AND THE ENVIRONMENTAL IMPACT REPORT FOR THE 
ASSOCIATED FLOOD CONTROL PROJECT. 

MEASURABLE TASKS AND COMPLETION DATES: 


PREPARATION OF CONSTRUCTION DRAWINGS (PLANS) AND 
SPECIFICATIONS 

ORDER NURSERY STOCK 


JUNE 1995 
SEPTEMBER 1996 


rkiiji 

•■CT: 2010115 

CONSTRUCTION 

CL8ZS CK 

HMSTD/MIL 

LEU REVEG 

RUN 

SATE: 05/19/94 


NOR 

TH CENTRAL 

ZONE C/Y PAG 
















































FB20RP7R 
RUN OATE: 
RUN TIME: 

FUND: 021 
PROGRAM: 
PROJECT : 


05/19/94 

13:17 


2010115 


****** 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: CLBZS CK HMSTD/MILLER REVEG 
NORTH CENTRAL ZONE C/Y 
CONSTRUCTION 


I 
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COORD: Bernie Goldner 
06210 

PROJECT DEVELOPMENT-BR MANAGER 


* * * * * * 


ADVERTISE FOR CONSTRUCTION 
INSTALLATION OF PLANTS 

FIVE YEARS OF MAINTENANCE AND MONITORING 
PRO JECT_COMPLEIj.ON_DATE : 

THIS PROJECT IS SCHEDULED FOR COMPLETION IN FY 2001-2002 


JULY 1997 
DECEMBER 1997 
SEPTEMBER 2002 


>ROJECT: 2010115 
?UN DATE: 05/19/94 


CONSTRUCTION 


CLBZS CK HMSTD/MILLER REVEG 
NORTH CENTRAL ZONE C/Y 
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:P« GE 181 


DATE 
run TIME 


05 

13 


:/T 


9/94 
1 7 


SANTA CLARA VALLEY MAT E R 0. S S T B 
FISCAL 94-95 BUDGET REPOST 


COORD: J i ns Ferguson 


FUND: 021 



PROJECT: CALABAZAS CREEK WATERSHED 

07100 



PROGRAM: 

4 


NORTH CENTRAL ZONE C./Y 

MAINTENANCE 

MANAGER 


PROJECT : 

2010999 


MAINTENANCE 







... FISCAL 1993-94 - 


- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION-- HOURS BUDGET $ YTO AD J $ 

TOTAL S 

HOURS 

AMOUNT 

DISTRICT 

LABOR 






1 

07220 

6 1 230 

000 EXPENSED LABOR/OVERHEAD 


2,126 

125,998 

1 

0 7230 

61230 

000 EXPENSED lABOR/OVERHEAD 


1,358 

81,802 

1 

07260 

61230 

000 EXPENSED LA BOR/0VERHEAD 


460 

39,819 

1 

09230 

61230 

000 EXPENSED LABOR/OVERHEAD 


60 

4,024 

! 

09320 

61230 

000 EXPENSED LABOR/OVERHEAD 


10 

831 




SECTION TOTAL 


4,014 

252,474 

CONTRACT 

SERVICES 






2 

07220 

61063 

OOC MAINTENANCE SERVICES OTHER 



11,389 

2 

0 7220 

61071 

000 MATERIALS & SUPPLIES GENERAL 



34,168 

2 

07220 

61310 

471 EQUIPMENT RENTAL CONTRACT 



45,557 

2 

07220 

61310 

476 UTILITIES LAND FILL FEES 



11,389 

2 

07230 

61063 

000 MAINTENANCE SERVICES OTHER 



19,981 

2 

07230 

61071 

000 MATERIALS £ SUPPLIES GENERAL 



27,750 

2 

07230 

61072 

000 CHEMICALS 



19,300 

2 

07230 

61422 

000 LEASE EQUIPMENT 



10,700 




SECTION TOTAL 



180,234 

INTRA-DISTRICT EQUIPMENT 





5 


61241 

INTRA DISTRICT CLASS I/IV 



7,305 

5 

07220 

61242 

000 INTRA DISTRICT CLASS II 



18,882 

5 

07220 

61243 

000 INTRA DISTRICT CLASS III 



18,882 

5 

07230 

61242 

000 INTRA DISTRICT CLASS II 



44,277 

5 

07230 

61243 

000 INTRA DISTRICT CLASS III 



5,290 


SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


4,014 


94,636 

527,344 


PROJECT: 2010 
RUN DATE: 05 


****** tt A R R A T I V E " 

II*II£_!>I5£RIEII2M_2£_£R2J§CT_A«0_PR0 JECT_LOCATigN_FOR_syMMARY_BUDGET : 


99 

9/94 


THIS PROJECT PROVIDES FUNDS FOR ANNUAL MAINTENANCE IN THE CALABAZAS 
CREEK WATERSHED. DISTRICT FACILITIES INCLUDE CALABAZAS CREEK AND ITS 
TRIBUTARIES: 

EL CAM I NO STORM DRAIN 
REGNART CREEK 
RODEO CREEK 

PROSPECT CREEK 


MAINTENANCE 


GALA 

N 


BAZAS C R 


RT K 


SEN 


EEK 
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RUN DATE: 
RUN TIME: 

FUND: 021 
PROGRAM: 
PROJECT: 


05/19/94 

13: 1 7 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 182 

4 

2010999 


PROJECT: CALABAZAS CREEK WATERSHED 

NORTH CENTRAL ZONE C/Y 

MAINTENANCE 

COORD: Jim Ferguson 

07100 

MAINTENANCE MANAGER 



i :: ****** 

NARRATIVE 

****** 



i§CT_GOALS_AND_OBJECTiVES: 

1) TO MAINTAIN IMPROVED FACILITIES TO ENSURE THEY CONTINUE TO 
PROVIDE THE LEVEL OF FLOOD PROTECTION FOR WHICH THEY WERE 
CONSTRUCTED 

2) ON UNIMPROVED FACILITIES, MAINTAIN A CLEAR WATERWAY AND TO 
PROVIDE CHANNEL STABILIZATION ON STREAMS WHERE THE DISTRICT HAS 
RIGHTS OF WAY AND AS FUNDS PERM I T .iii!!!lt!!!ill?^ 

3) TO PERFORM EMERGENCY WORK WHEN NECESSARY TO PROTECT LIFE AND 
PROPERTY FROM IMPENDING FLOOD DAMAGE ON ALL STREAMS TO THE EXTENT 
THAT DISTRICT RESOURCES ALLOW. 


NI*SURABLE_TASKS_AND_COMPLETiON_DATES: 

1) FACILITIES CLEANING WORK: 

ESTIMATED COST OF $56,300.- 
TO BE COMPLETED BY NOVEMBER 1 

7750 FEET OF CHANNEL SEDIMENT REMOVAL 

2) EROSION CONTROL WORK: 

ESTIMATED COST OF $120,000.- 

TO BE COMPLETED BY NOVEMBER 1 / PROVIDED THE U.S. ARMY CORPS OF 
ENGINEERS ISSUES A 404 PERMIT FOR SUCH IDENTIFIED WORK. 

550 FEET OF CHANNEL EROSION REPAIR 

3) CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $54,999 ON APPROXIMATELY 145 ACRES OF DISTRICT 
FACILITIES 

A. AQUATIC VEGETATION CONTROL TO BE COMPLETED BY OCTOBER 1 

B. PRE-EMERGENT WORK TO BE COMPLETED BY DECEMBER 31 

C. POST-EMERGENT WORK TO jBE COMPLETED BY MAY 31 

4) NON-CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $122,500.- 

ON APPROXIMATELY 27 ACRES OF DISTRICT FACILITIES 

5) REVEGETATION PROJECT WORK: 

ESTIMATED COST OF $80,000.- 


PROJECT: 2010999 
RUN DATE: 05/19/94 


MAINTENANCE 


CALABAZAS CREEK WATERSHED 
NORTH CENTRAL ZONE C/Y 
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SANTA CLARA VALLEY WATER DISTRICT 



RUN DATE : 05/19/94 

FISCAL 94*95 BUDGET REPORT 



RUN TIME: 13:17 


COORD: Jim F 

e r giison 

FUND: 021 

PROJECT: CALABAZAS CREEK WATERSHED 

07100 


PROGRAM: 4 

NORTH CENTRAL ZONE C/Y 

MAINT 

ENANCE MANAGES 

PROJECT: 2010999 

MAINTENANCE 




****** o a R S A T I V E* 

f ft * ft ft ft 



ON APPROXIMATELY 3 ACRES OF DISTRICT FACILITIES 

6) PROPERTY & APPURTENANCES MAINTENANCE WORK: 

ESTIMATED COST OF $45,750.- 

7> ENGINEERING, TECHNICAL SUPPORT, AND SUPERINTENDENCE: 
ESTIMATED COST OF $54,720.- 


PROJECT_CgMPLETJ.ON_DAIE : 

THIS IS AN ONGOING MAINTENANCE DEPARTMENT PROJECT. 


COS T_S H A R£N G£R E J.MBU R S E ME NT : 
N/A 


ALLOCAIiON_£gRMULA_AND_BASiS 
N/A 


PROJECT: 2010999 MAINTENANCE 

SUN DATE: 05/19/94 


GALAS 

NOR 


CREEK WATER 
TK CENTRAL ZONE 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND : 021 
PROGRAM: 4 
PROJECT: 2019999 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: SAN TOMAS AQUINO CK WATERSHED 
NORTH CENTRAL ZONE C/Y 
MAINTENANCE 
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COORD: Jim Ferguson 
07100 

MAINTENANCE MANAGER 


SECT -ORG- ACCT- 

DISTRICT LABOR 

1 07220 61230 

1 07230 61230 

1 07260 61230 

1 09230 61230 

1 09320 61230 


CONTRACT SERVICES 

2 07220 61063 

2 07220 61071 

2 07220 61310 

2 07220 61310 

2 07230 61063 

2 07230 61071 

2 07230 61072 

2 07230 61422 


ACCOUNT DESCRIPTION 


. F I S C A L 1993-94 .---- 

HOURS BUDGET $ YTD ADJ $ TOTAL $ 


FISCAL 1994-95 -- 
HOURS ' .. AMOUNT 


INTRA-DISTRICT E 
5 

5 07220 

5 07220 

5 07230 

5 07230 


000 EXPENSED LA BOR/OVERHEAD 
000 EXPENSED LABOR/OVERHEAD 
000 EXPENSED LABOR/OVERHEAD 
000 EXPENSED LABOR/OVERHEAD 
000 EXPENSED LAB0R/0VERHEAD 

SECTION TOTAL 


000 MAINTENANCE SERVICES OTHER 
000 MATERIALS & SUPPLIES GENERAL 
471 EQUIPMENT RENTAL CONTRACT 
476 UTILITIES LAND FILL FEES 
000 MAINTENANCE SERVICES OTHER 
000 MATERIALS & SUPPLIES GENERAL 
000 CHEMICALS 
000 LEASE EQUIPMENT 

SECTION TOTAL 


2,030 

815 

450 

60 

10 

3,365 


EQUIPMENT 
61241 
0 61242 

0 61243 

0 61242 

0 61243 


INTRA DISTRICT CLASS 1/IV 
000 INTRA DISTRICT CLASS II 

000 INTRA DISTRICT CLASS III 

000 INTRA DISTRICT CLASS II 

000 INTRA DISTRICT CLASS III 

SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


3,365 


120,310 

49,094 

38,952 

4,024 

831 

213,211 


15,024 

45,072 

60,096 

45,000 

10,705 

15,300 

10,600 

5,900 

207,697 


6,124 

24,908 

24,908 

24,380 

4,356 

84,676 

505,584 


****** 


****** 


MIIE_D§SCRiPTiON_OF_PROJECT_AND_PROJECT_LOCATiON_FOR_SyMMARY_ByDGET: 

THIS PROJECT PROVIDES FUNDS FOR ANNUAL MAINTENANCE IN THE SAN TOMAS 
AQUINO WATERSHED. DISTRICT FACILITIES INCLUDE SAN TOMAS AQUINO AND 
ITS TRIBUTARIES: 


SMITH CREEK 
WILDGATE CREEK 
SOBEY CREEK 
VASONA CREEK 


PROJECT: 2019999 
TUN DATE: 05/19/94 


MAINTENANCE 


SAN TOMAS AQUINO CK WATERSHED 
NORTH CENTRAL ZONE C/Y 
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2019999 


CLARA VALLEY WAITER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: SAW TOMAS AQUINO CK WATERSHED 
NORTH CENTRAL ZONE C/Y 
HA INTENANCE 


PASS 185 


COORD : 


J i m 
0710 

MAINT 


Ferguso 

ENANCE 


:n 


MANAGER 


ft * tt ft Ht is 


A 


I 


* * i 8 r # * * 


MISTLETOE CREEK 
PAGE DITCH 


EE'2iIiI_fi8*L.S_A*D.SIii£IIXfS: 
1 ) 


2) 


TO MAINTAIN IMPROVED FACILITIES TO ENSURE THEY CONTINUE TO 
PROVIDE THE LEVEL Of FLOOD PROTECTION FOR WHICH THEY WERE 
CONSTRUCTED 

ON UNIMPROVED FACILITIES, MAINTAIN A CLEAR WATERWAY AND TO 
PROVIDE CHANNEL STABILIZATION ON STREAMS WHERE THE DISTRICT HAS 
RIGHTS OF WAY AND AS FUNDS PERMIT. 


3) TO PERFORM EMERGENCY WORK WHEN NECESSARY TO PROTECT LIFE AND 

PROPERTY FROM IMPENDING FLOOD DAMAGE ON ALL STREAMS TO THE EXTENT 
THAT DISTRICT RESOURCES ALLOW. 


WHSUR ABLEST ASKS_AND_COMPLETj_ON_D ATE S: 
1 ) 


2) 


3) 


4) 


FACILITIES CLEANING WORK: 

ESTIMATED COST OF $167,900.- 

TO BE COMPLETED BY NOVEMBER 1 

7300 FEET OF CHANNEL SEDIMENT REMOVAL 

EROSION CONTROL WORK: 

ESTIMATED COST OF $100,000.- 

TO BE COMPLETED BY NOVEMBER 1 / PROVIDED THE U.S. ARMY CORPS OF 
ENGINEERS ISSUES A 404 PERMIT FOR SUCH IDENTIFIED WORK. 

250 FEET OF CHANNEL EROSION REPAIR 

CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $34,340 ON APPROXIMATELY 88 ACRES OF DISTRICT 

FACI LITIES 


A . 


AQUATIC VEGETATION CONTROL TO BE COMPLETED BY OCTOBER 1 
PRE-EMERGENT WORK TO BE COMPLETED BY DECEMBER 31 


C. POST-EMERGENT WORK TO BE COMPLETED BY MAY 31 

D 

NON-CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $104,985.- 

ON APPROXIMATELY 22 ACRES OF DISTRICT FACILITIES 


PRO 

RU 


IT; 20 t 
> T E : 0 
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?9 
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t / 9 4 















CENTRAL 


ATERSHEO 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
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FUND: 021 
PROGRAM: 
PROJECT: 


4 

2019999 

****** N A R R A h T I V E ****** 

5) REVEGETATION PROJECT WORK: 

ESTIMATED COST OF $15,000.- 

ON APPROXIMATELY 11 ACRES OF DISTRICT FACILITIES 

6 ) PROPERTY & APPURTENANCES MAINTENANCE WORK: 

ESTIMATED COST OF $45,752.- 

7) ENGINEERING, TECHNICALSUPPORT, AND SUPERINTENDENCE: 

ESTIMATED COST OF $53,400.- 

EE2i§CT_CgMPLETi9N_DATE: 

THIS IS AN ONGOING MAINTENANCE DEPARTMENT PROJECT. 

£OST_S H ARJ[NG£R ETMBUR SEMENT : 

N/A 

ALLOCA!iON_FORMULA_AND_BASTS: 

1111111 iiiiliiii iiiiii n/a, ■ iiiiiiiiiiiiiiiiii iiii in iiiii- 


SAN TOMAS AQUINO CK WATERSHED 

NORTH CENTRAL ZONE C/Y PAGE 186 


PROJECT : SAN TOMAS AQUINO CK WATERSHED 
NORTH CENTRAL ZONE C/Y 
MAINTENANCE 


COORD: Jim Ferguson 
07100 

MAINTENANCE MANAGER 


PROJECT: 2019999 
RUN DATE: 05/19/94 


MAINTENANCE 






FS20RP7R SA.NTA C1ARA VALLEY MATER DISTRICT RAGE 187 

RUN DATE : OS/'19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 

COORD: Ha; Hsueh 

FUND: 021 PROJECT: STGA CK REVE G. HMSID/PRUNERI 0GE 06320 

PROGRAM: 3 NORTH CENTRAL ZONE C/V FLOOD CONTROL DESIGN DIVISION 

PROJECT: 2021104 CONSTRUCTION 


- -....... FISCAL 1993-94 -.. - - FISCAL 1994-95 -- 

SECT -ORG- ACCT- . ACCOUNT DESCRIPTION-- HOURS BUDGET $ Y ID ADJ $ TOTAL % HOURS AMOUNT 

DISTRICT LABOR 

1 06210 13230 000 CAPITALIZED LABOR/OVERHEAD 80 7,217 7,217 150 12,952 

1 06320 13230 080 CAPITALIZED LABOR/OVER HEAD TOO 8,291 8,291 40 3,284 

1 09220 13230 000 CAPITALIZED L A BOR/O VES HEAD 245 20,056 20,056 131 10,921 

SECTION TOTAL 425 35,564 35,564 321 27,157 


CONTRACT SERVICES 

2 06210 13303 000 TEMPORARY EMPLOYEES FEES 3,000 

2 06210 13310 489 ENVIRONMENTAL SERVICES 6y000 6,000 


SECTION TOTAL 6,000 6,000 3,000 

INTRA-DISTRICT EOUIPMENT 

5 06210 13241 000 INTRA DISTRICT CLASS 1/IV 146 146 273 

5 06320 13241 000 INTRA DISTRICT CLASS I/IV 182 182 73 

5 09220 13241 000 INTRA DISTRICT CLASS I/TV 446 446 238 

SECTION TOTAL 774 774 584 

* * * * PROJECT TOTAL * * * * 425 42,338 42,338 321 30,741 


****** N A R R A T I V E ****** 

BRIi.!i_0 ESCRiPIION_OF_PROJECI_AND_PROJECI_j.OCAIION_FOR_SyMMARY_ByDGEI: 

THIS PROJECT INVOLVES COMPLETION OF THE THIRD AND FINAL YEAR OF A 
3-TEAR PLANT MAINTENANCE PERIOD FOR REVEGETATION INSTALLED ON 3,200 
FEET OF SARATOGA CREEK FROM HOMESTEAD ROAD TO PRUNE RID GE AVENUE. THE 
INSTALLATION OF THE PROJECT WAS COMPLETED IN DECEMBER, 1991; 
MAINTENANCE BY THE LANDSCAPE CONTRACTOR WILL EXTEND THROUGH DECEMBER, 
1 994 . 

PROJECT_GOALS_AND_OBJECTiVES: 

THE PROJECT OBJECTIVE IS TO ENSURE THAT PLANT SURVIVAL CRITERIA ARE 
MET BY MAINTAINING AND MONITORING THE SITE THROUGH ITS 3-YEAR PLANT 
ESTABLISHMENT PERIOD. DISTRICT MAINTENANCE STAFF WILL ASSUME PROJECT 
MAINTENANCE AFTER THE CONTRACTOR CONTRACT IS COMPLETED; MAINTENANCE 
AND MONITORING WORK WILL FOCUS ON MINIMIZING THE NEED FOR FUTURE 
IRRIGATION AND OTHER MAINTENANCE. 


PROJECT: 2021104 CONSTRUCT SOM STGA CK RcVEG HMSTO/PRUHERI DOE 

RUN DATE: 05/19/94 NORTH CENTRAL ZONE G/Y PAGE 187 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
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FUND: 021 
PROGRAM: 3 
PROJECT: 2021104 


PROJECT: 2021104 
RUN DATE: 05/19/94 


PROJECT: STGA CK REVEG HMSTD/PRUNERl0GE 
NORTH CENTRAL ZONE C/Y 
CONSTRUCTION 


COORD: Nai Hsueh 
06320 

FLOOD CONTROL DESIGN DIVISION 


* * * * * * N A R R 

MIASURABLE_TASKS_AND_COMPLET I.ON_DATES : 

MONITOR PLANT ESTABLISHMENT 

THIRD YEAR PLANT COUNT AND FINAL 
INSPECTION 


1 V E 

DECEMBER 1994 

JANUARY 1995 


E*2il : £ t:_ COM ETlQNlDATE :|: 

THIS PROJECT IS SCHEDULED FOR COMPLETION IN FY 1994-1995. 


CONSTRUCTION 


STGA CK REVEG HMSTD/PRUNERIDGE 
NORTH CENTRAL ZONE C/Y 


PAGE 188 






ip.&.p n » p 70 

RU:N DATE : 0.5/19/94 
R-U'-Si TIME: 13:17 

FUND; 021 
PROGRAM: 4 
PROJECT: 2021999 


SECT •0R G- ACCt • 


SANTA CLARA VALLEY WATER DISTRICT 
MSCAi 94-95 BUDGET REPORT 


PROJECT: SARATOGA CREEK WATERSHED 
NORTH CENTRAL TONE C/Y 
MAINTENANCE 


ACCOUNT DESCRIPTION - 


HOURS 


• - F i S C A 

BUDGET $ 


l 1993-94 
YTD AD <1 S 
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COORD: Jim Ferguson 
07100 

MAINTENANCE MANAGER 


TOTAL 


FISCAL 1994-95 
HOURS AMOUNT 


DISTRICT LABOR 


1 

07220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

2,230 

132,162 

1 

0 723 0 

6123:0 

000 

EXPENSED LABOR/OVERHEAD 

781 

47,045 

1 

07260 

61230 

000 

EXPENSED IABOR/OVERHEAD 

370 

3 2 0 2 7 


0923 0 

61230 

000 

EXPENSED IABOR/OVERHEAD 

60 

4 * 024 

4 

09320 

61230 

000 

EXPENSED LABOR/OVERHEAD 

10 

831 




SECTION TOTAL 

3,451 

216,089 

CONTRACT 

SERVICES 






2 

07220 

61063 

000 

MAINTENANCE SERVICES OTHER 


10 :, 91 9 

2 

0 7220 

61071 

000 

MATERIALS £ SUPPLIES GENERAL 


32,756 

2 

07220 

61310 

471 

EQUIPMENT RENTAL CONTRACT 


43,675 

2 

07220 

61310 

476 

UTILITIES LAND FILL FEES 


10,919 

2 

07230 

61063 

000 

MAINTENANCE SERVICES OTHER 


14,390 

2 

07230 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


17,420 

2 

07230 

61072 

000 

CHEMICALS 


12,100 

2 

07230 

61422 

OoO 

LEASE EQUIPMENT 


6,710 


SECTION TOTAL 


148.889 


INTRA-DISTRICT EQUIPMENT 


07220 

07220 

07230 

07230 


61241 

61242 

61243 

61242 

61243 


INTRA DISTRICT CLASS I/IV 
000 INTRA DISTRICT CLASS I I 

000 INTRA DISTRICT CLASS III 

000 INTRA DISTRICT CLASS II 

000 INTRA DISTRICT CLASS I I I 

SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


3:, 451 


6,280 
18,102 
18,102 
27,830 
3,335 

73,649 

438,627 


****** 


****** 


5EIII_®£§cript i0N_0£_PR0JECT_AND._EE0iE£I_L2£iIi2M.„I2E_§yMWARI.„iy£5§I : 

THIS PROJECT PROVIDES FUNDS FOR ANNUAL MAINTENANCE IN THE SARATOGA 
CREEK WATERSHED. DISTRICT FACILITIES INCLUDE SARATOGA CREEK AND ITS 
TRIBUTARIES; 

BOOKER CREEK 
BON JETT I CREEK 
MCELROY CREEK 
SANBORN CREEK 


ECT; 202 
DATE; 05/1 


/94 


MATiMTEWANGE 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
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FUND: 021 
PROGRAM: 
PRO JECT : 


4 

2021999 

****** N ARRAfIVE****** 
W SAN ANDREAS i CREEK 
PROJICI.GOALS_AND_OBJECTiVES: 

1) TO MAINTAIN IMPROVED FACILITIES TO ENSURE THEY CONTINUE TO 
PROVIDE THE LEVEL OF FLOOD PROTECTION FOR WHICH THEY WERE 
CONSTRUCTED 

2) ON UNIMPROVED FACILITIES, MAINTAIN A CLEAR WATERWAY AND TO 
PROVIDE CHANNEL STABILIZATION ON STREAMS WHERE THE DISTRICT HAS 

:: R I GHTS : OF | WAY AND AS ■ | FUNDS .PERMIT. 

3) TO PERFORM EMERGENCY WORK WHEN NECESSARY TO PROTECT LIFE AND 
PROPERTY FROM IMPENDING FLOOD DAMAGE ON ALL STREAMS TO THE EXTENT 
THAT DISTRICT RESOURCES ALLOW. 


M§ASyRABLE_TASKS_AND_COMPLETION_DATES: 

1) FACILITIES CLEANING WORK: 

ESTIMATED COST OF $63,000.- 
TO BE COMPLETED BY NOVEMBER 1 

4200 FEET OF CHANNEL SEDIMENT REMOVAL 

2) EROSION CONTROL WORK: 

ESTIMATED COST OF $120,000. - 

TO BE COMPLETED BY NOVEMBER 1 / PROVIDED THE U.S. ARMY CORPS OF 
ENGINEERS ISSUES A 404 PERMIT FOR SUCH IDENTIFIED WORK. 

300 FEET OF CHANNEL EROS I ON REPAIR 

3) CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $16,250 ON APPROXIMATELY 40 ACRES OF DISTRICT 
FACILITIES 

A. AQUATIC VEGETATION CONTROL TO BE COMPLETED BY OCTOBER 1 

B. PRE-EMERGENT WORK TO BE COMPLETED BY DECEMBER 31 

C. POST-EMERGENT WORK TO BE COMPLETED BY MAY 31 

4) NON-CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $70,000.- 

ON APPROXIMATELY 13 ACRES OF DISTRICT FACILITIES 

5) REVEGETATION PROJECT WORK: 

ESTIMATED COST OF $75,000. - 


PROJECT: SARATOGA CREEK WATERSHED 
NORTH CENTRAL ZONE C/Y 
MAINTENANCE 


COORD: 


Jim Ferguson 
07100 

MAINTENANCE MANAGER 


PROJECT: 2021999 
RUN DATE: 05/19/94 


MAINTENANCE 


SARATOGA CREEK WATERSHED 
NORTH CENTRAL ZONE C/Y 
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8 20 


5/ 


9/94 

7 


U M 


ECT 


21 


2021999 


SANTA CLARA VALLEY HATER DISTRICT 
F J SCAl 94-95 BUDGET REPORT 


PROJECT : SARATOGA CREEK WATERSHED 
NORTH CENTRAL ZONE C/Y 
MAINTENANCE 


T*r * * * # it 


6) 

7) 


! A R R A T I V 

ON APPROXIMATELY 10 ACRES OF DISTRICT FACILITIES 

PROPERTY & APPURTENANCES MAINTENANCE WORK: 
ESTIMATED COST OF $45,700.- 


PAGE 191 


COORD; Jim Ferguson 
07100 

MAINTENANCE MANAGER 


* * * * * # 


ENGINEERING, TECHNICAL SUPPORT, AND SUPERINTENDENCE: 
ESTIMATED COST OF $44,500. - 


PR2J£CI_COMPLETiON_DATE: 

THIS IS AN ONGOING MAINTENANCE DEPARTMENT PROJECT, 


COS T _S HARiNG^RIIMBUR S EMENT: 
N/A 


*tt,OCAIiON_FORMUILA_AND_8ASiS : 
N/A 


PROJECT; 2021999 
RUN DATE: 05/19/94 


MAS N TENANCE 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
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COORD: Jim Ferguson 

FUND: 021 PROJECT: GUADALUPE SLOUGH WATERSHED 07100 

PROGRAM: 4 NORTH CENTRAL ZONE C/Y MAINTENANCE MANAGER 

PROJECT: 2034999 MAINTENANCE 

. FISCAL 1993-94 . FISCAL 1994-95 -- 

SECT -ORG- ACCT.ACCOUNT DESCRIPTION . HOURS BUDGET $ YTD ADJ $ TOTAL $ HOURS AMOUNT 


DISTRICT LABOR 

1 07220 61230 000 EXPENSED LA BOR/OVERHEAO 2 638 156 341 

1 07230 61 230 000 EXPENSED LA BOR/OVERHEAD 441 26*565 

1 07260 61230 000 EXPENSED LABOR/OVERHEAD 360 31*164 

1 09230 61230 000 EXPENSED LA BOR/OVERHEAD 60 4*024 

1 09320 61230 000 EXPENSED LA BOR/OVERHEAD 10 *831 

SECTION TOTAL 3,509 218,925 

CONTRACT SERVICES 

2 07220 61063 000 MAINTENANCE SERVICES OTHER 13 896 

2 07220 61071 000 MATERIALS & SUPPLIES GENERAL 41*688 

2 07220 61310 4 71 EQUIPMENT RE NTAL CONTRACT 55*584 

2 07220 61310 476 UTILITIES LANDFILL FEES 13^896 

SECTION TOTAL 125,064 

INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/1V 6 386 

5 07220 61242 000 INTRA DISTRICT CLASS I I 23*038 

5 07220 61243 000 INTRA DISTRICT CLASS I I I 23^038 

SECTION TOTAL 52,462 

* * * * PROJECT TOTAL * * * * 3,509 396,451 


****** N A R R A T I V E ****** 

1EII£_DESCRIPTI0N_0F_PR0JECT_AND_PR0JECT_L0CATrON_FOR^SyMMARY_ByDGET: 

THIS PROJECT PROVIDES FUNDS FOR ANNUAL MAINTENANCE IN THE GUADALUPE 
SLOUGH WATERSHED. DISTRICT FACILITIES INCLUDE GUADALUPE SLOUGH AND 
ITS TRIBUTARIES: 

SUNNYVALE WEST 
SUNNYVALE EAST 

PROJ£CT_GOALS_AND_OBJECXIVES : 

1) TO MAINTAIN IMPROVED FACILITIES TO ENSURE THEY CONTINUE TO 
PROVIDE THE LEVEL OF FLOOD PROTECTION FOR WHICH THEY WERE 
CONSTRUCTED 

2) ON UNIMPROVED FACILITIES, MAINTAIN A CLEAR WATERWAY AND TO 


PROJECT: 2034999 
RUN DATE: 05/19/94 


MAINTENANCE 


GUADALUPE SLOUGH WATERSHED 
NORTH CENTRAL ZONE C/Y 
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F:B:2:08P7« 
mu OATE; 
RUn TIME: 

FUND'S 021 
PROGRAM; t 
PROJECTi 3 


PROJECT; 
SUM SATE: 


OS/19/94 
1 3 : 1 7 


»034999 


****** 


SANTA CLARA VALLE*' WATER 0 1 SIR I CT 
FISCAL 94-95 8U0G6T REPORT 


PROJECT: GUADALUPE SLOUGH WATERSHED 
NORTH CENTRAL 20 N E C/T 
MAINTENANCE 


: 


COORO: 


****** 


Jim Ferguson 
07100 

I NTENANCE MANAGER 


3) 


PROVIDE CHANNEL STABILIZATION ON STREAMS WHERE THE DISTRICT HAS 
SIGHTS OF WAY AND AS FUNDS PERMIT. 

TO PERFORM EMERGENCY WORK WHEN NECESSARY TO PROTECT LIFE AND 
PROPERTY FROM IMPENDING FLOOD DAMAGE ON ALL STREAMS TO THE EXTENT 
THAT DISTRICT RESOURCES ALLOW. 


MEASORABLE_lAS!CS^AND„COMPLEIION_DAIES ; 
1 ) 


2) 


5 > 


FACILITIES CLEANING WORK: 

ESTIMATED COST OF $119,000.- 

TO BE COMPLETED BY NOVEMBER 1 

7000 FEET OF CHANNEL SEDIMENT REMOVAL 

EROSION CONTROL WORK: 

ESTIMATED COST OF $132,356. 

TO BE COMPLETED BY NOVEMBER 1 / PROVIDED THE U.S. ARMY CORPS OF 
ENGINEERS ISSUES A 404 PERMIT FOR SUCH IDENTIFIED WORK. 

350 FEET OF CHANNEL EROSION REPAIR 

CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $20,001 ON APPROXIMATELY 52 ACRES OF OISTRICT 
FACILITIES. 


A. . 

B. 

C . 


AQUATIC VEGETATION CONTROL TO BE COMPLETED BY OCTOBER 1 
PRE-EMERGENT WORK TO BE COMPLETED BY DECEMBER 31 
POST-EMERGENT WORK TO BE COMPLETED BY MAY 31 


4) 

5) 

6) 


NON-CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $52,500.- 

ON APPROXIMATELY 15 ACRES OF DISTRICT FACILITIES 

PROPERTY & APPURTENANCES MAINTENANCE WORK: 
ESTIMATED COST OF $45,750.- 


ENGINE E R I N G, TECHNICAL SUPPORT, AND SUPERINTENDENCE: 
ESTIMATED COST OF $43,060.- 


EE2i£CI_COMPLEIION-DAIf : 

THIS IS AN ONGOING 


LINTENANCE DEPARTMENT PROJECT. 


-034999 

05/19/94 
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RUN DATE: 

05/19/94 


FISCAL 

94-95 BUDGET 

REPORT 





RUN TIME: 

13:17 




















COORD: Jim Ferguson 


FUND: 021 




PROJECT 

: NORTH CENTRAL ZONE GEN MAI NT 


07100 



PROGRAM: 

4 




NORT H 

CENTRAL ZONE 

C/Y 


MAINTENANCE 

MANAGER 


PROJECT: 

2076999 





MAINTENANCE 












. 

-FISCAL 

1993 

-94. 

- FISCAL 

1994-95 

SECT -ORG- 

ACCT - 

... 

--- ACCOUNT DESCRIPTION - 

llllll 

HOURS 

BUDGET $ YTD 

AD J 

$ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT 

LABOR 











1 

06320 

61230 

000 

EXPENSED LABOR/OVERHEAD 


4 0 

3,318 


3,318 

40 

3,284 

1 

07100 

61230 

000 

EXPENSED LABOR/OVERHEAD 


200 

12,945 


12,945 

495 

30,032 

1 

07220 

61230 

000 

EXPENSED LABOR/OVERHEAD 


11,750 

717,620 


717,620 



1 

07230 

61230 

000 

EXPENSED LABOR/OVERHEAD 


2,568 

153,935 


153,935 



1 

07250 

61230 

000 

EXPENSED LABOR/OVERHEAD 


1 00 

6,293 


6,293 



1 

07260 

61230 

000 

EXPENSED LABOR/OVERHEAD 


1,640 

140,778 


140,778 

300 

25,969 

1 

09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 


300 

21,045 


21,045 






SECTION TOTAL 


16,598 

1,055,934 


1,055,934 

835 

59,285 

CONTRACT 

SERVICES 











2 

07100 

61303 

000 

TEMPORARY EMPLOYEES FEES 



9, 184 


9,184 


42,604 

2 

07100 

61310 

139 

TRAINING 



6,000 


6,000 



2 

07220 

61060 

oob 

MAINTENANCE SERVICES 



51,500 


51,500 



2 

07220 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


103,000 


103,000 



2 

07220 

61303 

000 

TEMPORARY EMPLOYEES FEES 



20,916 


20,916 



2 

07220 

61310 

mrm 

EQUIPMENT RENTAL CONTRACT 



206,000 


206,000 


100,000 

2 

07220 

61422 

000 

LEASE EQUIPMENT 



84,460 


84,460 



2 

07220 

61450 

000 

UT I L I T I ES 



77,250 


77,250 



2 

07230 

61060 

000 

MAINTENANCE SERVICES 



36,050 


36,050 



2 

07230 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


67,000 


67,000 



2 

07230 

61072 

000 

CHEMICALS 



46,500 


46,500 



2 

07230 

61303 

000 

TEMPORARY EMPLOYEES FEES 



8,315 


8,315 



2 

07230 

61422 

000 

LEASE EQUIPMENT 



25,800 


25,800 



2 

07250 

61303 

000 

TEMPORARY EMPLOYEES FEES 



4,144 


4,144 



2 

07260 

61303 

000 

TEMPORARY EMPLOYEES FEES 



3,108 


3,108 



2 

07260 

61310 

129 

PERMIT ADMINISTRATION 



5,000 


5,000 



2 

09230 

61301 

000 

AERIAL PHOTOS/MAPPING 



1,250 


1,250 






SECTION TOTAL 



755,477 


755,477 


142,604 

INTRA-DISTRICT EQUIPMENT 










5 


61241 

INTRA DISTRICT CLASS I/IV 



30,209 


30,209 


1,520 

5 

07220 

61242 

000 

INTRA DISTRICT CLASS II 



103,000 


103,000 



5 

07220 

61243 

000 

INTRA DISTRICT CLASS III 



103,000 


103,000 



5 

07230 

61242 

000 

INTRA DISTRICT CLASS II 



93,000 


93,000 



5 

07230 

61243 

000 

INTRA DISTRICT CLASS III 



11,000 


11,000 






SECTION TOTAL 



340,209 


340,209 


1,520 





* * PROJECT TOTAL * * * * 


16,598 

2,151,620 


2,151,620 

835 

203,409 

PROJECT: 2076999 




MAINTENANCE 



NORTH CENTRAL ZONE 

GEN MAT NT 


RUN DATE: 

05/19/94 








NORTH CENTRAL 

ZONE C/Y 
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SANTA CLARA VALLEY WATER DISTRICT RASE 195 

FISCAL 94-95 SUDCET REPORT 

COORD: Jim Ferguson 

PROJECT; NORTH CENTRAL ZONE GEN WAINT 07100 

NORTH CENTRAL 2ONE C/Y MAINTENANCE MANAGER 

MAINTENANCE 

A R R A T I V E ****** 

I..AND_PRg^ECr_LgeAIION_FOR_SyMMARY_BUDGET : 

THIS PROJECT PROVIDES FOR DISTRICT LABOR ON ADMINISTRATIVE, 

BUDGETING, PLANNING, ENGINEERING, and GENERAL cdST CENTER SUPPORT 
ACTIVITIES OF A WIDE AND VARIED NATURE, WHICH CARROT BE READILY 
IDENTIFIED WITH SPECIFIC ZONE PROJECTS. MAY INCLUDE MEETINGS, 

UPDATING INFORMATION AND MANUALS, AND SUPERVISION. 

FUNDS FOR THIS PROJECT HAVE BEEN REDUCED AND ALLOCATED TO EACH OF THE 
FOUR NORTH CENTRAL ZONE WATERSHEDS: CALABAZAS, SAN TOMAS AQUINO, 

SARATOGA, AND GUADALUPE SLOUGH. THIS RE-ALLOCAT I ON OF FUNDS HAS NO 
NET IMPACT ON THE COST CENTER'S BUDGET. 

£R9i§£T„GgALS_AND_OBJECTiVES: 

TO DEVELOP AND IMPLEMENT MAINTENANCE DEPARTMENT BUDGETS AND ASSIST 
MAINTENANCE DIVISIONS IN MONITORING AND ACCESSING THE DISTRICT MAIN 
FINANCIAL SYSTEM AS WELL AS DIVISION LEVEL SYSTEMS. TO INTERPRET FMS 
REPORTS AND EVALUATE INFORMATION FOR THE DEPARTMENT MANAGER AND OTHER 
DIVISION HEADS 

£EA§r£”Ikt_IASKS_AND_CgMPL.ETigN_DA7E3: 

BUDGET PREPARATION AND IMPLEMENTATION FROM DECEMBER THROUGH JULY 
DEVELOP MONTHLY STATUS REPORTS AND UTILIZE GRAPHS WHERE NECESSARY 
QUARTERLY STATUS REPORTS FOR MANAGEMENT 

PROJECI„COMPLEIJ,ON_D ATE : 

ONGOING ANNUAL PROCESS 


P B 2 0:R-P 7 R 

SUN DATE.; 05/19/94 
RUN TIME; 13:17 

FUND: 021 
PROGRAM: 4 
PROJECT: 2076999 

*«»*»** jj 

BRIEF DESCRIPTION OF PRO.JEC 
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RUN DATE: 
RUN TIME: 


io:****/:**?: 

13:17 


FUND: 021 
PROGRAM: 2 
PROJECT: 2079104 
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COORD: Keith Whitman 
08430 

NON-POINT SOURCE OIVISION 


SECT 

-ORG- 

ACCT - 

— 

--- ACCOUNT DESCRIPTION . 

HOURS 

BUDGET t 

DISTRICT LABOR 






■ 1 

01100 

61230 

000 

EXPENSED LABOR/OVERHEAD 

68 

4,976 

1 

03230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

220 

10,442 

1 

06210 

61230 

000 

EXPENSED LABOR/OVERHEAD 

3 

293 

1 

08230 

61230 

000 

EXPENSED LABOR/OVERHEAD 



1 

08430 

61230 

000 

EXPENSED LABOR/OVE R HEAD 

554 

50,807 

1 

09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 





SECTION TOTAL 

845 

66,518 

CONTRACT SERVICES 






2 

08230 

61301 

000 

AERIAL PHOTOS/MAPPING 



2 

08230 

61310 

458 

TEST & ANALYSIS 



2 

08430 

61073 

000 

SMALL TOOLS 


650 

2 

08430 

61077 

000 

OFFICE MACHINES 



2 

08430 

61091 

000 

GENERAL OFFICE SUPPLIES 


39 

2 

08430 

61092 

000 

REPRODUCTION SUPPLIES 



2 

08430 

61093 

000 

PRINTING/BINDING 


1,300 

2 

08430 

61094 

000 

POSTAGE 


650 

2 

08430 

61095 

000 

FILM/PROCESSING 



2 

08430 

61096 

000 

BOOKS/PUBLICATIONS 


130 

2 

08430 

61097 

000 

SOFTWARE 



2 

08430 

6114 0 

000 

CONFERENCES/SEMINARS/TRAINING 


780 

2 

08430 

61141 

000 

CONFERENCES/SEMINARS/TRAINING 



2 

08430 

61161 

000 

TRANSPORTATION/TRAVEL/LODGING 



2 

08430 

61302 

000 

AUDITING SERVICES 



2 

08430 

61303 

000 

TEMPORARY EMPLOYEES FEES 


6,942 

2 

08430 

61411 

000 

COMMUNCIATIONS TELEPHONE 



2 

08430 

61422 

000 

LEASE EQUIPMENT 






: SECTION TOTAL 


10,491 

INTRA-DISTRICT EQUIPMENT 





5 


61241 

INTRA DISTRICT CLASS I / IV 


1,537 





* * PROJECT TOTAL * * * * 

845 

78,546 





****** N A R R 

A T 

I V 


F IS CAL 1993-94 
YTD ADJ $ 


TOTAL S 


FISCAL 
HOURS 


1994-95 -- 
AMOUNT 


4,976 

10,442 

232 

10,633 

293 


11 

815 

50,807 

495 

46,912 


3 

175 

66,518 

741 

58,535 

650 


2,600 

6,500 

130 

39 


130 

65 

1,300 


130 

1,300 

650 


650 

130 


65 

260 



260 

780 

6,942 


780 

650 

650 

12,059 

10,491 


130 

3,900 

30,259 

1,537 


1,350 

78,546 

741 

90,144 


'RO JECT : 2079104 
:UN DATE: 05/19/94 


E ****** 

BRiEF_DESC&IPTTON_OF_PROJECT_AND_PROJECT_LgCAT£ON_FOR_SUMMAR Y_BUDG E T: 

THIS PROJECT ACCOUNTS FOR STAFF TIME AND CONSULTANT SERVICES 
NECESSARY FOR THE DISTRICT TO ADMINISTER AND COORDINATE THE SANTA 
CLARA VALLEY NONPOINT SOURCE POLLUTION CONTROL PROGRAM (PROGRAM) TO 

PLANNING 


NONPOINT SOURCE FUNDED 
NORTH CENTRAL ZONE C/Y 
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F8:2 O'R P 7R SANTA CLA-RA VALLEY WATER 0! STRICT PAGE 597 


RUN DATE; 

05/19/94 


FISCAL 94 95 BUDGET REPORT 



R U ?; T I M £ 

1 3 1 7 




COORD; Keith Whitman 

FUND; 021 



PROJECT; NONPOINT SOURCE FUNDED 


08430 

PROGRAM; 

2 


NORTH CENTRAL ZONE C/Y 


NON-POINT SOURCE DIVISION 

PROJECT; 

2079104 


PL ANN!NG 





****** 

N A R S A T I V 

E 

****** 


MELT THE REQUIREMENTS OF THE JUNE 1990 NPDES PERMIT RELATING TO URBAN 
RUNOFF MANAGEMENT, THE NOVEMBER 1990 EPA STORMWATER PERMIT 
REGULATIONS, AND OF THE DECEMBER 1993 CEASE AND DESIST ORDER (CDO) 
ISSUED TO THE PROGRAM REGARDING THE IMPAIRED WATER QUALITY OF SOUTH 
SAN FRANCISCO BAY. FAILURE TO COMPLY WITH ANY OR ALL OF THESE 
REQUIREMENTS IS SUBJECT TO ADMINISTRATIVE AND CIVIL LIABILITY ACTION; 
THEREFORE, FUTURE ACTIVITIES AND FUNDING ARE MANDATORY. THE PROJECT 
LOCATION IS THE PORTION OF SANTA CLARA COUNTY WHICH DRAINS TO SAN 
FRANCISCO BAY. 

PROJECI_GOALS_AND_OBJECTIVES: 

THE GOALS OF THIS PROJECT ARE TO IMPROVE STORM WATER QUALITY AND 
WATER QUALITY OF SOUTH SAN FRANCISCO BAY BY ACHIEVING THE OBJECTIVE 
OF ADMINISTERING AN EFFECTIVE AND COMPREHENSIVE PROGRAM. 

WI*SyRABU|_I!lSKS_AND_COMPLEIigN_DATES : 

COMPLY WITH NPDES REPORTING REQUIREMENTS SEPTEMBER 1, 1994; COMPLY 

WITH CDO REQUIREMENT TO SUBMIT A REVISED STORM WATER MANAGEMENT PLAN 
OCTOBER 1, 1994; ADVERTISE, INTERVIEW, AND NEGOTIATE CONSULTANT 

SERVICES CONTRACTS FOR PROGRAM ACTIVITIES SUCH AS ANNUAL MONITORING, 
SPECIAL STUDIES, AND GENERAL TECHNICAL SUPPORT SEPTEMBER 30, 1994. 

£59 JI£I_?.OMPL E11 ON_D AH : 

THIS IS AN ONGOING PROJECT. 

COST_SHARXNG/REiMByRSEMENT: 

THE DISTRICT ADMINISTERS A FUND ESTABLISHED FOR THE PROGRAM WHICH 
CONTAINS THE MONETARY CONTRIBUTIONS OF THE 15 CO-PERMITTEES OF THE 
PROGRAM. THIS PROJECT IS ENTIRELY REIMBURSED BY THE FUND. THE 
DISTRICT CONTRIBUTION TO THE FUND IS DESCRIBED IN PROJECT 0079111. 

Ayt995Ii9N_£.95Myt5^5Mt_BAsiS: 

NORTHWEST (12%), NORTH CENTRAL (13%), CENTRAL (13%), EAST (12%), AND 
WATER UTILITY ADMINISTRATION AND GENERAL COST CENTER (50%). IN 1990, 
DISTRICT MANAGEMENT APPROVED THIS FORMULA BECAUSE PROGRAM ACTIVITIES 
ARE RELATED TO 80TH FLOOD CONTROL (EROSION, SEDIMENTATION. PROJECT 
CONSTRUCTION, MAINTENANCE) AND TO THE WATER UTILITY (NON-STORM 
DISCHARGES TO CREEKS, PROTECTION OF THE GROUNDWATER BASIN). 


PROJECT ; 20791-04 PL 

ANNINS N0MP8INT SOUI 

?CE FUNDED 

RUN DATE; 05/19/94 

NORTH CENTRA! 

. 2ONE C/Y PAGE 19' 
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FB20RP7R 
RUN DATE: 


05/19/94 


RUN TIME: 

13:17 


FUND: 021 

PROGRAM: 

2 


PROJECT : 

2079110 


SECT -ORG- 

ACCT - 

DISTRICT 

LABOR 


1 

05340 

61230 

1 

06210 

61230 

1 

06220 

61230 

1 

06230 

61230 

1 

06320 

61230 

1 

07260 

61230 

1 

08320 

61230 

1 

08420 

61230 

1 

08430 

61230 

1 

09220 

61230 

1 

09230 

61230 

CONTRACT 

SERVICES 


2 

06210 

61310 

2 

06220 

61093 

2 

06230 

61303 

2 

08430 

61071 

:: 2 

08430 

61073 

2 

08430 

61076 

2 

08430 

61077 

2 

08430 

61078 

2 

08430 

61079 

2 

08430 

61081 

2 

08430 

61091 

2 

08430 

61093 

2 

08430 

61095 

2 

08430 

61096 

2 

08430 

61097 

2 

08430 

61303 

2 

08430 

61310 

2 

08430 

61 31 0 

INTRA-DISTRICT EQUIPMEN 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: NONPOINT SOURCE DISTRICT 
NORTH CENTRAL ZONE C/Y 
PLANNING 


COORD: Keith Whitman 
08430 

NON-POINT SOURCE DIVISION 


ACCOUNT DESCRIPTION 


000 

000 

000 

000 

000 

000 

000 

000 

000 

000 

000 


EXPENSED: 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 


LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 


SECTION TOTAL 


105 CIVIL ENGINEERING PLANNING 

000 PRINTING/BINDING 

000 TEMPORARY EMPLOYEES FEES 

000 MATERIALS & SUPPLIES GENERAL 

000 SMALL TOOLS 

000 COMPUTER COMPONENTS 

000 OFFICE MACHINES 

000 FURNITURE 

000 SAFETY SUPPLY 

000 ANNUAL MEMBERSHIP 

000 GENERAL OFFICE SUPPLIES 

ooo Printing/binding 

000 FILM/PROCESSING 
000 BOOKS/PUBLICATIONS 
000 SOFTWARE 

000 TEMPORARY EMPLOYEES FEES 
453 ENVIRONMENTAL COMPLIANCE 
541 WATERSHED MANAGEMENT 

SECTION TOTAL 


61241 INTRA DISTRICT CLASS I / I V 


* * * * 


PROJECT TOTAL * * * * 



- - - F I S C A L 1993-94 - 


-- FISCAL 

1994-95 -- 

DU R S 

BUDGET $ YTD ADJ % 

TOTAL * 

HOURS 

AMOUNT 




8 

748 




29 

2,470 

/ 

561 

561 

7 

535 

13 

1,015 

1,015 

26 

1,991 




8 

641 




5 

450 




8 

602 




8 

610 

141 

12,982 

12,982 

185 

17,480 

26 

2,150 

2,150 

5 

423 

13 

912 

912 



200 

17,620 

17,620 

289 

25,950 





10,400 


130 

130 


130 


2,055 

2,055 


2,117 


975 

975 


130 





130 





130 





130 





130 





65 





36 


39 

39 


65 


650 

65 0 







65 


130 

130 


130 





260 


3,900 

3,900 




13,000 

13,000 







13,000 


20,879 

20,879 


26,918 


365 

365 


521 

200 

38,864 

38,864 

289 

53,389 


PROJECT: 2079110 
lUN DATE: 05/19/94 


PLANNING 


NONPOINT SOURCE DISTRICT 
NORTH CENTRAL ZONE C/Y 
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SANTA CLARA VALLEY WATER DISTRICT 


PA 

RUN DATE: 05/19/94 



FISCAL 94-95 BUDGET REPORT 



RUN TIME: 1:3:17 










COORD: Keith Whitman 


FUND ; 0:21 



PROJECT: NONPOINT SOURCE DISTRICT 

08430 


PROGRAM: 2 



NORTH CENTRAL ZONE C/Y 

NON-POINT SOURCE 

DIVISION 

PROJECT : 20791 1 0 



PLANN ’ NG 




* * # 

* * 

NARRATIVE 




^RiE£_®iieEIEIlS!i„Of _PRQ J : £C1:_AN0_P|;0 J:ECT_L0CAXlQM_f;OR_St[:MMAR¥_BL!aGET : 

THIS PROJECT ACCOUNTS FOR STAFF TIME AND CONSULTANT SERVICES 
NECESSARY FOR THE DISTRICT TO COMPLY WITH AND IMPLEMENT ITS 
AGENCY-SPECIFIC RESPONSIBILITIES UNDER THE SANTA CLARA VALLEY 
NON POT NT SOURCE POLLUTION CONTROL PROGRAM (PROGRAM) TO MEET THE 
REQUIREMENTS OF THE JUNE 1990 NPDES PERMIT RELATING TO URBAN RUNOFF 
MANAGEMENT, THE NOVEMBER 1990 EPA STORMWATER PERMIT REGULATIONS, AND 
OF THE DECEMBER 1993 CEASE AND DESIST ORDER (CDO) ISSUED TO THE 
PROGRAM REGARDING THE IMPAIRED WATER QUALITY OF SOUTH SAN FRANCISCO 
BAY. FAILURE TO COMPLY WITH ANY OR ALL OF THESE REQUIREMENTS IS 
SUBJECT TO ADMINISTRATIVE AND CIVIL LIABILITY ACTION; THEREFORE, 
FUTURE ACTIVITIES AND FUNDING ARE MANDATORY, THE PROJECT LOCATION IS 
THE PORTION OF SANTA CLARA COUNTY WHICH DRAINS TO SAN FRANCISCO BAY. 

PRA L S_.AND_OB J E C T XVE S : 

THE GOALS OF THIS PROJECT ARE TO IMPROVE STORM WATER QUALITY AND 
WATER QUALITY OF SOUTH SAN FRANCISCO BAY BY ACHIEVING THE OBJECTIVE 
OF IMPLEMENTING EFFECTIVE AND COMPREHENSIVE INTEGRATION OF NONPOINT 
SOURCE MANAGEMENT PRACTICES INTO DISTRICT PROGRAMS AND ACTIVITIES. 

!?E5iSyRABLE_XAS((S_AND_CgMPLETiON_DATESs 

COMPLY WITH NPDES REPORTING REQUIREMENTS: SEPTEMBER 1, 1994; COMPLY 

WITH CDO REQUIREMENT TO SUBMIT A REVISED STORM WATER MANAGEMENT PLAN 
INCLUDING COORDINATION OF PUBLIC AGENCY ACTIVITIES ON A WATERSHED 
BASIS: OCTOBER 1, 1994; ADVERTISE, INTERVIEW, AND NEGOTIATE 

CONSULTANT SERVICES CONTRACTS FOR SPECIAL STUDIES: SEPTEMBER 30, 
1994; INSPECTION AND NUMBERING OF OUTFALLS IN A MINIMUM OF 100 MILES 
OF CREEKS AND STREAMS <20% OF DISTRICT JURISDICTION): JUNE 30, 1995. 

PROJI£X_CgMPLEXiON_DAXE: 

THIS IS AN ONGOING PROJECT. 

ALL9£AXigN_FgRMyLA_AMD_BASXS: 

NORTHWEST (12%), NORTH CENTRAL (13%), CENTRAL (13%), EAST (12%), AND 
WATER UTILITY ADMINISTRATION AND GENERAL COST CENTER (50%). IN 1990, 
DISTRICT MANAGEMENT APPROVED THIS FORMULA BECAUSE PROGRAM ACT IVI TIES 
ARE RELATED TO BOTH FLOOD CONTROL (EROSION, SEDIMENTATION, PROJECT 
CONSTRUCTION, MAINTENANCE) AND TO THE WATER UTILITY (NON-STORM 
DISCHARGES TO CREEKS, PROTECTION OF THE GROUNDWATER BASIN). 


PROJECT; 2G79110 

PLANNING 

NONPOINT 

SOURCE 

DISTRICT 

RUN DATE; 05/19/94 


NORTH t 

IENTRAL 

ZONE C/r PAGE 19 
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RUM DATE: 05/19/94 
RUNTIME: 13:17 

FUND: 021 
PROGRAM: 2 
PROJECT: 2079111 


SECT -ORG - 

CONTRACT SERVICES 
2 08430 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
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PROJECT: NPS 
NORTH 


DISTRICT FUNDING 
CENTRAL ZONE C/Y 
PLANNING 


COORD: Keith Whitman 
08430 

NON-POINT SOURCE DIVISION 


ACCT - 


ACCOUNT DESCR IPT10N 


HOURS 


• - F I S C A L 1993-94 
BUDGET $ YTD ADJ $ 


TOTAL $ 


-- FISCAL 1994-95 ■ 
HOURS AMOUNT 


61441 000 AGREEMENTS COST SHARING 

* * * * PROJECT TOTAL * * * * 


66,309 

66,309 


66,309 

66,309 


118,170 

118,170 


****** N A R R ATI V E ****** 
IEII£_PEiCEiPTION_OF_PROJECT_AND_PROJECT_LOCATI ON FOR SUMMARY BUDGET: 


ICT'S SHARE TOWARD AREA-WIDE 
Y NONPOINT SOURCE POLLUTION 
HE REQUIREMENTS OF THE JUNE 1990 
FF MANAGEMENT, THE NOVEMBER 1990 
AND OF THE DECEMBER 1993 CEASE AND 
OGRAM REGARDING THE IMPAIRED WATER 
FAILURE TO COMPLY WITH ANY OR 
T TO ADMINISTRATIVE AND CIVIL 
ACTIVITIES AND FUNDING ARE 
THE PORTION OF SANTA CLARA COUNTY 


THIS PROJECT ACCOUNTS FOR THE DISTR 
ACTIVITIES OF THE SANTA CLARA VALLE 
CONTROL PROGRAM (PROGRAM) TO MEET T 
NPDES PERMIT RELATING TO URBAN RUNO 
EPA STORMWATER PERMIT REGULATIONS, 

DESIST ORDER (COO) ISSUED TO THE PR 
QUALITY OF SOUTH SAN FRANCISCO BAY. 

ALL OF THESE REQUIREMENTS IS SUBJEC 
LIABILITY ACTION; THEREFORE, FUTURE 
MANDATORY. THE PROJECT LOCATION IS 
WHICH DRAINS TO SAN FRANCISCO BAY. 

PROJ§£T_GOALS_AND_OBJECJIVES: 

THE GOALS OF THIS PROJECT ARE TO IMPROVE STORM WATER QUALITY AND 
WATER QUALITY OF SOUTH SAN FRANCISCO BAY BY ACHIEVING THE OBJECTIVE 
OF IMPLEMENTING EFFECTIVE AND COMPREHENSIVE NONPOINT SOURCE 
MANAGEMENT PRACTICES AND ACTIVITIES. 

THE DISTRICT'S 30% CONTRIBUTION TO THE AREAWIDE PROGRAM AND ROLE IN 
THE ADMINISTRATION OF THE PROGRAM, AS DEFINED IN THE CO-PERMITEE'S 
MOA, WILL BE REASSESSED PRIOR TO OCTOBER 1994 TO ENSURE THAT THE 
SUBMITTALS TO THE RWQCB REFLECT THE DISTRICT'S COMMITTMENTS. 

ME ASURABLE_IASKS_AND_COMPLETION_DATES: 

COMPLY WITH NPDES REPORTING REQUIREMENTS 
WITH CDO REQUIREMENT TO SUBMIT A REVISED 
OCTOBER 1, 1994. SUBMIT APPLICATION FOR 

DECEMBER 31, 1994. 

PROJECT COMPLETION DATE: 


SEPTEMBER 1, 1994; COMPLY 
STORM WATER MANAGEMENT PLAN 
RENEWAL OF NPDES PERMIT: 


THIS IS AN ONGOING PROJECT. 


PROJECT: 2079111 
RUN DATE: 05/19/94 


PLANN IN G 


NPS DISTRICT FUNDING 
NORTH CENTRAL ZONE C/Y 
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F 8 2 0 

au« 

SUM 


E : 05 
£ : 13 


/19/94 
. 1 7 


FUND: 0 


PROGRAM 

PROJECT 


21 


2 0 791 1 1 


SANTA CLARA VALLEY MATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: NPS DISTRICT FUNDING 
NORTH CENTRAL ZONE C/Y 
PLANNING 
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COORD: Keith Whitman 
08430 

NON-POINT SOURCE DIVISION 


R 


a 


T 


I 




£0§I_Sha RINGZRfIMBUftSEMENT: 


THE FIFTEEN PUBLIC AGENCIES THAT PARTICIPATE IN THE AREA-WIDE PROGRAM 
ENTERED A MEMORANDUM OF UNDERSTANDING IN 1990 WHICH DEFINED THE 
ALLOCATION OF COSTS. THE DISTRICT SHARE OF THE PROGRAM COSTS IS 
30.03%. 


ALLOCATION FORMULA AND BASIS: 


NORTHWEST (12%), NORTH CENTRAL (13%), CENTRAL (13%), EAST (12%), AND 
WATER UTILITY ADMINISTRATION AND GENERAL COST CENTER (50%). IN 1990, 
DISTRICT MANAGEMENT APPROVED THIS FORMULA BECAUSE PROGRAM ACTIVITIES 
ARE RELATED TO BOTH FLOOD CONTROL (EROSION, SEDIMENTATION, PROJECT 
CONSTRUCTION, MAINTENANCE) AND TO THE WATER UTILITY (NON-STORM 
DISCHARGES TO CREEKS, PROTECTION OF THE GROUNDWATER BASIN). 




PROJECT : 20791 11 PLANNING NPS DISTRICT FUNDING 

RUN DATE: 05/19/94 NORTH CENTRAL ZONE C/Y PAGE 201 
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RUN DATE : 05/19/94 
RUN TIME: 13:17 

FUND: 021 
PROGRAM: 2 
PROJECT: 2079112 
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COORD: KEITH WHITMAN 
08430 

NON-POINT SOURCE DIVISION 


SECT -ORG- ACCT- 

DISTRICT LABOR 

1 05340 61230 

1 06210 61230 

1 06220 61230 

1 06230 61230 

1 06320 61230 

1 07250 61230 

1 07260 61230 

1 08320 61230 

1 08420 61230 

1 08430 61230 

1 09220 61230 


ACCOUNT DESCRIPTION 


---------- FISCAL 1993-94 ... 

HOURS BUDGET $ YTD ADJ $ TOTAL $ 


000 EXPENSED I 
000 EXPENSED I 
000 EXPENSED l 
000 EXPENSED I 
000 EXPENSED I 
000 EXPENSED I 
000 EXPENSED l 
000 EXPENSED 1 
000 EXPENSED I 
000 EXPENSED I 
000 EXPENSED l 

SECTION TOTAL 


LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 


INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/1V 

* * * * PROJECT TOTAL * * * * 


FISCAL 1994-95 
HOURS AMOUNT 


748 
2,020 
1,0 70 
1 ,991 
854 
1,185 
562 
401 
815 
WmMSM 


10,561 


10,801 


* * * * * * 


****** 


MIEF_DESCRiPT!ON_OF_PROJECT_AND_PROJECT_LOCATION_FQR_SyMMARY_ByDGET: 

THIS PROJECT PROVIDES FOR STAFF TIME AND CONSULTANT SERVICES 
NECESSARY TO PREPARE A PLAN FOR MANAGING COMPREHENSIVE WATERSHED 
STUDIES. WATERSHED BASED PLANNING IS THE THRUST OF THE REGIONAL WATER 
QUALITY CONTROL BOARD'S EFFORTS TO IMPROVE NON-POINT SOURCE 
STORMWATER QUALITY. THE PLANNING PROCESS LOOKS AT ALL NATURAL 
RESOURCES IN THE WATERSHED - SO IL,WATER,A IR,PLANTS AND ANIMALS- IN 
RELATION TO SOCIAL, CULTURAL, AND ECONOMIC CONSIDERATIONS. A 
WATERSHED STUDY REPORT, WHEN COMPLETED, CONTAINS A CLEAR DESCRIPTION 
OF RESOURCE PROBLEMS; GOALS TO BE ATTAINED; SYSTEMS TO BE APPLIED; 

AND TECHNICAL AND FINANCIAL SOURCES FOR IMPLEMENTING SOLUTIONS. THE 
PROCESS BEGINS WITH GENERAL DESCRIPTIONS OF PROBLEMS, OPPORTUNITIES, 
AND RESOURCE CONCERNS, INCLUDING IDEAS FOR SOLUTIONS, AND ULTIMATELY 
MOVES TO THE DEVELOPMENT OF PLANS THAT ARE MORE DETAILED AND 
SPECIFIC. 

THIS STUDY WILL BE CONDUCTED IN TWO PHASES. PHASE I WILL COMPILE AN 
INVENTORY OF ALL KNOWN OR POTENTIAL RESOURCE - RELATED PROBLEMS WITHIN 
SANTA CLARA COUNTY WATERSHEDS AND CURRENT DISTRICT PROJECTS, STUDIES, 
ACTIVITIES AND POLICIES WHICH CAN AFFECT OR BE AFFECTED BY PROBLEMS 
IN THE WATERSHEDS. PHASE II WILL DEFINE THE OBJECTIVES, DATA NEEDS, 
AND DATA AVAILABILITY FOR PREPARING A WATERSHED MANAGEMENT PLAN. A 


PROJECT: 2079112 
RUN DATE: 05/19/94 


PL ANN IN G 


WATERSHED MGMT PREPARATORY STY 
NORTH CENTRAL ZONE C/Y 
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FB2.Q:R:P7:R 
8 U:M DATE: 
fi U H TIME: 

FUND : 021 
PROGRAM: 
PROJECT: 


PROJECT; 
RUN DATE: 


SANTA CLARA VALLEY WATER DISTRICT PAGE 203 

05 / 1 9/94 FISCAL 94-95 BUDGET REPOST 

13:1? 

PROJECT: WATERSHED MGMT PREPARATORY STY 
2 NORTH CENTRAL ZONE C/Y 

7079112 PLANNING 

****** W A R R A T I V E ****** 

SCOPE OF WORK AND BUDGET WILL BE PREPARED FOR IMPLEMENTING A PILOT 
STUDY ON A SELECTED WATERSHED. 

P.R3i|CT_GOALS_AND_gB JECT I.VES : 

THE GOAL OF THIS PROJECT IS TO PREPARE A PLAN FOR WATERSHED 
MANAGEMENT WHICH WHEN IMPLEMENTED WILL IMPROVE STORM WATER DUALITY 
AND WATER QUALITY OF SOUTH SAN FRANCISCO BAY. 

N§ASURABLE_TASKS_AND_CgMPLETigN_DATES : 

PHASE I REPORT NOVEMBER 1994 

PHASE II REPORT JUNE 1995 

PROJECI_CgMPLETigN_DATE: 

JUNE 1995 

CgST_SHARING/REIMBURSEMENT : 

NONE 

itkO£*IION_£gRMULA_AND_I ASJ.S : 

ALLOCATION IS BASED ON THE FORMULA APPROVED FOR THE NON-POINT SOURCE 
PROGRAM: NORTHWEST (12%), NORTH CENTRAL (13%), CENTRAL (13%), EAST 
(12%), AND WATER UTILITY ADMINISTRATION AND GENERAL COST CENTER 
(50%). IN 1990 DISTRICT MANAGEMENT APPROVED THIS FORMULA BECAUSE 
PROGRAM ACTIVITIES ARE RELATED TO BOTH FLOOD CONTROL (EROSION, 

SEDIMENTATION, PROJECT CONSTRUCTION, MAINTENANCE) AND TO THE WATER 
UTILITY (NON-STORM DISCHARGES TO CREEKS, PROTECTION OF THE 
GROUNDWATER BASIN). 


COORD: KEITH WHITMAN 
08450 

NON-POINT SOURCE DIVISION 


207911 

05/19 


2 

/ 94 


PLANNING 


WATERSHED MGMT PREPARATORY STY 
NORTH CENTRAL ZONE C/Y 
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FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 029 
PROGRAM: 1 
PROJECT: 2099101 


SECT -ORG- 

CONTRACT SERVICES 
2 04230 

2 04230 

2 04230 

2 04230 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 

COORD: Steve Fujii 

PROJECT: DEBT SERV ICE-BONDS PAYABLE 04230 

NORTH CENTRAL ZONE BOND ACCOUNTING DIVISION 

ADMINISTRATION 







A L 1993-94 . 

-- FISCAL 

1994-95 -- 

ACCT - 


--- ACCOUNT DESCRIPTION 


HOURS BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

71 1 00 

000 

BOND PRINCIPAL EXPENSE 


645,000 

645,000 


430 000 

71 200 

000 

BOND INTEREST EXPENSE 


105,676 

105,676 


92 133 

71300 

000 

PAYING AGENT EXPENSE 


1,877 

1,877 


1 * 306 

71500 

000 

ARBITRAGE EXPENSE 





’750 


SECTION TOTAL 


752,553 

752,553 


524,189 



* * PROJECT TOTAL * * * 

* 

752,553 

752,553 


524,189 



***** * N A 

R R 

A T I V 

£ ****** 



BRIEF 

DESCRIPTION OF PROJECT AND 

PROJECT 

LOCATION FOR SUMMARY 

BUDGET : 




THIS SCOPE OF WORK COVERS THE COST OF BOND PRINCIPAL AND INTEREST 
INCLUDING PAYING AGENT SERVICES FOR RETIREMENT OF BONDS SOLD TO 
CONSTRUCT PHYSICAL ASSETS. 


pE°JECI_goals and objectives: 


THE DEBT SERVICE OBLIGATION FOR 1994-95 IS AS FOLLOWS: 


SERIES 

PRINCIPAL 

INTEREST 

AGENT'S FEES 

TOTAL 

•■8" 

$ 280,000 

140 

701 

" $ 280,841 

"C" 

150,000 

911993 

605 

242,598 

TOTAL 

$ 430,000 

92,133 

1,306 

$ 523,439 


EI*SyRABLE_TASKS_AND_COMPLETiON_DAXES: 

SERIES B WAS ISSUED ON JULY 1, 1965 IN THE AMOUNT OF $5,000,000 WITH 
AN AVERAGE INTEREST RATE OF 3.32%. THIS SERIES IS SCHEDULED TO BE 
FULLY REDEEMED IN 1994. SERIES C WAS ISSUED ON AUGUST 1, 1973 IN THE 
AMOUNT OF $3,750,000 WITH AN AVERAGE INTEREST RATE OF 5.49%. THIS 
SERIES IS SCHEDULED TO BE FULLY REDEEMED IN 2003. 

PRO J E CT_COMPL EIJ.ON_D AT E : 

THE FINAL SERIES WILL BE REDEEMED IN FISCAL YEAR 2003. 


ROJECT: 2099101 
UN DATE: 05/19/94 


ADMINISTRATION 


DEBT SERVICE-BONDS PAYABLE 
NORTH CENTRAL ZONE BOND 
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CENTRAL ZONE 













. ... . 

SANTA CLARA VALLEY WATER DISTRICT 

CENTRAL FLOOD CONTROL ZONE 


Budgetary 






Basis 

Adjusted 





Actual 

Budget 

Requested Budget 



1992-93 

1993-94 


1994-95 


Revenue Sources: 






Property Taxes $ 

3,141,794 $ 

3,616,000 

S 3,688,000 $ 

$ ■ 


Interest 

1,661,847 

1,240,000 

1,591,000 



Agreements and Advances 

404,732 

536,800 

546,000 



Assessment 

6,009,525 

6,100,000 

6,290,000 



Other 


2,500 

2,500 



Total Revenue 

11,217,898 

11,495,300 

12,117,500 






Operating 

Capital 

Total 

Outlay Summary: 






Planning 

2,061,489 

2,073,644 

422,193 

2,844,236 

3,266,42' 

Construction 

9,359,945 

34,619,816 


24,403,034 

24,403,0* 

Maintenance 

1,604,699 

2,721,327 

2,147,503 

708,615 

2,856,11* 

Operations 

379,699 

449,276 

442,766 


442,76f 

Administration 

385,098 

339,409 

1,042,630 


1.042.63C 

Total Program Outlay 

13,790,930 

40,203,472 

4,055,092 

27,955,885 

32,010,977 

Excess (Deficit) revenues over outlays 

(2,573,032) 

(28,708,172) 

8,062,408 

(27,955,885) 

(19,893,477 

Other Financing Sources: 






Certificates of Participation (COP) 




50,000,000 

50,000,000 

Total Other Financing Sources 

0 

0 

0 

50,000,000 

50,000,000 

Change in Fund Balance 

(2,573,032) 

(28,708,172) 

8,062,408 

22,044,115 

30,106,523 

Balance Beginning of Year 

44,016,639 

41,443.607 

12,427,632 

24.926,709 

37,354,341 

Balance Before Transfer to Capital 

41,443,607 

12,735,435 

20,490,040 

46,970,824 

67,460,864 

Transfer to Capital 

0 

0 

(21,253,868) 

21,253,868 

0 

Balance Available 

41,443,607 

12,735,435 

(763,828) 

68,224,692 

67,460,864 

Appropriated to/(from)Reserves: 



Current Year Increase/(Decrease) 

Operating Reserves: 






Contingency Appropriation 

100,000 

100,000 



0 

Major Facility/Working Capital Approp. 

4,503,508 

2,791.828 

(763,828) 


(763,828 

Total Operating Reserves 

4,603,508 

2,891,828 

(763,828) 

0 

(763,828 

Capital Reserves: 






COP Construction Fund 




25,000,000 

25,000,000 

Designated for Future Years’Capital 




43.224,692 

43,224,692 

Total Capital Reserves 

0 

0 

ill! 

68,224,692 

68,224,692 

Total Appropriated to/(from) Reserves 

4,603,508 

2,891,828 

(763,828) 

68,224,692 

67,460,864 

Uncommittted Funds $ 

36,840,099 S 

9,843,607 a 

$ 0 $ 

0$ 

0 


a) Represents difference between estimated and audited beginning balances 
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Sl22 : S P 4 R 

mu mm-: 05/19/94 
ROW T J K'E : 13:15 


PROJECT 


3 0 

•■Oil: 

10:1 

■3:8:: 

03: 

TOT 

3 0 

■ 0. 4 : 

1 0.2 


' ZY/ : 
U * 

■» n / 
i w ■* 

3:8s 

s8A : : 

1 06 

■3:0': 

04 

• 09 

38 : ' 

04 

TIT 

■3:8s 

s:8:4s 

TsT 2 

3 0 : 

05 

1:8.1 

3:0: 

8 : 6 : 

LOT 

3 0 

06 

-Ts03 

■3:G: : 

06 

200 

3 0 

08 

101 

30 

08 

102 

30 

08 

1 03 

3 0 

1 0 

1 03 

5 0 

10 

999 

3 0 

IT 

102 

3 0 

1 1 

999 

3 0 

15 

101 

30 

1 5 

103 

30 

15 

1 04 

3 0 

15 

105 

3 0 

1 5 

1 06 

■30' 

15 

107 

f n 

« C :: 

i n o 
•iw/v 

30 

15: 

109 

30 

■T5 

11 Q: 

30 

15 

117 

30 

1:5. 

998 

30 

15 ' 

999 

30 

20 s: 

999 

30. 

23 

999 

30 

26 

1:0:1 

3 0 

26 

999 

30 

■M 

999 

30 

7.9 

104 

30 

79 

1 1 0 

3:0 

79 

Islst 

3 0: 

79 

1 1 2 


PRO 4 E: G T 
0 £" S C R ! P T I 


0 N 


LAND USE REVIEW 
BENEFIT ASSESSMENT 
FLOOD iN S LIAISON STUDY 
AUTOMATED MAPPING/GI S 

ps z : :6;m!e priorities 

MAINTENANCE GUIDELINES DIRECT 
C STREAM RESOURCES INVENTORY 
e VEG HG«T/£R:STI PRTCT PGM E I R : 
INSURANCE 

ADMINISTRATIVE PROJECTS 
CONTRACT AUDITING FINANCIAL 
TECHNICAL & SUPPORT PROJECTS 
DISTRICT SOLID WASTE MGT STUDY 
HAZMAT EMERG RESP CENTRAL ZONE 
PROPERTY PREACQUISITI ON INVEST 
ALAMITOS CREEK FISH LADDERS 
ALAMITOS CREEK WATERSHED 
CANOAS CK GUAD R TO COTTLE RD 
CANOAS CREEK WATERSHED 
GUADALUPE RIVER EROSION PROJ 
GUADALUPE RVR IV HWY 280/SPRR 
GUADALUPE RIVER 
GUADALUPE RIVER-CORPS U/S HWY 
GUADALUPE RIVER V SPRR/ AIMA 
GUADALUPE RIVER HWYS 880/280 

r I Vivir r% *. : :c»':a< a * »\:»s:rr':r\ ■ n. 

«wni/:n fc.y » i. i\ i i a il t nww t i\ now 

GUADALUPE SPRR/HWY 101 R EVEG 
GUADALUPE RIVER SPRR/HWY 101 
GUADALUPE R/W HWY 280/BLSM HL 
GUADALUPE RIVER (D/S 280) W S 
GUADALUPE RIVER (U/S 280) W S 
LOS GATOS CREEK WATERSHED 
ROSS CREEK WATERSHED 
GUADALUPE CREEK FISH LADDERS 
GUADALUPE CREEK 
CENTRAL ZONE GENERAL MAINT 
NONPOINT SOURCE FUNDED 
NONPOINT SOURCE DISTRICT 
NPS DISTRICT FUNDING 
WATERSHED MGMT PREPARATORY STY 

TOTAL 


SANTA CL AT? A V A L LE Y WA T ~H D t STB l C T 
FISCAL 94-95 BUDGE* REPORT 
PROGRAM SUMMARY 8Y PROJECT 
CENTRAL ZONE PROJECTS 




PlsAWMTNG 


30,7:6:0 
32,346 
38,268 
15,40 9 
23,267 
32,838 


9,147 


7.74,792 


1,886,278 
150,820 


90,144 
53,389 
118,170 
10,801 

3,266,429 


• - - P f? 

CONSTSUCTiON 


O G R 
MAINTENANCE 


A M -• 
OPERATIONS 

348,772 


ADMTNTOTRAT: lOR 


4:8, 729 


248.134 

241.134 
12,145 

492,488 


40,273 


196,847 


194,725 
17,918,785 
38 7,2 7 G 
25,880 
18,403 
5,510,104 


110,747 


29,158 

64,836 


399,685 

474,966 

708,615 


24,403,034 


484.793 
222,184 
68,756 
220,502 

73,208 

203,409 


2,856,118 


442,766 


1 ,042,630 


PROJECT 

TOTAL 

348,772 
48,729 
3 0* 760 
32,346 
38,268 
15,409 
23,267 
32,838 

248.134 

241.134 
12 ,145 

492,488 
9, 14 7 
29,158 
64,836 
40,273 
399,685 

774.792 
474,966 
706,615 
196,847 

1,886,278 
150,820 
194,725 
17,918,785 
38 7,2 70 
25,880 
18,403 
5,510,104 

484.793 
222,184 

68,756 
220,502 
110,747 
73,208 
203,409 
90,144 
53,389 
116,170 
10,801 

32,010,97? 


RUN DATE: 05:/19/: 


FLOOD CONTROL ZONES 
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FB23RP4R 

RUN DATE: 05/19/94 
RUN TIME: 13:15 


CENTRAL ZONE PROJECTS 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 


PLANN ING 


PAGE 207 


PROJECT 

DESCRIPTION 


PROJ EC T 


CONTRACT 
|S:ERVI CES 


EQUIPMENT 


INTRA-DIST 

EQUIPMENT 


TOTAL 


FLOOD INS LIAISON STUDY 
AUTOMATED MAPPING/GIS 
PS ZONE PRIORITIES 
MAINTENANCE GUIDELINES DIRECT 
C STREAM RESOURCES INVENTORY 
C VEG MGMT/ERSN PRTCT PGM EIR 
DISTRICT SOLID WASTE MGT STUDY 
CANOAS CK GUAD R TO COTTLE RD 
GUADALUPE RIVER 
GUADALUPE RIVER-CORPS U/S HWY 
NONPOINT SOURCE FUNDED 
NONPOINT SOURCE DISTRICT 
NPS DISTRICT FUNDING 
WATERSHED MGMT PREPARATORY STY 


30 

loll 

102 

13,486 

16,960 

30 

ill 

104 

2,295 

30,000 

ill 

in 

106 

26,449 

11,200 

30 : 

04 

109 

8,227 

7,000 

111 

111 

111 

8,096 

15,000 

111 

|||1 

112 

10,092 

22,500 

III 

08 

101 

4,546 

4,500 

HI 

1 1 

102 

476,839 

287,000 

III 

ill 

104 

550,132 

1,323,500 

30 

III! 

105 

47,773 

102,000 

30 

79 

104 

58,535 

30,259 

30 

Hi! 

110 

25,950 

26,918 

30 

79 

111 


118,170 

30 

79 

112 

10,561 



314 

51 

619 

182 

171 

246 

101 

10,953 

12,646 

1,047 

1,350 

521 


30,760 

32,346 

38,268 

15,409 

23,267 

32,838 

9,147 

774,792 

1,886,278 

150.820 

90,144 

53,389 

118,170 

10,801 


PROGRAM TOTAL 


1,242,981 


1,995,007 


28,441 


3,266,429 


RUN DATE: 05/19/94 


FLOOD CONTROL ZONES 
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F823RP4R 

RUN DATE: 05/19/94 
8 <J is 1 TIME: 13:15 


CENTRAL ZONE PROJECTS 


SANTA CLARA VALLEY MATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 


CONSTRUCTION 


PAGE 208 


p 

- D £ S 

« 0 J E C T 

CR I P T I ON*-** 

PROJECT 

. 

LABOR 

CONTRACT 
SERV l CES 

EQUIPMENT 

: 

LAND 

INTRA-DI ST 
EQUIPMENT 

: 

TOTAL 

ALAf^I TOS 

CREEK FISH LADDERS 

30 10 

||| 

•9 0 TOO 
j7,jyy 




8 74 

40,273 

GUADALUPE 

RVR IV HUY 280/SPRR 

30 15 

Hi 

68,072 

127,000 



1,775 

196,84? 

GUADALUPE 

RIVER V SPRR/ALMA 

30 15 

ill 

65,996 

127,000 



1,729 

194,725 

GUADALUPE 

RIVER HWYS 880/280 

30 15 

ill 

863,331 

12,825,897 


4,210,000 

19,557 

17,918,785 

GUADALUPE 

R FISH LADDER MOD 

30 15 

108 

129,283 

255,000 



2,987 

387,270 

GUADALUPE 

SPRR/HWY 101 REVEG 

30 15 

109 

17,470 

8,000 



410 

25,880 

GUADALUPE 

RIVER SPRR/HWY 101 

3 0 15 

110 

18,004 




3 99 

18,403 

GUADALUPE 

R/W HWY 280/BLSH HI 

30 15 

117 

195,809 

150,000 


5,160,000 

4,295 

5,510,104 

GUADALUPE 

CREEK FISH LADDERS 

30 26 

101 

108,345 




2,402 t 

1 10,747 

PROGRAH T 

OTAL 



1 ,5 05,709 

13,492,897 

9,370,000 

34,428 

24,403,034 


FLOOD CONTROL ZONES 
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F 8:2:3 R P 4 R 

RUN DATE: 05/19/94 
RUN TIME: 13:15 


CENTRAL ZONE PROJECTS 


PROJECT 

---DESCRIPTION - PROJECT 


A LAM IT OS 

CREEK 

WATERSHED 

3:0' 

10 

mm 

CANOAS CREEK WATERSHED 

30 

11 

999 

GUADALUPES 

RIVER 

EROSION PROJ 

30 

15 

101 

GUADALUPE 

RIVER 

(D/S 280) W S 

30 

15 

998 

GUADALUPE 

RIVER 

(U/S 280) W S 

III;; 

ill 

999 

LOS GATOS 

CREEK 

WATERSHED 

30 

HI! 

HI 

ROSS CREEK WATERSHED 

111! 

23 

111! 

GUADALUPE 

CREEK 


30 

mi 

Ill 

CENTRAL ZONE GENERAL MAINT 

!!!! 

III; 

999 


PROGRAM TOTAL 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 

I CONTRACT I 

LABOR SERVICES EQUIPMENT 


221,776 111,191 

217,645 179,468 

135,465 570,000 

272,822 141,264 

132,876 57,058 

50,439 11,854 

115,325 71,895 

54,208 10,086 

59,285 142,604 

1,259,841 1,295,420 


PAGE 209 

MAINTENANCE 

I I INTRA-DIST I I 

LAND EQUIPMENT TOTAL 


66,718 399,685 

77,853 474,966 

3,150 708,615 

70,707 484,793 

32,250 222,184 

6,463 68,756 

33,282 220,502 

8,914 73,208 

1,520 203,409 

300,857 2,856,118 


RUN DATE: 05/19/94 


FLOOD CONTROL ZONES 
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F823RP4R 

RUN DATE; 05/19/94 
RUM TIME: 13:15 


CENTRAL ZONE PROJECTS 


SANTA CLARA VALIEV MATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL Bv PROJECT 


OPERATIONS 


p ^ 0 j 

E 

c T 





CONTRACT 



I NTR 

A 0 1 S T 

-n jr f» gj ? 

P 

T ! 0 

M - - - - 

PRO J E 

CT 

LABOR 

SERVICES 

EOU 5 PMENT 

LAND 

EQU 

1 PMENT 





- - - - 

- - - 




. - . •« 

«... 

...... 

LAMD USE REVIEW 




30 01 

ini 
i U 1 

338,105 

2,685 




7,98 2 

HAZMAT EMERG RESP 

CENTRAL ZONE 

30 08 

1 02 

4,058 

25,000 




100 

PROPERTY preacquisj tiom 

INVEST 

30 08 

103 

26,199 

38,000 




63 7 


PROGRAM TOTAL 


368,362 


65,685 


a, 719 


RUN SATE: 05/19/94 


FLOOD CONTROL ZONES 
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TOTAL 


348,772 
29,158 
64,836 

442,7*6 


PAGE 21C 























































































































FB23RP4R 

RUM DATE: 05/19/94 
RUN TIME: 13:15 

CENTRAL ZONE PROJECTS 

I PROJECT 

- DESCRIPTION - PROJECT 


BENEFIT ASSESSMENT 

30 

ill 

in 

INSURANCE 

30 

ill 

101 

ADMINISTRATIVE PROJECTS 

30 

06 

101 

CONTRACT AUDITING FINANCIAL 

30 

06 

103 

TECHNICAL & SUPPORT PROJECTS 

30 

iii 

200 


PROGRAM TOTAL 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 


LABOR 

CONTRACT 

SERVICES 

EQUIPMENT 

25,662 

22,475 



248,134 


234,652 

550 



12,145 


399,695 

78,223 



660,009 361,527 
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ADMINISTRATION 


INTRA-DI ST 
EQUIPMENT 

TOTAL 

592 

48,729 


248,134 

5,93 2 

241,134 


12,145 

14,570 

492,488 


21,094 1,042,630 


tUN DATE: 05/19/94 


FLOOD CONTROL ZONES 
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Fi'RMRP m 

RiilM ; b *. r £ i 0 5/19/94 
RUN TIME; T3 : 1 7 

FUND: 031 
PROGRAM; 5 
PROJECT: 3001101 


SANTA CLARA WALLE ¥ WATER 0SSTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: LAND USE REVIEW 

CENTRAL ZONE C/Y 
OPERATIONS 


PAGE 21i 


COORD: Ma:rc Klemencic 
0623 0 

DESIGN COORDINATION DIVISION 


SECT - ORG - 

K C:C T - 


--- ACCOUNT DESCRIPTION ------ 

HOURS 

BUDGET S 

DISTRICT LABOR 







1 0:5210 

61230 

000 

EX P E N S E D 

LABOR/OVER HE AD 



1 06210 

6 12 30 

0:0 0 

£ Kir.E M SED 

LABOR/OVERHEAD 

30 

2,70 6 

1 96220 

61 239 

000 

EXPENSED 

LABOR/OVERHEAD 

50 

4,317 

1 06230 

61230 

000 

E XPENS ED 

LABOR/OVERHEAD 

2,3 5 4 

1 83,8 4 0 

1 06320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

70 

5.802 

1 09220 

61 23 0 

000 

E XPE NS ED 

LABOR/OVERHEAD 



1 09230 

6 1 230 

000 

EXPENSED 

LABOR/OVERHEAD 

4 00 

28,060 

1 6#3#0 

61230 

006 

EXPENSED 

LABOR/OVERHEAD 

150 

12,885 



SECTION TOTAL 


3,05 4 

237,610 

CONTRACT SERVICES 







2 06230 

61303 

GOO 

TEMPORARY 

EMPLOYEES FEES 


725 

INTRA-DISTR1CT EQUIPMENT 






5 

6124 1 

INTRA DISTRICT CLASS I/IV 


5,5 5 8 




* * PROJECT TOTAL * * * * 

3,054 

243,893 




* * * * 

* * N A R R 

A T 

I V 


BRIEF 

DESCRIPTION 

OF PROJECT AND PROJECT 

LOCATI ON 

FOR SUMMARY 




T U f C p O Q 

jcp r pony in c c cno THE 

e? m r n o r c u c ti 
•liirri: w n w £:n:i. n 

a if n arvrv* t ■/ 
: i n n v n r r i. i < 


I S C A L 1993-94 
YTD ADJ $ 


TOTAL % 


: FISCAL 1994-95 
HOURS AMOUNT 


2, 706 
4 , 317 
183,840 
5,80 2 

28,060 
12,885 

237,610 


725 

5,558 

243,893 


ORDINANCE 83-2, REVIEW OF ENVIRONMENTAL DOCUMENTS, AND COORDINATION 
WITH OTHER AGENCIES WITH REGARDS TO LAND USE DECISIONS. THE 
ORDINANCE ADMINISTRATION (#3007101) AND TECHNICAL SERVICES (#3002101) 
PROJECTS FROM FISCAL YEAR 93-94 HAVE BEEN COMBINED WITH LAND USE 
REVIEW FOR FISCAL YEAR 94-95. 

P R 0 J E C T _ GO A L S _ A N D _ 0 B J § C T IVES : 

THE OBJECTIVES OF THIS PROJECT ARE TO PROTECT DISTRICT FACILITIES AND 
THE PUBLIC'S INVESTMENT IN THE DISTRICT THROUGH THE APPLICATION AND 
ENFORCEMENT OF ORDINANCE 83-2, ASSISTING OTHER AGENCIES IN LAND USE 
DECISIONS AND OTHER PLANNING EFFORTS WITH REGARDS TO DISTRICT 
CONCERNS, AND COORDINATING THE DISTRICT REVIEW OF NEPQ AND CEQA 
DOCUMENTS. 

MEASURABLE TASKS AND COMPLETION DATES: 


20 

80 

50 

2,620 

1 70 
44:6 
600 
4 00 

4,386 


4,386 


1,871 
6,906 
4,115 
200,618 
13,954 
37,185 
40,225 
33,231 

338,105 


2,685 

7,982 

348,772 


PROJECT; 
SON OAT':? 


3:00 11 G 1 
:0:57 19/94 


ACTIVITIES FOR THE COMING YEAR ARE DIFFICULT TO PREDICT, GENE RALLY , 
THE PREVIOUS YEAR SERVES A:S AN INDICATOR OF WHAT CAN BE EXPECTED FUR 

OPE R AT S ON S 


LAND USE REVIEW 
CENTRAL ZONE C/Y 


1 AGE 212 











FB20RP7R 

RUM DATE: 05/19/94 
RUM TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
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FUND: 031 
PROGRAM: 5 
PROJECT: 3001101 


PROJECT: 3001101 
RUM DATE: 05/19/94 


COORD: Marc Klemencic 

PROJECT: LAND USE REVIEW 06230 

CENTRAL ZONE C/Y DESIGN COORDINATION D 

OPERATIONS 


★ * * * * * III ^ 

R 

R 

A T 

I y e ****** 

THE THE COMING YEAR. 
CALENDAR YEAR 1993. 

BELOW 

IS A 

SUMMARY OF 

ACTIVITIES DURING 

PERMITS ISSUED: 



209 


ORD. 83-2 VIOLATIONS: 



89 


LAND USE REVIEWS: 



77 


NEPA/CEQA REVIEWS: 



22 



MAJOR LAND USE PLANNING BY OTHERS: 6 
PRQiECT COMPLETiON DATE : 

THIS IS AN ONGOING PROJECT . 


OPERATIONS LAND USE REVIEW 

CENTRAL ZONE C/Y 


I VISION 


PAGE 213 




F82 0RP7JS 
RUN DATE 
RUN TIME 


05/1.9:/94 
13:17 


FUND: 031 
PROGRAM: 5 
PROJECT: 3002101 


SECT 

DISTRICT Li 
1 
1 
1 
1 


CONTRACT SERVICES 

2 06230 61303 

INTRA-DISTRICT EQUIPMENT 
5 61241 


SANTA CLARA V At LEV WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: TECHNICAL SERVICES 
CENTRAL ZONE C/V 
OPERATIONS 


COO 


-ORG- 

ACCT- 


--- ACCOUNT DESCRIPTION 

A BOR 

06230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

09220 

6 1230 

0 0 Q 

EXPENSED 

labqr/gverhead 

09230 

6123 0 

000 

EXPENSED 

LABOR/OVER HE AD 

09320 

61 23 0 

000 

EXPENSED 

LABOR/OVERHEAD 


SECTION TOTAL 

000 TEMPORARY EMPLOYEES FEES 

2NTRA DISTRICT CLASS I / IV 
* * * * PROJECT TOTAL * * * * 


* * * -fit * tV 


N 


R 


-F I S C A L 1993-94 

YTD ADJ $ 


HOURS 

BUDGET % 

3 5 Q 

27,336 

30 5 

24,969 

500 

35,075 

1 00 

8,590 

1,25 5 

95,970 


1,935 


? 284 

1,255 

100,189 

A T 

I V 


HD ; 


0 

6 

2 

30 

0 

E 

s 

I.GI 


PAGE 7 * 4 


:KlemencIc 


N COORD 


****** 


SEI§£_2I§£EI£I12S-2£_£S2JI£I_ftS£_E£2iE£I_L2£AIi2S_£$S_S'y!!B4EI_SySSiI: 

THIS PROJECT HAS BEEN TRANSFERRED TO 5-3001101 (LAND USE PLANNING) 



- . . - „ 

TOTA 

L $ 



27 

,336 

2 4 
35 

, 969 
a 0 75 

8 

,590 

95 

,970 

1 

,935 


,284 

100 

,18:9 




I NAT I ON 


Al 


D I 


V! 


1 994 
AM 


SION 


PROJECT: 3 002 1 
RUN DATE: 05/1 


'tfPMAT I ON S 


TECH 

CE 


SE 


m 


PASS 214 
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SANTA CLARA 

VALLEY WATER 

DISTRICT 
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RUN DATE: 05/19/94 


FISCAL 

94-95 BUDGET REPORT 




RUN TIME: 13:17 















COORD: Kay Whitlock 


FUND: 031 


PROJECT: BENEFIT ASSESSMENT 


06210 



PROGRAM: 1 



CENTRAL ZONE C/Y 


PROJECT 

DEVELOPMENT 

-BR MANAGER 

PROJECT: 3003101 



ADMINISTRATION 









---- . 

FISC 

A L 1993-94 .. 

-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION 


HOURS BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 









1 02230 

61230 

000 EXPENSED LABOR/OVERHEAD 


81 

6,220 

6,220 

116 

8,843 

1 06210 

61230 

000 EXPENSED LABOR/OVERHEAD 


■' ' 5 155 ■ 

13,984 

13,984 

133 

11,510 

1 06220 

61230 

000 EXPENSED LABOR/OVERHEAD 


6 

534 

534 

6 

509 

1 09230 

61230 

000 EXPENSED LABOR/OVERHEAD 


93 

6,523 

6,523 

62 

4,156 

1 09320 

61230 

000 EXPENSED LABOR/OVERHEAD 


8 

666 

666 

8 

644 



SECTION TOTAL 


343 

27,927 

27,927 

325 

25,662 

CONTRACT SERVICES 









2 06210 

61093 

000 PRINTING/BINDING 



155 



1 55 

2 06210 

61303 

000 TEMPORARY EMPLOYEES FEES 


5,580 

5,580 


6,200 

2 06210 

61305 

000 PROGRAMMING INFORMATI0N 

SYSTEM 


7,750 

7,75 0 


15,500 

2 06210 

61430 

000 PUBLICATION FEES/LEGAL 

NOT ICES 


620 

620 


620 



SECTION TOTAL 



14,105 

14,105 


22,475 

INTRA-DISTRICT EQUIPMENT 








5 ' 

61241 

INTRA DISTRICT CLASS I/IV 



624 

624 


592 



* * * * PROJECT TOTAL * * * 


343 ..... 

42,656 

42,656 

325 

48,729 



****** n A 

■ R R 

A T 

I V 

£ ****** 




BRIEF 

DESCRIPTION OF PROJECT AND 

PROJECT 

LOCATION FOR 

SUMMARY 

8U0GET : 




THIS PROJECT PROVIDES FOR THE ANNUAL REVIEW AND UPDATE OF THE FLOOD 
CONTROL BENEFIT ASSESSMENT PROGRAMS. IT INCLUDES PREPARATION OF THE 
ANNUAL BENEFIT ASSESSMENT REPORT AND UPDATING/CORRECTING THE ANNUAL 
BENEFIT ASSESSMENT ROLL THAT IS USED TO CREATE THE ANNUAL BENEFIT 
ASSESSMENTS. 

EE9 J E C T_GOA L S_AND_OB J E C T I.VE S : 

THE OBJECTIVE OF THIS PROJECT IS TO PREPARE THE ANNUAL BENEFIT 
ASSESSMENT REPORT IN KEEPING WITH DISTRICT RESOLUTIONS AND TO PREPARE 
AN UPDATED BENEFIT ASSESSMENT ROLL IN KEEPING WITH DISTRICT 
RESOLUTIONS THAT OUTLINE THE BENEFIT ASSESSMENT PROGRAMS FOR EACH OF 
THE FLOOD CONTROL ZONES. 

MEASURABLE TASKS AND COMPLETION DATES: 



COMPLETE UPDATS OF 1994-5 BENEFIT ASSESSMENT ROLL 
PREPARE ANNUAL BENEFIT ASSESSMENT REPORT 

AUGUST 

APRIL 

1994 

1995 



PROJECT: 3003101 

RUN DATE: 05/19/94 

ADMINISTRATION 



BENEFIT ASSESSMENT 
CENTRAL ZONE C/Y 

PAGE 215 










F!B:2 0*P-?* 

SUM DATE: 05/19/94 
RUN TIME; 13:17 


FUND ; 0:31 
PROGRAM; 1 
PROJECT : 3003101 


****** H A R g a T I V E ****** 

• PRO -J BC I^ COM PLE TI ON qASjt: 

THIS !S AN ONGOING PROJECT. 

ALLOCATION FORMULA A fl p BASIS: 

THE ALLOCATSOH OF COSTS FOR THIS PROJECT IS BASED ON THE 
PROPORTIONATE AMOUNT OF BENEFIT ASSESSMENTS LEVIED IN 1993-94 BY EACH 
ZONE. THE ALLOCATION PERCENTAGES ARE: 25% TO NORTHWEST, 14% TO 
NORTH CENTRAL, 31% TO CENTRAL, 23% TO EAST, AND 7% TO SOUTH ZONES. 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: BENEFIT ASSESSMENT 
CENTRAL ZONE C/Y 
ADMiN I STRATI ON 


PAGE 216 


COORD 


h i 11 o 


ELOPMENT-BR MANAGER 
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RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 








COORD: Randy 

Talley 


FUND: 031 


PROJECT: 

FLOOD 

INS LIAISON 

STUDY 


06220 



PROGRAM: 2 



CENTRAL ZONE C/Y 



FLOOD 

CTRL PLANNING 

DIVISION 

PROJECT: 3004102 




PLANNIN G 











FISC 

A L 1993-94 ■ 


-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION --- 


HOURS BUDGET $ 

YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 










1 06220 

61230 

000 EXPENSED LABOR/OVERHEAD 


200 

17,267 


17,267 

32 

2,633 

1 06230 

61230 

000 EXPENSED LABOR/OVERHEAD 


120 

9,372 


9,372 

128 

9,801 

1 06320 

61230 

000 EXPENSED LABOR/OVERHEAD 


8 

664 


664 

13 

1,052 

1 09230 

61230 

000 EXPENSED LA BOR/OVERHEAD 


60 

4.209 


4,209 





SECTION TOTAL 


388 

mill 


31,512 

173 

13,486 

CONTRACT SERVICES 










2 06220 

61303 

000 TEMPORARY EMPLOYEES FEES 



1,000 


1,000 


960 

2 06220 

61310 

104 CIVIL ENGINEERING DESIGN 



10,000 


10,000 


16,000 

2 06230 

61303 

000 TEMPORARY EMPLOYEES FEES 



723 


723 





SECTION TOTAL 



11.723 


11,723 


16,960 

INTRA-DISTRICT EQUIPMENT 









5 

61241 

INTRA DISTRICT CLASS I/I V 



706 


706 


314 



* * * * PROJECT TOTAL * * * * 



43,941 


43,941 

173 

30,760 



* * * * * * N A R 

R 

A T 

I V 

g * * ★ * i 

t * 




BRIEF 

DESCRIPTION OF PROJECT AND PROJECT 

LOCATION FOR 

SUMMARY 

BUDGET: 





THIS PROJECT PROVIDES FOR CONTINUOUS LIAISON WITH THE PUBLIC AND THE 
CITIES AND COUNTY RELATIVE TO THEIR PARTICIPATION IN THE NATIONAL 
FLOOD INSURANCE PROGRAM AND: THE COMMUNITY RATING SYSTEM (CRS) 
PROGRAMMING. THESE PROGRAMS HAVE BEEN DEVELOPED TO ASSIST FEMA IN 
THEIR ONGOING EFFORTS TO MANAGE THE FLOODPLAINS AND IDENTIFY FLOOD 
HAZARDS. WORK WILL ALSO INCLUDE ACQUIRING AND MODIFYING THE DETAILED 
ANALYSIS BEING PREPARED BY FEMA'S CURRENT CONTRACTOR. 

PROi § C T_GO A L S_A N D_OB J E C T IVE S : 

THE OBJECTIVE OF THIS PROJECT IS TO ALLOW THE DISTRICT TO CONTINUE 
PROVIDING INFORMATION NEEDED TO UPDATE FEMA'S FLOOD HAZARD 
IDENTIFICATION AND TO ASSIST ^IMPLEMENTING FLOODPLAIN MANAGEMENT 
MEASURES . 

REASURABLE_TASKS_AND_COMPLETiON_DATES: 

CONTINUING LIAISON WITH PUBLIC, CITIES, FEMA, AND 



STUDY CONTRACTOR 


JUNE 1995 


PROJECT: 3004102 

RUN OATE: 05/19/94 


PLANNING 

FLOOD INS LIAISON STUDY 
CENTRAL ZONE C/Y 

PAGE 217 
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RUN DATE: 05/19/94 

RUN TIME: 13:17 




SANTA CLARA VALIEV WATER 
FISCAL 94-95 BUDGET 

DISTRICT 

REPORT 



FUND: 031 







COORD: Ram 

y Talley 




P ROJS 

ECT: FLOOD INS LIAISON 

STUDY 

062< 

>0 

PROGRAM: 2 

PROJECT: 3004102 





CENTRAL. ZONE C/Y 
PLANNING 


FL0( 

)D CTRL PLANNING 


k is is 

is is it 

N 

A 

8 « A T 

I V E 

tie & *• :# * # 



PR2ii£I_COMPLEIiOM_DATE : 

WORK ON THIS PROJECT Will CONTINUE THROUGH FY 1995. 


*LLOCAIlOH_FOR HULA_AND_BAS|S: 

THE COST ALLOCATION FORMULA FOR THIS PROJECT IS BASED ON THE NUMBER 
OF PARCELS IN EACH FLOOD CONTROL ZONE. THE 1994-95 ALLOCATION 
PERCENTAGES ARE NORTHWEST, 14 PERCENT; NORTH CENTRAL, 24 PERCENT; 
CENTRAL, 32 PERCENT; EAST, 25 PEReltlT; .Itife SOUTH, 5 PERCENT. 


PROJECT; 3004102 
RUN SATE: 05/1 


9/94 




FLOOD INS LIAISON STUDY 
CENTRAL ZONE C/Y 


PAGE 218 


DIVISION 


PAGE 218 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
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COORD: Bill Hoeft 


FUND: 031 


PROJECT: AUTOMATED MAPPING/GIS 

06210 



PROGRAM: 2 



CENTRAL ZONE 

C/Y 

PROJECT 

DEVELOPMENT 

-BR MANAGER 

PROJECT: 3004104 



PLANNING 








-- - -- 

---FISC 

A L 1993-94 . 

-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

- ACCOUNT DESCRIPTION 

. HOURS 

BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 








1 02230 

61236 

000 EXPENSED LABOR/OVERHEAD 

46 

3,550 

3,550 

13 

1,000 

1 06210 

61230 

000 EXPENSED LABOR/OVERHEAD 

15 

1,354 

1,354 

15 

1,295 

1 09230 

61230 

000 EXPENSED LAB0R/0VERHEAD 

30 

2,105 

2,105 





SECTION TOTAL 

91 

7,009 

7,009 

28 

2,295 

CONTRACT SERVICES 








2 06210 

61305 

000 PROGRAMMING INFORMATION 

SYSTEM 




30,000 

INTRA-DISTRICT EQUIPMENT 







5 

6 1 241 

INTRA DISTRICT CLASS I/I V 


166 

166 


51 



* * * * PROJECT TOTAL * * * 

* 91 

7,175 

7,175 

28 

32.346 



****** ^ 

R R A T 

I V 

£ ****** 




BRIEF 

DESCRIPTION OF PROJECT AND 

PROJECT LOCATION 

FOR SUMMARY 

BUDGET: 




THIS PROJECT PROVIDES FOR THE IMPLEMENTATION AND INITIATION OF 
OPERATIONS OF THE DISTRICT'S MAJOR GIS SYSTEM. 


PRO Ji£I_GOAL S_AND_OB J E CUVES : 

THE PRIMARY GOAL OF THIS PROJECT IS TO INVESTIGATE AND IMPLEMENT A 
MAJOR GIS AND WORK STATIONS THAT WILL BE ABLE TO OPERATE/USE THE NEW 
COUNTYWIDE ELECTRONIC CADASTRAL BASE MAP OF SANTA CLARA COUNTY. 

MEASURABLE_IASKS_AND_COMPLETXON_DAIES: 

IMPLEMENT NEW GIS SYSTEM (BOTH SOFTWARE AND HARDWARE) APRIL 1995 

PROJECT-COMPLETION-DATE : 

FOLLOWING IMPLEMENTATION OF THE MAJOR GIS SYSTEM IN 1995, THIS 
PROJECT WILL CONTINUE AS AN OPERATIONS PROJECT. 

AkkOC AJION- FOR MU L A_AN D_B ASJ.S : 

THIS PROJECT WILL EQUALLY BENEFIT THE FLOOD CONTROL AND WATER SUPPLY 
FUNCTIONS OF THE DISTRICT. IT IS ALLOCATED 10% TO EACH FLOOD CONTROL 
ZONE AND 50% TO THE WATER UTILITY (9504104). 


PROJECT : 3004104 
RUN DATE: 05/19/94 


Planning 


AUTOMATED MAPPING/GIS 
CENTRAL ZONE C/Y 


PAGE 219 
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SANTA 

CLARA VALLEY WA ~ R 

DISTRICT 



PAGE 221 

RUN DATE: 05/19/94 

FISCAL 94-95 BUDGET 

REP ORT 




RUN TIME; 13:17 








FUND; 031 


PROJECT: 

PS ZONE PRIORITIES 


f W 74 8J 1 B fteSJSMy J L L 4? y 

06220 


PROGRAM: 2 



CENTRAL ZONE C/Y 



FLOOD CTRL PLAN 

NING DIVISION 

PROJECT: 3004106 



PLANNING 









F I S C A 

L 1993-94 

. n 

SCAL 1994-95 - 

SECT -ORG- 

AC CT - 

- ACCOUNT DESCRIPTION *- 

- HOURS BUDGET S 

YTD ADJ $ 

TOTAL % HQU 

RS AMOUNT 

DISTRICT LABOR 








1 06220 

61230 

000 EXPENSED L A B0R / OVERHEAD 

200 

17,267 


17,267 2 

40 19,745 

1 09230 

61230 

000 EXPENSED LA BOR/OVERHEAD 

100 

7,015 


7,015 1 

00 6,704 



SECTION TOTAL 

3 00 

24,282 


24,282 3 

4 0 26,449 

CONTRACT SERVICES 








2 06220 

61093 

000 PRINTING/BINDING 


2,000 


2,000 

400 

2 06220 

61097 

000 SOFTWARE 





1,200 

2 06220 

61303 

000 TEMPORARY EMPLOYEES FEES 


1,000 


1,000 

1,600 

2 06220 

61305 

000 PROGRAMMING INFORMATION SYSTEM 




8 ,0 0 0 



SECTION TOTAL 


3,000 


3,000 

11,200 

INTRA-DISTRICT EQUIPMENT 







5 

mm* 

INTRA DISTRICT CLASS I/IV 


: 546 


546 

619 



* * * * project TOTAL * * * * 

300 

27,828 


27,828 3 

40 38,268 


****** N A R R A T 1 V E ****** 

BRI§I..OESCRiPHON_gF_PRgjECT_AND_PROJECT_LOCAT10N_FOR_.SyMMARY_ByDGET : 

TH I S PRO JECT W I LL OT J LI2E THE NEW FEMA FLOOD I NSURANCE STUDY MAPS TO 
REASSESS DAMAGE POTENTIAL WHICH WILL BE USED TO ESTABLISH PLAnninG 
AND CONSTRUCTION PRIORITIES IN EACH ZONE. 

ER2iICI_GOALS_AND_gBJECTiVES: 

THE OBJECTIVE OF THIS STUDY IS TO UTILIZE CURRENT INFORMATION TO 
UPDATE THE DATA IN THE WATERWAYS MANAGEMENT MODEL WHICH PRODUCES A 
PRIORITY LIST FOR EACH ZONE. THE MODEL WILL ALSO BE UPDATED TO 
UTILIZE CURRENT SOFTWARE TECHNOLOGY AND RESPOND TO CUSTOMER-SUGGESTED 
REVISIONS. 

MI*syRABLE_TAS|CS_ANg_CgMPLETigN_DAIES : 

PRELIMINARY FLOOD MAPS FROM FEMA CONTRACTOR JULY 94 

DRAFTING FLOOD INFORMATION ONTO DISTRICT FACILITIES MAPS APRIL 95 
CONVERTING DATA TO GiS FORMAT JUNE 95 

ACQUIRING LAND USE DATA ON GIS FORMAT JUNE 95 

INPUT LAND USE AND FLOOD INFO INTO WWMM JULY 95 


PROJECT: 30041:06 
RUN DATE : 05/19/94 


PLANNING 


PS ZOM 
CENT 


E PRIORITIES 
RAL ZONE C/Y 
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FB20RP7R 
RUN DATE : 
RUN TIME : 

FUND: 031 

05/19/94 

13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 

PROJECT: PS ZONE PRIORITIES 

COORD: Randy 
06220 

Talley 

PAGE 221 

PROGRAM: 
PROJECT: : 

2 

3004106 

****** 

CENTRAL ZONE C/Y 

PLANNING 

N A R R A T I V E 

FLOOD 

* * * * * * 

CTRL PLANNING 

DIVISION 


PROJECT COMPLETION DATE: 


WORK ON THIS PROJECT IS EXPECTED TO BE COMPLETED BY JULY 1995. 
ALLOCATION FORMULA AND BASIS: 


THE BASIS FOR ALLOCATION OF THIS PROJECT IS THE NUMBER OF CREEKS 
BEING RESTUDIED BY FEMA. SINCE THE NUMBER OF CREEKS BEING REVIEWED 
IS NEARLY THE SAME IN EACH ZONE, THE DISTRIBUTION OF COSTS IS 20% TO 
E A:c h • Z 6 N mm 


PROJECT : 3004106 
RUN DATE: 05/19/94 


PLANNING 


PS ZONE PRIORITIES 
CENTRAL ZONE C/Y 


PAGE 221 





F*2 0:SW>:?’I? 

Rl id DATS: 05/19/94 
RUN TIME: 13:17 

FUND; 031 
PROGRAM: 2 
PROJECT; 3004109 


SAfSTA CLARA VALLEY WATER Oi STRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: MAINTENANCE GU:I DEL 1 RES DIRECT 
CENTRAL ZONE C/Y 
PLANNING 


COORD: Randy 
062 20 
FLOOD 


Talley 

CTRL PLANNING 


SECT -ORG- AG C T - 


DISTRICT LABOR 

1 06220 


ACCOUNT DESCRIPTION 


61230 000 EXPENSED LA SOS/OVERHEAD 


CONTRACT SERVICES 

2 06220 61303 

2 06220 61310 

2 09230 61301 


I NT RA - 0 1ST R I C T EQUIPMENT 

* 6 :1:24 T 


000 TEMPORARY EMPLOYEES FEES 

431 TOPOGRAPHIC SURVEYS 
000 AERIAL PHOTOS/MAPPING 

SECTION TOTAL 


INTRA DISTRICT CLASS I/iV 
* * * * PROJECT TOTAL * * * * 


HOURS 


100 


--FISCAL 1993 - 94 

BUDGET $ Y TO ADJ $ 


8,633 


1.0 0 


2,0 00 

5,000 

1.250 

6.250 


182 

17,065 


TOTAL 


8,633 


2,0 0 0 
5,000 
1 , 250 

8,250 


182 

17,065 


FISCAL 
HOUR S 


100 


10:0 


****** N a R R A T I V E ****** 

MiS£_DISORIPIigN_gF_PRO J LECT_AND_PROJECT_LOeATig|i_£OR_SyWMARY_ByaGE3: 

THIS PROJECT PROVIDES FOR HYDRAULIC ANALYSIS OF ALL THE IMPROVED 
CHANNELS IN THIS ZONE AND TO DEVELOP GUIDELINES AND STANDARDS FOR 
MAINTENANCE ACTIVITIES. 

EMiMI-SOAkl.AND-OIiE CT1VE S : 

THE OBJECTIVE OF THIS PROJECT IS TO DEFINE DESIGN STANDARDS AND 
ACCEPTABLE MAINTENANCE LIMITS FOR ALL THE IMPROVED CHANNELS TO INSURE 
FUTURE MAINTENANCE ACTIVITIES ARE TIMELY AND COST EFFECTIVE. 

MEASURABLEST ASKS_AND_CgMPLETigN_DATES: 

COMPLETE ANALYSIS ON LOS GATOS CREEK MAY 95 

PROi£CT_CgMPLETrON_DATE: 

WORK ON THIS PROJECT WILL CONTINUE THROUGH FY 1995. 


PROJECT: 3004109 
RUN DATE: 05/19/94 


PLANNING 


MAINTENANCE G 


IDE 
E NT 


N E 


DI VIST ON 

1994-95 -- 
AMOUNT 

8,227 

2,000 

5,000 

7/0:0® 

182 

15,409 
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RUM DATE: 05/19/94 
RUM TIME: 13:17 

FUND: 031 
PROGRAM: 2 
PROJECT: 3004110 



SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: FLOOD INSURANCE LOMR 
CENTRAL ZONE C/Y 
PLANNING 


PAGE 223 


COORD: Randy Talley 
06220 

FLOOD CTRL PLANNING DIVISION 


SECT -ORG- ACCT- 


ACCOUNT DESCRIPTION 


DISTRICT LABOR 

1 06220 61230 000 EXPENSED LABOR/OVERHEAD 

INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I / IV 


1,725 


. F I S C A L 1993-94 . 

HOURS BUDGET $ YTD ADJ $ TOTAL * 


1,725 


-- FISCAL 1994-95 ■ 
HOURS AMOUNT 


PROJECT TOTAL * * * * 


1,761 


1,761 


****** fj 


£***** * : 


BRI.EF_DESCRl.PT ION_OF_PROJECT AND_PR0 J E C T_L OC A UON_FOR_SUMMAR Y_BUDGE T : 

EFFECTIVE FOR FY95 THE COSTS PREVIOUSLY CHARGED TO THIS PROJECT WILL 
BE CHARGED DIRECTLY TO CONSTRUCTION PROJECTS 


PROJECT: 3004110 
RUN DATE: 05/19/94 


PLANNING 


FLOOD INSURANCE LOMR 
CENTRAL ZONE C/Y 


PAGE 223 








F.:b:2 : 0.R:P.7:R 

HUH biAit£ : 05/19/94 
RUN TIME: 13:17 

PROGRAM: 2 
PROJECT: 3004111 


SECT -ORG- ACCT- 

DISTRICT LABOR 

1 06210 61230 
1 0622:0 61 230 


CONTRACT SERVICES 

2 06210 61071 

2 06210 61303 

2 06210 61310 


I NTRA-DISTR I CT EQUIPMENT 
S 6:1l2 : 4:T 


SANTA CLARA V- : A : Ll : EY HATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: C STREAM RESOURCES INVENTORY 
CENTRAL /ONE C/Y 
PLANT S NG 


COORD: Kay Whitlock 

&, 3 V 

PROJECT DEVELOPMENT 


000 EXPENSED l A BOR/OVERHEAD 
000 EXPENSED LA BOR/OVERHE AD 

SECTION TOTAL 


000 MATERIALS & SUPPLIES GENERAL 
000 TEMPORARY EMPLOYEES FEES 
489 ENVIRONMENTAL SERVICES 

SECTION TOTAL 


INTRA DISTRICT CLASS I/IV 
* * * * PROJECT total * * 


ACCOUNT DESCRIPTION . 


HOURS 


125 

133 


• - F I S C A 
BUDGET $ 


11,277 

648 


133 


11,925 


325 
1 , 000 
20,000 

21,325 


243 

33,493 


L 1993-94 
YTD ADJ % 


TOTAL % 


11,277 
648 

11,925 


325 
1 , 000 
20,000 

21,325 


243 

33,493 


FISCAL 

HOURS 


94 

94 


94 


PAGE 224 


' 8 R MANAGER 


1994-95 - 
AMOUNT 


8,096 
8,096 

15,000 
15,000 

171 

: 23T, : :2:<57- 


* ; *. * * : ' • W- 


****** 


iEII£_2ISCRIETigN^OF_PROJEeT_AND_PROJECT_LOCATig:N_F2R_SUMMARI_iyDfiIIs 

THIS PROJECT IS TO PREPARE AN INVENTORY OF RIPARIAN AND WETLAND 
RESOURCES ALONG THE MAJOR STREAMS OF SANTA CLARA COUNTY.THE DATA 

rm I erTCft r unnur u t ii r p nn n i r r t 11 » o s nr »i n r r\ i ii nnr m n t ua i.ia Tpnnnrn 
in iwwg n into r iwm i. u t n i c l oi UOLV i n r A b r n t\ t nu Hfl I CA <9 nc U 

MANAGEMENT PLANS AND ENVIRONMENTAL DOCUMENTS FOR FLOOD CONTROL 
PROJECTS. THE FIRST PHASE OF THE SURVEY IS FOCUSED ON STREAMS IN THE 
GUADALUPE WATERSHED AND WILL BE COMPLETED IN 1994. THE SURVEY WILL 
BE INITIATED THIS YEAR ON MAJOR STREAMS WITHIN THE COYOTE CREEK 
WATERSHED. THIS PROJECT WAS TITLED "ENVIRONMENTAL DATA MANAGEMENT" 

IN FISCAL YEAR 93-94. 

P.R01££I„G0ftk§_AND_0B JfCTI VES : 

THE STREAM DATABASE PROGRAM IS DESIGNED TO MEET A NUMBER OF SNORT - AND 
LONG-TERM OBJECTIVES: 

1. PROVIDE AN ADVANCE PLANNING TOOL WITH SITE- SPEC I FIC HABITAT 
DESCRIPTIONS AND GENERAL EVALUATION OF STREAM RESOURCES TO ASSIST IN 
THE EARLY STAGES OF FLOOD CONTROL PROJECT PLANNING AND ASSESSMENT. 

2. DEVELOP DATA REGARDING RIPARIAN RESOURCES FOR PREPARING FLOOD 
CONTROL PROJECTS THAT. IN THE 'FUTURE. AR F. EXPECTED TO FACILITATE THE 
DEVELOPMENT OF WATERSHED MANAGEMENT PLANS TO PREVENT DEGRADATION OF 
WATER QUALITY. 


PROJECT: 3004111 
RUN SATE: 05/19/94 


PLANNING 


C STREAM RESOURCES INVENTORY 
CENTRAL ZONE C/Y 
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RUN TIME: 
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FUND: 031 



PROJECT: 

C STREAM RESOURCES INVENTORY 

COORD: Kay Whitlock 

06210 


PROGRAM: 
PROJECT: 

2 

30041 1 1 



CENTRAL ZONE C/Y 

PLANNING 

PROJECT DEVELOPMENT-BR 

MANAGER 



****** 

N A R 

R A T I V E 

it it it it it it 



3. IDENTIFY POTENTIAL REVEGETATION SITES AS PART OF THE DISTRICT'S 
PROJECT PLANNING NEEDS, AND PROVIDE GUIDANCE TO OTHER COOPERATING 
AGENCIES OR ORGANIZATIONS REQUIRING PROJECT-RELATED MITIGATION OR 
RESTORATION SITES FOR JOINTLY SPONSORED AND MUTUALLY BENEFICIAL 

WEA§yRABLE_TASKS_AND_C0MPLET10N_DATES: 

PROGRESS REPORTS QUARTERLY 

DRAFT ANNUAL REPORT OCTOBER 31, 1995 

FINAL ANNUAL REPORT DECEMBER 30, 1995 

PR0UECI_COMPLETTON_DATE: 

THE COYOTE CREEK WATERSHED SURVEY SHOULD BE COMPLETED BY DECEMBER 
1996. 

EtkOCATiON_FORMULA_AND_BASiS: 

DISTRIBUTE EQUALLY TO THE FOUR NORTH COUNTY ZONES. 


PROJECT: 3004111 
RUN DATE: 05/19/94 


PLANNING 


C STREAM RESOURCES INVENTORY 
CENTRAL ZONE C/Y 
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RUN DATE: 0:5/19/94 
SUM TIME; 13;17 

FUND: 031 
PROGRAM: 2 
PROJECT; 3004112 


SANTA CL ASA VAt.LEV WATE S DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT ; C VEG M6M:T/E:RSN PRTCT PGM EIR 
CENTRAL ZONE C/Y 
P I AN N ING 


PAGE 


COORD: Kay Whitlock 
062 1 0 

PROJECT DEVELOPMENT BR MANAGES 


SECT -ORG- 

acct - 

-- ACCOUNT DESCRIPTION .- 

HOURS 

-F 5 S C A 

BUDGET % 

L 1993 

YTD ADJ 

-94 

* 

TOTAL $ 

-- FISCAL 
HOURS 

1994-95 

AMOUNT 

DISTRICT LABOR 

1 06210 

1 07230 

61230 

61230 

000 EXPENSED LA BOR/OVER HEAD 

OOO EXPENSED LABOR/OVERHEAD 

60 

5.414 



5,414 

'•>» j** 

f 3 

60 

6.477 

3,615 



SECTION TOTAL 

60 

5,414 



5,414 

135 

10,092 

CONTRACT SERVICES 
2 86210 

61310 

489 ENVIRONMENTAL SERVICES 


15,000 



15,000 


2 2,500 

I N'TRA-D I ST8 I CT EQUIPMENT 
5 61241 

SNTRA DISTRICT CLASS S/IV 


1 09 



109 


246 



* * * * PROJECT TOTAL * * * * 


20,523 



20,523 

135 

32,838 


lEIII-OISCRIPTlON_Of_PROJECT_AND_PROJECI_tOGAIiON_£OR_§:UMMARY_ByDGET: 

THIS PROJECT CONSISTS OF PREPARING A PROGRAMMATIC EIR FOR THE 
DISTRICT'S INTEGRATED VEGETAtION MANAGEMENT (IVM) PROGRAM AND EROSION 
PROTECTION ACTIVITIES. THE EIR MILL ASSESS ALL THE MEASURES AND 
PROCEDURES USED BY MAINTENANCE TO REMOVE OR CONTROL VEGETATION ON 
DISTRICT'S RIGHTS-OF-WAY. THE STUDY WILL INCLUDE EVALUATION OF 
METHODS USED TO STABILIZE STREAM BANKS FOR EROSI ON PROTECT ION AND 
ASSESS SIGTECnniCAL ALTERNATIVES. THE EIR WILL ASSESS THE 
SHORT-TERM, LONG-TERM AND CUMULATIVE IMPACTS OF THESE ACTIVITIES ON 
WILDLIFE AND FISH HABITAT, AND SURFACE AND GROUND WATER QUALITY. IT 
WILL THEN EVALUATE ALTERNATIVE MEANS OF ACCOMPLISHING THE GOALS OF 
THE PROGRAM, AND RECOMMEND MITIGATION MEASURES THAT COULD REDUCE OR 
ELIMINATE ADVERSE IMPACTS. THIS PROJECT WAS TITLED "INTEGRATED 
VEGETATION MANAGEMENT IN FISCAL YEAR 93*94. 


PROJECT GOALS AND OBJECTIVES; 


THE IMPETUS FOR THE EIR IS THE MAINTENANCE DEPARTMENT'S INTEREST IN 
RESUMING THE USE OF HERBICIDES IN THE SOUTH COUNTY AS A COST SAVING 
MEASURE. TO COMPLY WITH CEO A, AN EIR IS REQUIRED BEFORE A DECISION 
CAN BE MADE TO INITIATE THE HERBICIDE PROGRAM DUE TO BOTH THE 
POTENTIAL FOR SIGNIFICANT ENVIRONMENTAL IMPACTS AND THE PUBLIC 
CONTROVERSY CERTAIN TO ARISE REGARDING THIS PROGRAM. BECAUSE 
VEGETATION IS REMOVED OR CONTROLLED BY NONCHEMICAL METHODS WHICH ALSO 
IMPACT THE ENVIRONMENT. IT IS PRUDENT TO ASSESS THE IMPACTS OF AM 
ASPECTS OF THE INTEGRATED VEGETATION MANAGEMENT PROGRAM IN ORDER TO 
EVALUATE THESE ACTIVITIES IN A SYSTEMATIC AND COMPREHENSIVE MANNER. 


PROJECT: 50041 12 
:RUN OATS: 05/19/94 


PLANNING 


C VEG KI3HT/ERSN PRTCT PGM ESS 
CENTRAL ZONE C/Y 
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RUM DATE: 05/19/94 
RUM TIME: 13:17 

FUND: 031 
PROGRAM : 2 
PROJECT: 3004112 


PROJECT: 3004112 
RUM DATE: 05/19/94 


* * * * * * 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: C VEG MGMT/ERSN PRTCT PGM EIR 
CENTRAL ZONE C/Y 
PLANNING 


I 


COORD: 


****** 


PAGE 227 


Kay Whitlock 
06210 

PROJECT DEVELOPMENT-BR MANAGER 


IT IS EXPECTED THAT THE RESULTING IVM AND EROSION CONTROL PROGRAM 
WILL BE A PROGRAM THAT IS ACCEPTABLE TO THE PUBLIC, REGULATORY 
AGENCIES, AND THE DISTRICT IN TERMS OF EFFECTIVENESS, COST AND 
PROVIDING ENVIRONMENTAL PROTECTION. 


«EASyRABLE_IASKS_AND_CgMPLEHON_DAIES: 

DRAFT EIR CIRCULATION 
PUBLIC HEARING 
FINAL EIR 
CT_COMPLET|ON_DATE : 

THIS PROJECT IS SCHEDULED FOR COMPLETION IN FY 1995-96 
ALLOCATION FORMULA AND BASIS: 


AUGUST 1995 
OCTOBER 1995 
DECEMBER 1995 


COST CENTER: 
NORTHWEST ZONE 
NORTH CENTRAL ZONE 
CENTRAL ZONE 
EAST ZONE 
SOUTH ZONE 
SOURCE OF SUPPLY 
RAW WATER 
WATER TREATMENT 
TREATED WATER T&D 


PROJECT # 
2-1004112 
2-2004112 
2-3004112 
2-4004112 
2-5004112 
2-9104112 
2-9204112 
2-9304112 
2-9404112 


ALLOCATION 

10 % 

15% 

15% 

15% 

20 % 

7% 

10 % 

5% 

3% 


BASIS FOR ALLOCATION IS THE RELATIVE AMOUNT OF AREA REQUIRING 
VEGETATION CONTROL. 


PLANNING 


C VEG MGMT/ERSN PRTCT PGM EIR 
CENTRAL ZONE C/Y 
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FB-2 0RP7R 

RUN OATS: 05/19/94 
RUN TIME: 13:17 

FUND: 031 
PROGRAM• 1 

PROJECT: 3005101 


SECT - ORG- ACCT• 

CONTRACT SERVICES 

2 02240 61042 

2 0224G 61047 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT; INSURANCE 

CENTRAL ZONE C/Y 
ADMINISTRATION 


PAGE 228 


. ACCOUNT DESCRIPTION ------ 

000 GENERAL LIABILITY INSURANCE 
000 RISK MANAGEMENT SERVICES-INSUR 

SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


---F I S C 

HOURS BUDGET $ 


174,000 


174,000 
174,000 


COORD : 


Sen Franci 
02240 
R I 


SK 


M A 


NA 


GE 


ME NT 


D 


L 1993-94 --- 
YTD ADJ % TOT 


A L $ 

174,000 

174,000 

174,000 


F 

i 

s 

0 

u 

R 


I VISION 

AL 19 


MC 

)U 

r 

f 




1 74 

. i 

300 

74, 

134 


248,134 
248,134 


****** N A R R A T I V E ****** 

BRIIf_QiSCRiPTiON_OF_PRgJECT_ANO_PRgjECT_LOCATiON_FOR_SyMMARY_ByDGET: 

THIS PROJECT ALLOCATES THAT PORTION OF THE COST CENTER'S CONTRIBUTION 
TO THE DISTRICT'S RISK MANAGEMENT PROGRAM FOR THE COMING FISCAL YEAR, 

PRgJECI_GOALS_AND_gBJECIiyES: 

THE DISTRICT'S RISK MANAGEMENT PROGRAM INCLUDES A SELF INSURED 
RETENTION OF $2,000,000 PER OCCURRENCE AND PURCHASED INSURANCE TO 
LIMITS CONSISTENT WITH OUR PROJECTED NEEDS AND AVAILABILITY/COST OF 
INSURANCE IN THE MARKETPLACE. THE APPROPRIATION WILL BE TRANSFERRED 
TO THE RISK INSURANCE SERVICE FUND. 

PROJECT COMPLETION DATE: 


THIS IS AN ONGOING PROJECT. 

AL LgCATJ.ON_FgRMULA_AND_BASJ.S : 

THIS PROJECT PROVIDES 23 PERCENT OF THE FLOOD CONTROL ZONES' 
CONTRIBUTION TO THE DISTRICT'S RISK MANAGEMENT PROGRAM. 


P 

10 

IE 

c 

T 

5 3 

0 

0 

51 

0 

1 

NT 

Hi 

a 

A 

T 

£ : 

0 

5 

/1 

9 

/9 


ADMINISTRATION 


INSURANCE 


NTRAL ZONE C/Y 
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COORD: Kay Whitlock 

FUND: 031 PROJECT: ADMINISTRATIVE PROJECTS 06100 

PROGRAM: 1 CENTRAL ZONE C/Y FLOOD CONTROL MANAGER 

PROJECT: 3006101 ADMINISTRATION 









---FIS C 

A L 1993-94 - 


-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

: - - - . 

ACCOUNT DESCRIPTION . 

HOURS 

BUDGET $ 

YTD ADJ $ 

TOTAL % 

HOURS 

AMOUNT 

DI STRICT 

LABOR 











1 

02220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 





105 

7,055 

1 

05320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 





80 

5,705 

1 

06210 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

350 

31,577 


31,577 

130 

11,224 

1 

06220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

WiM 6.0 

5,180 


5,180 

130 

10,695 

1 

06230 

61 230 

000 

EXPENSED 

LABOR/OVERHEAD 

10 

780 


780 

138 

10,568 

1 

06320 

61 230 

000 

EXPENSED 

LABOR/OVERHEAD 

85 

7,048 


7,048 

180 

14,775 

1 

07220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 





405 

24,004 

1; 

07230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 





536 

32,286 

1 

09210 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

200 

20,874 


20,874 

150 

18,417 

1 

09220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

126 

10,315 


10,315 

183 

1 5,258 

1 

09230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

250 

17,539 


17,539 

1,046 

70,125 

1 

09320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

200 

17,180 


17,180 

175 

14,540 




SECTION TOTAL 


1,281 

110,493 


110,493 

3,258 

234,652 

CONTRACT 

SERVICES 











2 

06210 

61093 

000 

PRINTING/BINDING 


150 


150 



2 

06210 

61161 

000 

TRAN SPORTAT I ON/TRAVEL/LODGING 


550 


550 


550 




SECTION TOTAL 



700 


700 


550 

INTRA-DISTRICT EQUIPMENT 










5 


61241 

INTRA DISTRICT CLASS I/I V 


2,331 


2,331 


5,932 




.*:': *:' 

* * PROJECT TOTAL * * * * 

1,281 

113,524 


113,524 

3,258 

241,134 





* * * * : 

* * N A R R 

A T 

I V 

g ***** 

* 





BRIEF 

DESCRIPTION 

OF PROJECT AND PROJECT 

LOCATION 

FOR SUMMARY 

BUDGET : 





THIS PROJECT PROVIDES FOR COSTS REQUIRED TO SUPPORT THIS ZONE THAT 
CANNOT BE IDENTIFIED WITH ANY OTHER SPECIFIC PROJECT. EXAMPLES ARE 
MEETINGS, UPDATING OF MANUALS, SUPERVISION, CASH FLOW MONITORINGAND 
OTHER GENERAL ACTIVITIES. 

ESSJECT_GOALS_AND_OBJECTiVES: 

THE GOAL OF THIS PROJECT IS TO PROVIDE SUPPORT FOR THE ZONE 
CONSISTING OF WORK AND CHARGES OF A NONSPECIFIC NATURE AND ASSIGNING 
THEM TO A SINGLE PROJECT RATHER THAN ALLOCATING THEM BY A SUBJECTIVE 
FORMULA 


PROJECT: 3006101 
RUN DATE: 05/19/94 


ADMINISTRATION 


ADMINISTRATIVE PROJECTS 
CENTRAL ZONE C/Y 
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E : 
E : 

031 


0 

13 




5 

/•I 


9/94 
1 7 


3006101 


SANTA CLARA VALIEV *'A?fc'R DISTRICT 
FISCAL 94 95 BUDGET REPORT 


PROJECT: ADMINISTRATIVE PROJECTS 
CENTRAL ZONE C/Y 
ADMIN ISTRAT l ON 


COORD: K 
0 


M 


EASURA8LE 


****** fa % 

'ASKS AND COMPLETION DATES: 


! 


V 


h i 11 o c k 


W 
0 

D CONTROL MANAGER 


****** 


WORK AND CHARGES ASSIGNED TO THES PROJECT ORE OF A GENERAL NATURE AND 
DO NOT LEND TO IDENTIFICATION OF MEASURABLE TASKS/COMP LET ION DATES, 


PROJECT: 3Q0( 

sun 

ADMINISTRATION 

ADKJNISTRAT 

IVE PROJECTS 

Rus DAs k ; v j i 

M 9 / y 4 


CENT 

RAL ZONE C/Y 
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RUM DATE: 05/19/94 
RUN TIME: 13:17 
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FUND: 031 
PROGRAM: 1 
PROJECT: 3006103 


SECT -ORG- 

CONTRACT SERVICES 
2 04230 


PROJECT: 3006103 
RUN DATE: 05/19/94 


COORD: Steve Fuj i i 

PROJECT: CONTRACT AUDITING FINANCIAL 04230 

CENTRAL ZONE C/Y ACCOUNTING DIVISION 

ADMINISTRATION 


ACCT - 

. ACCOUNT DESCRIPTION - 


HOURS 

--FISCAL 1993-94 

BUDGET $ YTD ADJ $ 

TOTAL * 

-- FISCAL 
HOURS 

1994-95 -- 
AMOUNT 

61302 

000 AUDITING SERVICES 

* * * * PROJECT TOTAL * * * * 

****** N A R 

R 

A T 

5,231 

5,231 

IV e ***** 

5,231 

5,231 

* 


12,145 

12,145 


BRiEF_OESCRJ[PTigN_2F_PROJECT_ANO_PR9JECT_LOCAT]_ON_FOR_SyMMARY_ByDGET : 

THIS PROJECT CONSISTS EXCLUSIVELY OF CONTRACT AUDITORS PERFORMING THE 
ANNUAL EXAMINATION OF THE DISTRICT'S FINANCIAL RECORDS. 

EE2JECT_GOAL S_AND_OB J E CT J_VE S: 

IT IS MORE EFFECTIVE TO ASSIGN CHARGES OF A GENERAL ADMINISTRATIVE 
NATURE TO A SINGLE PROJECT THAT CAN BE CLEARLY IDENTIFIED AS TO 
MAGNITUDE RATHER THAN ATTEMPT TO ASSIGN THESE COSTS DIRECTLY TO WORK 
PROJECTS . 


MEftSyRABLE_XASKS_AND_COMPLETtgN_DATES: 

THIS IS THE FINAL YEAR OF A MULTI-YEAR AGREEMENT WITH KPMG PEAT 
MARWICK TO AUDIT THE ANNUAL FINANCIAL STATEMENTS AND TO PERFORM AN 
ANNUAL SINGLE AUDIT. 

PRO JI2I-COMPLETI.ON_DATE : 

90 DAYS AFTER FISCAL YEAR END. 

AkiOC ATiON_F OR MU L A_A N D_B AMS : 

THE CURRENT ALLOCATION TO THE COST CENTERS IS BASED ON THE PRECEDING 
YEAR'S ACTUAL EXPENDITURES AND ENCUMBRANCES OF EACH FUND: 

COST CENTER 
CENTRAL ZONE 


ADMINISTRATION CONTRACT AUDITING FINANCIAL 

CENTRAL ZONE C/Y PAGE 231 


PROJECT NO. 
1-3006103 


% ALLOCATION 
12.3% 












mmm m 





■SANTA CLARA 

VAtL£ Y 

WATER 

Dll SIT S? I CT 
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rum mm.-. 

05/19/94 



FISCAL 

94 ‘ 95 

BUDGET 

REPORT 




RUN T .! ME : 

13 ; 1 7 






















COORD ; STAN Will JAMS 


FUND: 03 1 





PROJECT; TECHttI GAL 

& 

SUPPORT PROJECTS 

01 GOO 



PROGRAM: 

1 




CENTRAL 

ZONE C/Y 


GENERAL 

MANAGER 


P R 0 J E C T : 

3006200 




ADM IN1 ST RATiON 














F l S C A L 

1993-94 ..----- 

-- FISCAL 

% 99 4 - 95 - - 

«-> jr if® 

T - OR G - 

A:CC:T - 

“ “ " •: 

ACCOUNT DESCRIPTION ------ 

HOURS 

BUDGET $ YTD 

AOV % TOTAL $ 

HOlURlS 

AMOUNT 

DISTRICT 

LABOR 












1 

02230 

6 1 23 0 

000 

EXPENSED 

LABOR/OVERHEAD 






23 

1 . 74? 

1 

02240 

6123:0 

000 

EXPENSED 

LABOR/OVERHEAD 






18 

1,177 

1: 

03 100 

61230 

00 0 

EXPENSED 

LABOR/OVERHEAD 






1 t9 

1,026 

'll 

04100 

6123 0 

000 

EXPENSED 

LABOR/OVERHEAD 






310 

z , 5 22 


05210 

61230 

000 

EXPENSED 

l ABOR/OVERHEAD 






21 

1 , 96 5 


05 220 

6 1 23 0 

000 

EXPENSED 

1ABOR/OVERHEAD 






6 

4 7:2 

<s: 

i: 

05310 

6 1 23 0 

000 

EXPENSED 

LABOR/OVERHEAD 






41 

3,2:61 

. i 

05320 

6123 0 

000 

EXPENSED 

LABOR/OVER HEAD 






2,010 

143,350 

1: 

0533 0 

61 230 

odo 

EXPENSED 

LABOR/OVER HEAD 






12 

1 , 032 

•ill: 

0:5:3:40 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 






8 

718 

1 

0621 0 

61230 

0 0 0 

EXPENSED 

labor/overheAd 






6 76 

58,336 

1 

06230 

61230 

000 

EXPENSED 

L A 8 0 R / OVERHEAD 






9 

690 

1 

06:32:0 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 






36 

2,955 

.■*4 

07220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 






118 

6,987 


07230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 






18 

1 , 084 

Il« 

07250 

6 1 230 

000 

EXPENSED 

LABOR/OVERHEAD 






2,548 

154,800 

■ :1: 

07260 

61230 

000 

EXPENSED 

labor/overheAd 






31 

2,595 

1 

08310 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 






8 

687 

1 

08320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 






9 

696 

1 

092 20 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 






27 

2,289 


09230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 






165 

11,062 

3 

09320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 






3 

249 




SECTION TOTAL 







5,832 

.399,695. 

CONTRACT 

SERVICES 












2 

05320 

61063 

000 

MAINTENANCE SERVICES OTHER 







7,500 

2 

053 2 0 

61071 

000 

MATER I AILS 

& SUPPLIES GENERAL 







750 

2 

0532 0 

61073 

000 

SMALL TOOLS 







300 

2 

05320 

61093 

000 

PRINTING/BINDING 







3 00 

2 

05320 

61096 

000 

BOOKS/PUBLI CAT IONS 







300 

2 

05320 

61303 

000 

TEMPORARY 

EMPLOYEES FEES 







4,800 

2 

0 53 20 

61310 

11 5 

EMERGENCY 

OPE RAT IONS/RESPONSE 







3 0,000 

2 

05320 

61310 

136 

SPECIAL PROJECT 







3,750 

2 

05320 

61310 

35 6 

BASIC DATA 







3,000 

2 : 

05320 

61502 

000 

EXPENSE STRUCTURES & IMPROVE 







10,377 

2: 

06210 

61303 

000 

TEMPORARY 

EMPLOYEES FEES 







5, 100 

2 

0621 0 

61305 

00 0 

PROGRAMMING INFORMATION SYSTEM 







6,000 

2 

0621 0 

61310 

104 

CIVIL ENG I WEE R l NIG DESIGN 







5,250 

2 

07220 

61063 

odo 

MAIN T ENANCE SERVICES OTHER 







4 7 

2 

07220 

61071 

odd 

MATERIALS 

6 S.U:P:PL:lE:S GENERAL 







140 

: 

07220 

-6131Q i 

■41711 .1 

POSH OMPMT 









2 

0 722 0 

61310 

4 76 

UTIL I rIES 

LAND FILL FEES 







4 7 


PROJECT-; 3 0082:00 

ADMINISTRATION 

TECHNICAL 

% SUPPORT 

PROJECTS 


RON DATE: 0 : S h V9/94 



CENTRAL 

ZONE C/Y 
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FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 031 
PROGRAM: 1 
PROJECT: 3006200 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: TECHNICAL & SUPPORT PROJECTS 
CENTRAL ZONE C/Y 
ADMINISTRATION 


COORD: STAN WILLIAMS 
01000 

GENERAL MANAGER 


SECT -ORG- ACCT - 

CONTRACT SERVICES 

2 07220 61422 

2 07230 61071 

2 07230 61072 


ACCOUNT DESCRIPTION -- 


HOURS 


-FISCAL 1993-94 
BUDGET S YTD ADJ $ 


TOTAL t 


-- FISCAL 
HOURS 


000 LEASE EQUIPMENT 

000 MATERIALS & SUPPLIES GENERAL 

000 CHEMICALS 

SECTION TOTAL 


INTRA-DISTRICT EQUIPMENT 


07220 

07220 


61241 

61242 

61243 


INTRA DISTRICT CLASS I/IV 
000 INTRA DISTRICT CLASS II 
000 INTRA DISTRICT CLASS III 


SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


5,832 


T 


****** 


S?l§£_OESCRiPTiON_g£_PROJECT_AND_PROJECT_LgCATiON_FOR_SyMMARY_ByDGET: 


THIS PROJECT REPRESENTS AN ALLOCATION 
ALLOCATED PROJECTS: 

BASIC ENGINEERING 

HYDROLOGIC DATA MANAGEMENT 

CROSS VALLEY LEVEL AND BENCHMARKING 

EMERGENCY OPERATIONS 

BASIC HYDROLOGY 

MAINTENANCE WAREHOUSING SERVICES 
WAREHOUSE INVENTORY CONTROL STUDY 
REGULATORY AGENCY PERMIT COORDINATION 
COMPLIANCE MANAGEMENT STUDY 


FROM THE FOLLOWING MASTER 


AND 


PROJECT #0006201 
PROJECT #0006202 
PROJECT #0006203 
PROJECT #0006204 
PROJECT #0006205 
PROJECT #0006206 
PROJECT #0006207 

PROJECT #0006208 


ALLOCATION FORMULA AND BASIS: 


THE 1994-95 COST ALLOCATION PERCENTAGES FOR THIS PROJECT ARE: 
NORTHWEST ZONE, 12 PERCENT; NORTH CENTRAL ZONE, 7 PERCENT; CENTRAL 
ZONE, 15 PERCENT; EAST ZONE, 12 PERCENT; SOUTH ZONE, 4 PERCENT; WATER 
UTILITY ADMINISTRATION AND GENERAL, 50 PERCENT. 


PAGE 233 


1994-95 -- 
AMOUNT 


wmm r 

150 

225 

78,223 


10,610 

1,980 

1,980 

14,570 

492,488 


PROJECT: 3006200 
RUN DATE: 05/19/94 


ADMINISTRATION 


TECHNICAL & SUPPORT PROJECTS 
CENTRAL ZONE C/Y 


PAGE 233 
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F B20RP7R SANTA CLARA VALLEY WATER DISTRICT PAGE 235 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 








COORD: Jim Ferguson 



FUND: 031 


PROJECT: DISTRICT SOLID 

WASTE MGT 

STUDY 07100 



PROGRAM : 2 



CENTRAL ZONE 

C/Y 

MAINTENANCE 

MANAGER 


PROJECT : 30081 01 




PLANNING 









. 

---FISC 

A L 1993-94 . 

FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

- ACCOUNT DESCRIPTION 


HOURS 

BUDGET $ 

YTD ADJ S TOTAL $ 

HOURS 

AMOUNT 

DI STRICT LABOR 









1 06220 

61230 

000 EXPENSED LABOR/OVERHEAD 


12 

1,036 

1,036 

15 

1,234 

1 07100 

61230 

000 EXPENSED LA BOR/OVERHEAD 


30 

1,942 

1,942 

15 

911 

1 07260 

61230 

000 EXPENSED LAB0R/0VERHEAD 


wim ssi 8 

1 , 545 

1,545 

18 

1,558 

1 08210 

61230 

000 EXPENSED LA BOR/OVERHEAD 


12 

1,334 

1,334 

8 

843 



SECTION TOTAL 


72 

5,857 

5,857 

56 

4,546 

CONTRACT SERVICES 









2 07100 

61310 

483 SOLID WASTE MANAGEMENT 



3,120 

3,120 


4,500 

2 08210 

61310 

483 SOLID WASTE MANAGEMENT 



3,120 

3.120 





SECTION TOTAL 



6,240 

6,240 


4,500 

JNTRA-DISTRICT EQUIPMENT 








5 

61241 

INTRA DISTRICT CLASS I / I V 



132 

132 


101 



* * * * PROJECT TOTAL * * * 

* 

72 

12,229 

12,229 

56 

9,147 



****** jj^ 

R R 

t, A ■■■■ T 

I V 

£ ****** 




BRIEF 

DESCRIPTION OF PROJECT AND 

PROJECT 

LOCATION 

FOR SUMMARY 

BUDGET: 




THIS PROJECT PROVIDES FUNDS FOR CONTINUING TO DEVELOP STRATEGIES TO 
REDUCE DISPOSAL FEES AT LANDFILLS BY UTILIZING ALTERNATIVE SITES FOR 
DISPOSAL OF SEDIMENT AND OTHER WASTES. THE WASTE MATERIAL IS 
GENERATED BY DISTRICT FACILITY MAINTENANCE AND OPERATION ACTIVITIES. 

IN FISCAL 93-94 APPROXIMATELY 520,000 WAS SPENT FOR A CONSULTANT 
REPORT WHICH IDENTIFIED SEVERAL SITES THAT MERITED FURTHER 
INVESTIGATION. THAT REPORTALSO IDENTIFIED POSSIBLE LAND USE AND 
REGULATORY PERMITTING REQUIREMENTS. 

PROjEcT_GOALS_AND_OBJ E CT IVE S: 

THE SHORT-TERM GOAL OF THIS PROJECT IS TO ENSURE THAT SITES ARE 
AVAILABLE THROUGH NEXT YEAR AT WHICH SEDIMENT AND SOME VEGETATIVE 
MATTER CAN BE STORED, DRIED, AND /OR DISPOSED AS AN ALTERNATIVE TO 
DISPOSAL AT LANDFILLS. 

THIS PROJECT WILL NOT PROVIDE A LONG-TERM SOLUTION TO THE DISTRICT'S 
SOLID WASTE MANAGEMENT NEEDS. 


PROJECT: 3008101 
RUN DATE: 05/19/94 


PLANNING 


DISTRICT SOLID WASTE MGT STUDY 
CENTRAL ZONE C/Y 


PAGE 235 









F8 20»7R 


RUN 

RUM 


DATE 

TIME 


031 


FUND : 
PROGRAM: 
PROJECT: 


5/1 


13 


9/9 A 
7 


3 0 081 01 


SANTA CLARA VALLEY WATER 01 STRICT 
FISCAL 94-95 BUDGET REPORT 

COORD; 

PROJECT : DISTRICT SOLID WASTE MG T STUDY 
CENTRAL ZONE C/Y 


****** fd ji 

R 

PLANNING 

RAT 

I V 



MEASURABLE TASKS AND COMPLETION 

DATES: 






1) DEVELOP A SHORT LIST OF AVAILABLE SITES, INCLUDING LANDFILLS, BY 
AUGUST 1, 1994. 


2) SELECT ONE OR TWO CANDIDATE SITES FOR FURTHER EVALUATION WITH 
RESPECT TO FISCAL IMPACTS, PERMITTING REQUIREMENTS, AND 11 C E Q A '• 
COMPLIANCE BY NOVEMBER 1, 1994. 


Jim F erguson 


07100 
MAINTENANCE MANAGER 


PRO J ECT_COMP L ETj.ON_D AJE : 

WORK ON THIS PROJECT IS EXPECTED TO 8E COMPLETED BY JULY 1995. 


AiION_FORMULA_AND.„BASI.S : 

THE ALLOCATION IS BASED ROUGHLY ON THE AMOUNT OF SEDIMENT GENERATED 
IN EACH COST CENTER. THE PERCENTAGE ALLOCATIONS ARE: 

RAW WATER TSD - 30% 

NORTHWEST, NORTH CENTRAL, CENTRAL, AND EAST - 15% 

SOUTH FLOOD CONTROL ZONE - 10% 


p 

R' 

0 

J 

E 

c 

r : 3 

! 0 

SI 

Q ‘ 

1 

s 

u 

;« 


£> 

A ' 

r p * t 


f 1 

Q 

^9i ! 









DISTRICT SOLID WASTE 
C E'N TR 


A L 


GT ST 
ZONE 


or 

/Y 
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SANTA 

CLARA VALLEY WATER 

DISTRICT 


PAGE 237 

RUN DATE: 05/19/94 



FISCAL 94-95 BUDGET 

REPORT 




RUN TIME: 13:17 















C0ORD: Beau Goldie 



FUND: 031 



PROJECT: 

HAZMAT EMERG RESP 

CENTRAL 

ZONE 08230 



PROGRAM: 5 




CENTRAL ZONE C/Y 


ENVIRONMENTAL COMPLIANCE DIV 

PROJECT: 3008102 




OPERATIONS 










FISC 

A L 1993-94 .- 

FISCAL 

1994-95 - 

SECT -ORG- 

ACCT - 

• * " * 

■-- ACCOUNT DESCRIPTION --: 

---- HOURS BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 









1 08230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

56 

4,278 

4,278 

55 

4,058 

CONTRACT SERVICES 









2 08230 

61310 

115 

EMERGENCY OPERATIONS/RESPONSE 

20,000 

20,000 



2 08230 

61310 

384 

HAZ MAT-CLEAN UP/REMEDIATION 




22,500 

2 08230 

61310 

458 

TEST & ANALYSIS 





2,500 



SECTION TOTAL 


20,000 

20,000 


25,000 

INTRA-DISTRICT EQUIPMENT 








5 

61241 

INTRA DISTRICT CLASS I/IV 


102 

102 


100 



* * 

* * PROJECT TOTAL * * * * 

lllllllllliliil . 

24,380 

24,380 

55 

29,158 




****** N A R 

RAT 

I V 

£ ****** 




BRIEF 

DESCRIPTION OF PROJECT AND PROJECT LOCATION FOR 

SUMMARY 

BUDGET : 




THIS PROJECT ALLOWS DISTRICT STAFF TO INVESTIGATE, ANALYZE, REMOVE, 
AND DISPOSE OF SUSPECTED OR KNOWN HAZARDOUS WASTE FROM DISTRICT 
PROPERTY. EASEMENT AND RIGHT:OF WAY IN THE CENTRAL FLOOD CONTROL 
ZONE. THE DISTRICT MUST RESPOND TO REMEDIATE SUCH PROBLEMS TO 
PROTECT THE PUBLIC AND DISTRICT STAFF FROM BEING EXPOSED TO HAZARDOUS 
MATERIALS AND TO PREVENT THESE MATERIALS FROM IMPAIRING THE DISTRICT 
OPERATIONS. 

EE2 iE C T_GOALS_AND_OBJECTiVES: 

THE OBJECTIVE IS TO PROTECT THE DISTRICT FROM LITIGATION AND 
REGULATORY ENFORCEMENT ACTIONS AS A RESULT OF ILLEGAL DISPOSAL OF 
HAZARDOUS MATERIALS ON DISTRICT PROPERTY, EASEMENT OR RIGHT OF WAY. 

«£ASyRABLE_TASKS_ANO_COMPLET].ON_DATES: 

SPECIFIC TASKS TO BE COMPLETED INCLUDE: 1) MANAGE THE EMERGENCY 
RESPONSE CONTRACT FOR 1994; 2) RESPOND TO INCIDENTS OF DISPOSAL OR 
RELEASES; 3) LIAISON WITH LOCAL, STATE AND FEDERAL AGENCIES; 4) 
DEVELOP AN EMERGENCY RESPONSE PROCEDURES MANUAL; 5) TRAIN ADDITIONAL 
STAFF TO RESPOND TO HAZMAT SPILLS; 6) PURSUE COST RECOVERY FROM 
RESPONSIBLE PARTIES; 7) AWARD THE EMERGENCY RESPONSE CONTRACT FOR 
1995. 


PROJECT: 3008102 OPERATIONS HAZMAT EMERG RESP CENTRAL ZONE 

RUN DATE: 05/19/94 CENTRAL ZONE C/Y PAGE 237 










FB-Z0RP7R 

RUN DATE: OS/19/94 

RUN TIME: 13:17 

SANTA CLARA VALLEY' W A T E R .DISTRICT 

FISCAL 94-95 BUDGET REPORT 


PAGE 238 

FUND: 031 

PROJECT: HAZMAT EMERG SESP CENTRAL ZONE 

CO0&D s Beau Goldie 
08230 


PROGRAM: 5 

CENTRAL ZONE C/Y 

ENVIRONMENTAL 

COMPLIANCE DIV 

PROJECT: 3008102 

OPERATIONS 




****** fj A R R A T I V E ****** 

PROJ I£I_COMPi EXXON _0 All : 

THiS IS AN ONGOING PROJECT BECAUSE OF THE CONTINUED DISCOVERY OF 
ILLEGAL DISPOSAL OR RELEASES OF HAZARDOUS WASTES ON DISTRICT 
PROPERTY, EASEMENT AND RIGHT OF WAY. 

COSISHARING/REiMBURSEMENI: 

REIMBURSEMENT AND COST SHARING IS PURSUED ON A CASE BY CASE BASIS. 

IT IS A PRIMARY OBJECTIVE TO PLACE THE RESPONSIBILITY FOR CLEANUP ON 
A RESPONSIBLE PARTY. 

AkkOC AI!ON_FgRMUL A„AND_B ASJ.S : 

NOT APPLICABLE. 


ROJE 
U:N 0 


C T ! 


5008102 
: OS/19/94 


CPERATI0N5 


NAZMAT EMERG R 


E 

SP c 

E 

NTS 

A 

L 

ZON 

E 

C 

ENTR 

A 

1. Z 

0 

N 

EC/ 

Y PAGE 238 



























































FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 031 
PROGRAM: 5 
PROJECT: 3008103 


SECT -ORG- ACCT• 
DISTRICT LABOR 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: PROPERTY PREACQUISITION INVEST 
CENTRAL ZONE C/Y 
OPERATIONS 


PAGE 239 


COORD: Beau Goldie 
082 3 0 

ENVIRONMENTAL COMPLIANCE DIV 


ACCOUNT DESCRIPTION . 


.. F I S C A L 1993-94 . 

HOURS BUDGET $ YTD ADJ $ TOTAL $ 


FISCAL 1994-95 -- 
HOURS AMOUNT 


1 08230 

1 09320 

61230 

61230 

000 EXPENSED LA BOR/OVERHEAD 

000 EXPENSED LAB0R/0VERHEA0 


394 

30,097 


30,097 

310 

40 

22,875 

3,324 



SECTION TOTAL 


394 

30,097 


30,097 

350 

26,199 

CONTRACT SERVICES 
2 08230 

2 08230 

61310 

61310 

116 ENVIRONMENTAL ASSESSMENT 

458 TEST & ANALYSIS 



50,000 


50,000 


32,000 

6,000 



SECTION TOTAL 



50,000 


50,000 


38,000 

INTRA-DISTRICT EQUIPMENT 

5 61241 

INTRA DISTRICT CLASS I/I V 



717 


717 


637 



* * * * PROJECT TOTAL * * * * 


394 

80,814 


80,814 

350 

64,836 

■ ■ ■ ■ ■ ■ ■ ■ ■ ■ 



| R 

A ■ T 

I V 

£ * * * * * * 





BRIEF 

DESCRIPTION OF PROJECT AND PROJECT 

LOCATION FOR 

SUMMARY 

BUDGET: 





THIS PROJECT ALLOWS THE DISTRICT TO CONDUCT INVESTIGATIONS OF 
PROPERTY FOR SURFACE AND SUBSURFACE CONTAMINATION PRIOR TO 
ACQUISITION BY THE DISTRICT. THE DISTRICT ACQUIRES A SIGNIFICANT 
AMOUNT OF PROPERTY FOR FLOOD CONTROL ANO WATER SUPPLY PROJECTS. IN 
ORDER TO MINIMIZE THE LIABILITY INCURRED WITH THE ACQUISITION OF 
CONTAMINATED PROPERTY THE DISTRICT MUST CONDUCT AN INVESTIGATION OF 
THE PROPERTY TO IDENTIFY AND EVALUATE THE CONTAMINATION OF THE 
PROPERTY. 

PROJICI_GOALS_AND_OBJECT^VES : 

THE GOAL IS TO PROTECT THE DISTRICT FROM THE LIABILITIES ASSOCIATED 
WITH THE CLEAN UP OF CONTAMINATED PROPERTIES. 

MIASURABLE_TASKS_AND_CgMPLET 1.0N_DATES : 

SPECIFIC TASKS TO BE COMPLETED INCLUDE: 1) MANAGE THE MASTER PROPERTY 
ACQUISITIONS INVESTIGATION CONTRACT FOR 1994; 2) DEVELOP PROCEDURES 
FOR REQUESTING INVESTIGATIONS; 3) CONDUCT INVESTIGATIONS OF 
PROPERTIES TO BE ACQUIRED; 4) REVIEW AND EVALUATE CONSULTANTS 
REPORTS; 5) ASSIST IN PROPERTY ACQUISITION NEGOTIATIONS; 6) LIAISON 
WITH THE REGULATORY AGENCIES; 7) OBTAIN REGULATORY CLOSURE ON SOME 
PROPERTIES; 7) MANAGE CLEANUP OF PROPERTIES AS NEGOTIATED WITH THE 


PROJECT: 3008103 
RUN DATE: 05/19/94 


OPERATIONS 


PROPERTY PREACQUISITION INVEST 
CENTRAL ZONE C/Y 


PAGE 239 
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7 


008103 


SANTA CLARA V ALL E r MATER DISTRICT 
FISCAL 94-95 SUBSET REPORT 


PAGE 240 


PROJECT: 


****** j 

PROPERTY OWNER 
PROJECT COMPLETION DATE: 


PROPERTY PREACQlfISITION INVEST 
CENTRAL ZONE C/V 
OPERA!IONS 


I 


COORD : 

3 

eau 

a 

oldie 


0 

E 

823 

NVI 

0 

R 

0 

NMENTAL COMPLIANCE DIV 


****** 


THIS IS AN ONGOING PROJECT NECESSARY TO RESPOND TO FLOOD CONTROL AND 
WATER SUPPLY PROJECT PROPERTY ACQUISITIONS. 


COST_SHA?XNG/REIMBURSEME NT: 

NOT APPLICABLE. 

ALLOCAT10N_£ORMULA_AND_|AS!§: 

NOT APPLICABLE. 


PRO 

E C T : 3 

008103 

OPERATIONS 

PROPERTY PREACQUISI tION INVEST 

K'UiW 

DA ! c : 

05/iy /vh 


CENTRAL Z. OS'S E € / ^ PAGE 2 4 C 






















































































































































































FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 031 
PROGRAM: 3 
PROJECT: 3010103 


SECT -ORG- ACCT • 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: ALAMITOS CREEK FISH LADDERS 
CENTRAL ZONE C/Y 
CONSTRUCTION 


COORD: Nai Hsueh 
06320 

FLOOD CONTROL DESIG1 


ACCOUNT DESCRIPTION 


DISTRICT LABOR 

1 06320 13230 000 CAPITALIZED LABOR/OVERHEAD 

INTRA-DISTRICT EOUIPMENT 

5 06320 13241 000 INTRA DISTRICT CLASS I/IV 


. F ISC A L 1993-94 -.- - 

HOURS BUDGET $ YTD ADJ $ TOTAL $ 




PROJECT TOTAL * * * * 


FISCAL 

HOURS 


480 


480 






BRXE£_DESCRl_PTI:0N_0£_PR0 ; JECT_AND_PROJECT_LOCATION_£OR_SUMMARY_BUDGET : 

THIS PROJECT PROVIDES FUNDS FOR DESIGN AND PREPARATION OF PLANS AND 
SPECIFICATIONS FOR INSTALLATION OF FISH LADDER MODIFICATIONS ON 
EXISTING STRUCTURES ON ALAMITOS CREEK IN THE CITY OF SAN JOSE. 

E52JECI_GOALS_AND_OBJECTiVES: 

THE GOALS AND OBJECTIVES OF THIS PROJECT ARE TO PROVIDE AN EFFECTIVE 
MEANS FOR FISH PASSAGE AT EXISTING STRUCTURES ON ALAMITOS CREEK. THE 
EXISTING STRUCTURES ARE BARRIERS TO FISH MIGRATION AND THEIR IMPACTS 
AND MITIGATIONS ARE IDENTIFIED IN THE PLANNING STUDY FOR GUADALUPE 
RIVER FROM HIGHWAY 280 TO BLOSSOM HILL ROAD. THE PROPOSED FISH 
LADDERS WOULD PROVIDE MITIGATION FOR THESE IMPACTS. 


MEASURABLE_TASKS_AND_COMPLET J.QN_DATES: 

ADVERTISE AND AWARD CONSTRUCTION CONTRACT 
PRO J E CI_COMP L EHON_D A T E : 

SCHEDULED COMPLETION OF CONSTRUCTION IS FALL, 1996. 


SPRING, 1996 


PAGE 241 

DIVISION 

1994-95 -- 
AMOUNT 

39,399 

874 

40,273 


PROJECT: 3010103 
RUN DATE: 05/19/94 


CONSTRUCTION 


ALAMITOS CREEK FISH LADDERS 
CENTRAL ZONE C/Y 


PAGE 241 











F:B:2'0:S.P'7:R 

RUN DATE: 0:5 /19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER D!STRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 24Z 


COORD: Jim Ferguson 

FUND: 031 PROJECT; ALAMITGS CREEK WATERSHED 07100 

PROGRAM: 4 CENTRAL ZONF C/Y MAINTENANCE MANAGER 

PROJECT: 3010999 MAINTENANCE 

------------ F E 3 C A L 1993-94 - - - --..... .. Fj S C A L 1994-95 

SHCT -ORG- ACC'T.ACCOUNT DESCRIPTION . HOURS BUDGET $ YTD ADJ $ TOTAL $ HOURS ” AMOUNT 

DISTRICT LABOR 

1 072 2 0 61 230 000 EXPENSED LABOR/OVER HE AD 

1 07230 61 230 000 EXPENSED LA BOR/OVER HE AD 

1 07260 61 230 000 EXPENSED LA BOR/OVER HE AD 

1 09230 61 230 000 EXPENSED LABOR/OVER HEAD 

1 09320 61230 000 EXPENSED LABOR/OVERHEAD 

SECTION TOTAL 3,550 221,776 

CONTRACT SERVICES 

2 07220 61063 000 MAINTENANCE SERVICES OTHER 

2 07220 61071 000 MATERIALS & SUPPLIES GENERAL 

2 07220 61310 471 EQUIPMENT RENTAL CONTRACT 
2 07220 61310 476 UTILITIES LAND FILL FEES 
2 07230 61063 000 MAINTENANCE SERVICES OTHER 

2 07230 61071 000 MATERIALS &• SUPPLIES GENERAL 

2 07230 61072 000 CHEMICALS 

2 07230 61422 000 lEASE EQUIPMENT 

SECTION TOTAL 111,191 

INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/IV 

5 07220 61242 000 INTRA DISTRICT CLASS II 

5 07220 61243 000 INTRA D I STR I CT CL ASS III 

5 OfiiO 6 i £42 UUG 1NIRA DISTRICT CLASS II 

5 07230 61243 000 INTRA DISTRICT CLASS III 

SECTION TOTAL 66,718 

* * * * PROJECT TOTAL * * * * 3,550 399,685 


6,460 

11.499 

11.499 
32,315 

4,945 


6.753 
20,260 
27,013 

6.754 
17,121 
13,090 
16,100 

4,100 


1 Ufl <L » TAT 

5 e 5 w V us O £ f ** f . 

2,000 120,474 

320 27,700 

60 4,024 

10 831 


****** m A R R A T I V £ ****** 

§II§F_DESCRIPTiON_OF_PROJECT_AND_PROJ£CT_LgCATigN_£gR_SyMMARY_ByOGET: 

THIS PROJECT PROVIDES FUNDS FOR ANNUAL MAINTENANCE IN THE A LAM IT OS 
CREEK WATERSHED. DISTRICT FACILITIES INCLUDE AtAM ITOS CREEK AND ITS 
TR ? 8UTAR IE'S : 

SANTA TERESA CREEK 

© notvcTnuc r dcc v 

Xf C U-nFl !■ t Ufl 1. 1. A 

RANDOL CREEK 
WCABEE CREEK 


PROJECT; 3010999 

MAINTENANCE 

ALAMITOS CREEK WATERSHED 


RUN DATE: 05/19/94 


CENTRAL ZONE C/Y 

PAGE 242 




















































FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 


FUND: 031 

PROGRAM: 4 

PROJECT: 3010999 



PROJECT: 

ALAMITOS CREEK WATERSHED 
CENTRAL ZONE C/Y 
MAINTENANCE 


COORD: Jim Ferguson 

07100 

MAINTENANCE MANAGER 


* * * * * 

* N 

A R 

R A T I V 

E 

* * * * * * 


BARRETT 

HERBERT 

JACQUES 

LARABEE 

CANYON 
CRE EK 
GULCH 
GULCH 






CALERO CREEK 
GOLF CREEK 
GRATSTONE CREEK 

vhs. L A U R E: L :: :G R' : E' : E- 

EE2JECI.GOALS_AND_OBJECTiVES: 

1) TO MAINTAIN IMPROVED FACILITIES TO ENSURE THEY CONTINUE TO 
PROVIDE THE LEVEL OF FLOOD PROTECTION FOR WHICH THEY WERE 
CONSTRUCTED 

2) ON UNIMPROVED FACILITIES, MAINTAIN A CLEAR WATERWAY AND TO 
PROVIDE CHANNEL STABILIZATION ON STREAMS WHERE THE DISTRICT HAS 
RIGHTS OF WAY AND AS FUNDS PERMIT. 

3) TO PERFORM EMERGENCY WORK WHEN NECESSARY TO PROTECT LIFE AND 
PROPERTY FROM IMPENDING FLOOD DAMAGE ON ALL STREAMS TO THE EXTENT 
THAT DISTRICT RESOURCES ALLOW. 


2IASURABLE_TASKS_AND_COMPLETiON_DATES: 

1) FACILITIES CLEANING WORK: 

ESTIMATED COST OF $5,000.- 

TO BE COMPLETED BY NOVEMBER 1 

300 FEET OF CHANNEL SEDIMENT REMOVAL 

2) EROSION CONTROL WORK: 

ESTIMATED COST OF $119,054.- 

TO BE COMPLETED BY NOVEMBER 1 / PROVIDED THE U.S. ARMY CORPS OF 
ENGINEERS ISSUES A 404 PERMIT FOR SUCH IDENTIFIED WORK. 

500 FEET OF CHANNEL EROSION REPAIR 

3) CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $26,599 ON APPROXIMATELY 87 ACRES OF DISTRICT 
FACILITIES 

A. AQUATIC VEGETATION CONTROL TO BE COMPLETED BY OCTOBER 1 

B. PRE-EMERGENT WORK TO BE COMPLETED BY DECEMBER 31 

C. POST-EMERGENT WORK TO BE COMPLETED BY MAY 31 

MAINTENANCE ALAMITOS CREEK WATERSHED 

CENTRAL ZONE C/Y 


PROJECT: 3010999 
RUN DATE: 05/19/94 


PAGE 
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3010999 


****** 


S ft NT A CLARA V' A L t £ T MATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: ALAMITOS CREEK WATERSHED 
CENTRAL ZONE C/Y 
MAINTENANCE 


1 


* * ' * '■ * #■ 


PAGE 244 


COORD: J 
0 


M A 


erguson 
ENANCE MANAGER 


4) NON-CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $49,810,- 

ON APPROXIMATELY 1/ ACRES OF DISTRICT FACILITIES 

5) REVEGETATION PROJECT WORK: 

ESTIMATED COST OF $154,000.- 

OM APPROXIMATELY 30 ACRES OF DISTRICT FACILITIES 

6) PROPERTY & APPURTENANCES MAINTENANCE WORK: 

ESTIMATED COST OF $15,000.- 

7) ENGINEERING, TECHNICAL SUPPORT, AND SUPERINTENDENCE: 
ESTIMATED COST OF $46,650.- 


PROJECI_COMPLEIXON_DATE : 

THIS IS AN ONGOING MAINTENANCE DEPARTMENT PROJECT. 


PUQ.J: 

RUN 


:r 

. T:E : 


3010999 

MAINTENANCE 

At AM ITOS CREEK 

«TER< 

SHED 


: 05/19/94 


CENTRAL 

ZONE 

C/Y 

PAGE 244 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 
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COORD: Nai Hsueh 


FUND: 031 



PROJECT: 

CANOAS CK GUAD R TO COTTLE RD 


06320 



PROGRAM: 

2 




CENTRAL ZONE C/Y 


FLOOD 

CONTROL DESIGN 

DIVISION 

PROJECT : 

3011102 




PLANNING 










. F I S C A L 

1993-94 - 


-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 


■-- ACCOUNT DESCRIPTION -- 

- - - - HOURS BUDGET $ YTD 

ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT 

LABOR 










1 06210 

61230 

000 

EXPENSED LABOR/OVERHEAD 




200 

17,269 


1 06320 

61230 

000 

EXPENSED LABOR/OVERHEAD 




4,408 

361,608 


1 08230 

61230 

000 

EXPENSED LABOR/OVERHEAD 




360 

26,565 


1 09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 




1,000 

67,042 


1 09320 

61230 

000 

EXPENSED LABOR/OVERHEAD 




50 

4,155 




SECTION TOTAL 




6,018 

476,839 

CONTRACT 

SERVICES 










2 06210 

61310 

489 

ENVIRONMENT A L SERVICES 





35,000 


2 08230 

61310 

382 

HAZ MAT-PHASE I RECORD REVIEW 




225,000 


2 08230 

61310 

458 

TEST & ANALYSIS 





25,000 


2 09230 

61301 

000 

AERIAL PHOTOS/MAPPING 





2,000 


INTRA-DISTRICT EQUIPMENT 
5 61241 


SECTION TOTAL 

INTRA DISTRICT CLASS I/IV 
* * * * PROJECT TOTAL * * * * 


6,018 


287,000 

10,953 

774,792 


****** N A R R A T I V E ****** 

BRIEF_DfSCRiPIiON_gF_PROJECT_AND_PROJECI_LOCAT!ON_FOR_SyMMARY_ByDGET: 

THIS PROJECT PROVIDES FUNDS FOR A FOUR YEAR PLANNING STUDY TO 
INVESTIGATE FLOODING, BANK STABILITY, AND MAINTENANCE PROBLEMS ON 7.4 
MILES OF CANOAS CREEK FROM GUADALUPE RIVER TO COTTLE ROAD IN THE CITY 
OF SAN JOSE. 

PRgJECI_GgALS_AND_gBJECT1Y!S: 

THE GOALS AND OBJECTIVES FOR THIS PROJECT ARE TO DEVELOP A PLAN THAT 
AVOIDS THE POTENTIAL FOR OVER $125 MILLION IN FLOOD DAMAGES, REDUCE 
MAINTENANCE COSTS AND PROVIDES ADEQUATE MITIGATION FOR THE PROJECT 
IMPACTS. 

MEASyRABLE_TASKS_AND_CgMPLETj.gN_DATES : 

REQUEST AERIAL MAPPING AND TOPOGRAPHIC SURVEYS SUMMER, 1994 

REQUEST RIGHT OF WAY HARD COPY FALL, 1994 


PROJECT: 3011102 
RUN DATE : 05/19/94 


PLANNING 


CANOAS CK GUAD R TO COTTLE RD 
CENTRAL ZONE C/Y 
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F 

8 2 

as 

P?R 

SANTA CLARA VALLEY WATE R DISTRICT 


R 

U! 

0 

ATE: 05/1 

9/94 FISCAL 94-93 BUDGET REPORT 


R 

UN 

T 

I ME: 13:1 

7 







COORD: Nai Hsuch 

F 

UN 

D ; 

03 1 

PROJECT: CANOAS CK GUAD R TO COTTLE RD 

06320 

P 

R 0 

G R 

AM : 2 

CENTRAL ZONE C/Y 

FLOOD CONTROL 

P 

R Q 

J E 

CT: 30111 

02 PLANNING 


****** N A R R A T I V £ ****** 


REQUEST LEVEL 1 HAZARDOUS MATERIAL INVESTIGATION FALL, 1994 

REQUEST UTILITY COMPANIES AND LOCAL AGENCIES TO 

VERIFY THE LOCATION OF THEIR FACILITIES FALL, 1994 



PROJECT COMPLETION DATE: 


THE COMPLETION OF THIS PLANNING STUDY IS EXPECTED TO SE IN 1998, 


PROJECT : 3011192 
RUN DATE : 05/19/94 



PLANNING 


CANOAS CSC QUAD R TO COTTLE RD 

CENTRAL ZONE C/Y PAGE 246 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 
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COORD: Jim Ferguson 


FUND: 031 




PROJECT: CANOAS CREEK WATERSHED 

07100 

PROGRAM: 

4 




CENTRAL ZONE C/Y 

MAINTENANCE MANAGER 

PROJECT: 

301 1999 




MAINTENANCE 







. FISCAL 1993-94 - 

..- FISCAL 

SECT -ORG- 

ACCT - 

- - - 

-- ACCOUNT DESCRIPTION - 

HOURS BUDGET $ YTD ADJ $ 

TOTAL $ HOURS 

DISTRICT 

LABOR 






1 

07220 

61230 

000 

EXPENSED LABOR/OVERHEAD 


2,000 

1 

07230 

61 230 

000 

EXPENSED LABOR/OVERHEAD 


990 

1 

07260 

61230 

000 

EXPENSED LABOR/OVERHEAD 


400 

1 

09230 

61 230 

000 

EXPENSED LABOR/OVERHEAD 


60 

1 

09320 

61230 

000 

EXPENSED LABOR/OVERHEAD 


10 




SECTION TOTAL 


3,460 

CONTRACT 

SERVICES 






2 

07220 

61063 

000 

MAINTENANCE SERVICES OTHER 



2 

07220 

61071 

000 

MATERIALS & SUPPLIES GENERAL 



2 

07220 

61310 

471 

EQUIPMENT RENTAL CONTRACT 



' ■ : ... 

07220 

61310 

476 

UTILITIES LAND FILL FEES 



2 

07230 

61063 

000 

MAINTENANCE SERVICES OTHER 



2 

07230 

61071 

000 

MATERIALS & SUPPLIES GENERAL 



' 2 

07230 

61072 

000 

CHEMICALS 



2 

07230 

61422 

000 

LEASE EQUIPMENT 




INTRA-DISTRICT EQUIPMENT 
5 61241 

5 07220 61242 

5 07220 61243 

5 07230 61242 

5 07230 61243 


SECTION TOTAL 


INTRA DISTRICT CLASS I/IV 
000 INTRA DISTRICT CLASS II 

000 INTRA DISTRICT CLASS III 

000 INTRA DISTRICT CLASS II 

000 INTRA DISTRICT CLASS III 

SECTION TOTAL 


PROJECT TOTAL * * * * 


3,460 


AMOUNT 


118,530 
59,635 
34,625 
4,024 
831 

217,645 


18,546 

55,637 

74,183 

18,546 

5,277 

2,730 

3,625 

924 

179,468 


6,297 

31,578 

31,578 

7,285 

1,115 

77,853 

474,966 


ii*m*:«*m*m*m*f: 




BRII£_DESCRIPT ION_OF_PROJECT_AND_PRgJECT_LOCATj.ON_FOR_SUMMARY_ByDGET: 

THIS PROJECT PROVIDES FUNDS FOR ANNUAL MAINTENANCE IN THE CANOAS 
CREEK WATERSHED. 


PROJECT GOALS 


OBJECTIVES: 


TO MAINTAIN IMPROVED FACILITIES TO ENSURE THEY CONTINUE TO 
PROVIDE THE LEVEL OF FLOOD PROTECTION FOR WHICH THEY WERE 


PROJECT: 3011999 
RUN DATE: 05/19/94 


MAINTENANCE 


CANOAS CREEK WATERSHED 
CENTRAL ZONE C/Y 
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SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 

COORD 

PROJECT : CANOAS CREEK WATERSHED 
CENTRAL ZONE C/Y 
MAINTENANCE 

**** g A S R A T S V E ****** 

CONSTRUCTED 

2) ON UNIMPROVED FACILITIES. MAINTAIN A CLEAR WATERWAY AND TO 
PROVIDE CHANNEL STABILIZATION ON STREAMS WHERE THE DISTRICT HAS 
RIGHTS OF WAY AND AS FUNDS PERMIT. 

3) TO PERFORM EMERGENCY WORK WHEN NECESSARY TO PROTECT LIFE AND 
PROPERTY FROM IMPENDING FLOOD DAMAGE ON ALL STREAMS TO THE EXTENT 
THAT DISTRICT RESOURCES ALLOW. 


SURABLE_TASKS__AND__CgMPLETJ.gN_DAXES : 

1) FACILITIES CLEANING WORK: 

ESTIMATED COST OF $20,00G.- 
TO BE COMPLETED 8Y NOVEMBER 1 

500 FEET OF CHANNEL SEDIMENT REMOVAL 

2) EROSION CONTROL WORK: 

ESTIMATED COST OF $340,000.- 

TO BE COMPLETED BY NOVEMBER 1 / PROVIDED THE U.S. ARMY CORPS OF 
ENGINEERS ISSUES A 404 PERMIT FOR SUCH IDENTIFIED WORK. 

1000 FEET OF CHANNEL EROSION REPAIR 

3) CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $19,950 ON APPROXIMATELY 70 ACRES OF DISTRICT 
FACILITIES 


F:8:-2 0 R P 7 R 

BUM DATE: 05/19/94 
RUN TIME: 13:17 

F UNO: 0 31 
PROGRAM: 4 
PROJECT: 3011999 


J 

i 

ID 


F 

e r s u s o 

n 

0 

7 

1 

0 

0 



M 

A 

I 

N 

T 

ENANI 

HE 

MAN 


0 1 1 


5 / 


9 

/9 4 


4 ) 

5) 

6) 

7) 


A. AQUATIC VEGETATION CONTROL TO BE COMPLETED BY OCTOBER 1 

B. PRE-EMERGENT WORK TO BE COMPLETED BY DECEMBER 31 

C. POST-EMERGENT WORK TO BE COMPLETED BY MAY 31 

NON-CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $29,300.- 

ON APPROXIMATELY 10 ACRES OF DISTRICT FACILITIES 

REVEGETATION PROJECT WORK: 

ESTIMATED COST OF $10,000.- 

ON APPROXIMATELY 0 ACRES OF DISTRICT FACILITIES 

PROPERTY & APPURTENANCES MAINTENANCE WORK: 

coii HA icv bun Or »ni,uuu.- 


ENGINEERING, TECHNICAL SUPPORT, AND SUPERINTENDENCE: 

MAINTENANCE 


CANOAS CREEK WATERSHED 
CENTRAL ZONE C/Y 
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RUN DATE : 
RUN TIME: 

05/19/94 

13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 249 

FUND: 031 



PROJECT: CANOAS CREEK WATERSHED 

COORD: Jim Ferguson 

07100 


PROGRAM: 
PROJECT: 

4 

3011999 


CENTRAL ZONE C/Y 

MAINTENANCE 

MAINTENANCE MANAGER 




* * * * * * 

N A R R A T I V E 

****** 



ESTIMATED COST OF $61,835.- 


PROJECT COMPLETION DATE: 


THIS IS AN ONGOING MAINTENANCE DEPARTMENT PROJECT. 


COST_SHARING£REiMBURSEMENT: 
N/A 


FORMULA_AND_BASTS ; 

N/A 


PROJECT: 3011999 
RUN DATE: 05/19/94 


MAINTENANCE 


CANOAS CREEK WATERSHED 

CENTRAL ZONE C/Y PAGE 249 






miORpm 



SANTA 

CLARA VALLEY WATER 

DISTRICT 



P A G S* 2 5 

RUN DATE: 05/19/94 



FISCAL 94-95 BUDGET 

REPORT 




RUN TIME: 13:17 

















COORD: N a 1 H s ueh 



FUND: 031 



PROJECT: 

GUADALUPE RIVER EROSION PROJ 

06320 



PROGRAM: 4 





CENTRAL ZONE C/Y 


FLOOD CONTROL DESIGN 

DIVISION 

PROJECT: 3015101 





MAiNTENANCE 











F I S C A 1 

1993-94 . 

- - FISCAL 

1994-95 - - 

SECT - 0 R G - 

ACCT - 

" * * 

--- ACCOUNT DESCRIPTION 

- 

- - - - HOURS BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 










1 06210 

61230 

000 

EXPENSED LABOR/OVERHEAD 


60 

5.414 

5.414 

1 o o 

i 9 j JU J 

1 06320 

61230 

000 

EXPENSED LABOR/OVERHEAD 


980 

81,253 

81,253 

810 

66,485 

1 09220 

61230 

0 0 0 

EXPENSED LABOR/OVERHEAD 


34 7 

28,409 

28,409 

301 

25,097 

1 09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 


500 

35,075 

35,075 

500 

33,520 

1 09320 

61230 

000 

EXPENSED LABOR/OVERHEAD 


50 

4 , 295 

4,295 





SEC 

T 5 ON TOTAL 


1,937 

154,446 

154,446 

1,731 

135,465 

CONTRACT SERVICES 










2 06210 

61310 

489 

ENVIRONMENTAL SERVICES 






20,000 

2 06320 

61310 

387 

EROSION CONTROL 



550,000 

550,000 


550,000 

2 09220 

61310 

458 

TEST & ANALYSIS 



5,500 

5,500 



2 09230 

61301 

000 

AERIAL PHOTOS/MAPPING 



450 

450 





SEC 

TI ON TOTAL 



555,950 

555,950 


570,000 

INIRA-DI STR ICT EQUI PMENT 









5 

61241 

I NT 

RA DISTRICT CLASS I/IV 



3,526 

tflil 


3,150 



* ft 

* * PROJECT TOTAL * * * 


1,937 

713,922 

713,922 

1,731 

708,615 




• ft ft ft ft * * ' . ft . 


A ■ A T 

■ V 1 

: * .* ft * -ft * 




S R ic F^_D E 5 C R i_Pli.0£«_0£_P K OjJ t C J_AN U _P KO t ti_lOCA T J.ON_ F OR _S UMM A R Y _BUDGET : 

THIS PROJECT PROVIDES FUNDS FOR DESIGN AND PREPARATION OF PLANS AND 
SPECIFICATIONS FOR CONSTRUCTION EROSION CONTROL MEASURES ON 400 FEET 
OF GUADALUPE RIVER BETWEEN WILLOW STREET AND ALMA STREET IN THE CITY 
OF SAN JOSE. 

PRO j I CI_GOALS_AND_OBJECTIVES: 

THE GOALS AND OBJECTIVES FOR THIS PROJECT ARE TO ADDRESS A BANK 
EROSION PROBLEM ON THE WEST BANK OF GUADALUPE RIVER THAT AFFECTS FOUR 
PROPERTIES. IT HAS BEEN SUGGESTED THAT IT MAY BE MORE PRUDENT TO 
PURCHASE THE FOUR AFFECTED PROPERTIES AND AVOID STRUCTURAL MEASURES 
IN THIS AREA. THE MATTER IS UNDER DISCUSSION AND THE PROJECT WILL 
PROCEED UPON REACHING A DECISION WHETHER TO PURCHASE THE PROPERTIES 
OR CONSTRUCT STRUCTURAL MEASURES. 

MEASURABLE TA.SXS AND CO MPL ETION ..DATES ; 

DECIDE WHETHER TO PURCHASE THE PROPERTIES OR 


PROJECT : 3015101 MAINTENANCE GUADALUPE RIVER EROSION PR9J 

RUN DATE : 05/19/94 CENTRAL ZONE C/Y PAGE 250 





































FB20RP7R 

RUM DATE: 05/19/94 
RUM TIME: 13:17 
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FUND: 031 
PROGRAM: 
PROJECT : 

4 

3015101 


PROJECT: 

GUADALUPE RIVER EROSION PROJ 
CENTRAL ZONE C/Y 
: MAINTENANCE 

COORD: Nai Hsueh 

06320 

FLOOD CONTROL DESIGN DIVISION 



*; •• * • *. : 4r * 

N A R 

V-^'R''^', 1 A : !.'.' :V:V- T-:^ ^ ' V ! ■' E % 

* ***** 


CONSTRUCT STRUCTURAL MEASURES ■ SUMMER , 1994 

ADVERTISE AND AWARD CONSTRUCTION CONTRACT TO BE DETERMINED 

PROJECT COMPLETION DATE: 


THE COMPLETION OF CONSTRUCTION FOR THIS PROJECT WILL NOT BE SCHEDULED 
UNLESS IT DECIDED TO CONSTRUCT STRUCTURAL MEASURES. 


PROJECT: 3015101 
RUN DATE: 05/19/94 


MAINTENANCE 


GUADALUPE RIVER EROSION PROJ 
CENTRAL ZONE C/Y 


PAGE 251 




Pam* 7* 

RUN SATE; 05/19/94 
RUN TIME; 13:17 

FUND: 031 
PROGRAM: 3 
PROJECT : 3015103 


SANTA CLARA WALL£Y WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 252 


PROJECT: GUADALUPE RVR IV HUY 280/SPRSt 
CENTRAL ZONE C/Y 
CONSTRUCT I ON 


COORD: 


SECT - 0 R G •• 

ACCT - 

" - - 

--- ACCOUNT 

DESCRIPTION -- 

HOURS 

DISTRICT LABOR 

1 06320 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

10 0 

1 09230 

13230 

000 

CAPITALIZED 

lABOR/OVERHEAD 

850 

1 09320 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 



CONTRACT SERVICES 

2 06320 13310 

2 09230 13301 

2 09230 13303 


INTRA-DlSTRlCf E9U1PMENT 
5 06320 13241 

5 09230 13241 

5 09320 13241 


SECTION TOTAL 


120 GEOTECHNICAL ENGR. DESIGN 
000 AERIAL PHOTOS MAPPING 
000 TEMPORARY EMPLOYEES FEES 

SECTION TOTAL 


000 INTRA DISTRICT CLASS I / I V 
000 INTRA DISTRICT CLASS I/I V 
000 INTRA DISTRICT CLASS I / I V 


SECTION TOTAL 

* * * * project TOTAL * * * * 


950 


■-FISC 
BUDGET $ 


8,291 

59,630 


A L 1993-94 
YTD AD J $ 


95 0 


67,921 


1 0 0,00 0 
2,500 


102,500 


1:82 

1,547 


1,729 
172,150 


N i 

3 1 


H 

sueh 

0< 

53 

2 

0 


FI 

. 0 

to 

D 

CONTROL DESIGI 







IOTA 


L $ 


At 


DIVISION 

191 


L 


© 

K 

*9 

M 

0 

7 

U 

N 


8,291 

inn « # i a o 

w © u , e, uu 

59.630 800 S3 63H 


75 6 j 23 1 

67,921 

75 68,072 

100,000 

2,500 

100,000 

2,000 

25,000 

1 0:2,5 00 

127,000 

182 

1,547 

182 

1,456 

137 

1,729 

1,775 

172,150 S 

•75 196,847 




RU 


: 30 
■E : 0 


151 

5/ 


N. A .R'. R . A . J . f . V . E . * * * 

MI£I_DISCRiPTigN_gF_PRgjECT_AND_PROJECT_LOCATiON_FOR_SUMMARY.BUDGET: 

THIS PROJECT PROVIDES FUNDS FOR PRELIMINARY DESIGN ACTIVITIES FOR A 
GABION LINED BYPASS CHANNEL, A BRIDGE AT W. VIRGINIA STREET AND A 
FOUR CELLED REINFORCED CONCRETE BOX STRUCTURE UNDER SPRR FOR 
GUADALUPE RIVER, EXTENDING 3,000 FEET FROM HIGHWAY 280 TO SPRR IN THE 
CITY OF SAN JOSE. 

P?2il£l„§2 E S : 

THE GOALS AND OBJECTIVES OF THIS PROJECT ARE TO COMPLETE CONSTRUCTION 
OF THE PROJECT IN THE ALLOTTED TIME AND BUDGET AND PROVIDE PROTECTION 
FROM THE 1% FLOOD. 


?|ASyRA|LE_TASKS_AND_CgMPlETigN_DATES: 

COMPLETE RIGHT OF WAY HARD COPY 

REQUEST AERIAL MAPPING AND TOPOGRAPHIC SURVEYS 

CONSTRUCT? ON 


’RING, 


WINTER, 1994 


GUADALUPE RVR IV HWY 280/SPPR 
CENTRAL ZONE C/Y 


PAGE 252 
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RUM DATE: 05/19/94 
RUM TIME: 13:17 
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FUND: 031 
PROGRAM : 
PROJECT : 

3 

3015103 


PROJECT: 

GUADALUPE RVR IV HWY 
CENTRAL ZONE C/Y 
CONSTRUCTION 

280/SPRR 

COORD: Nai Hsueh 

06320 

FLOOD CONTROL DESIGN DIVISION 



* * * * * * 

N A R 

RATI 

V E 

****** 


SELECT CONSULTANT FOR GEOTECHNICAL 
INVESTIGATION 

ADVERTISEMENT AND AWARD FOR CONSTRUCTION 
PROJECT COMPLETION DATE: 


THE COMPLETION OF CONSTRUCTION FOR THIS PROJECT IS SCHEDULED FOR 
SUMMER, 1998. 


SPRING, 1995 
SPRING, 1997 


PROJECT: 3015103 
RUN DATE: 05/19/94 


CONSTRUCTION 


GUADALUPE RVR IV HWY 280/SPRR 
CENTRAL ZONE C/Y 


PAGE 253 




F:82:QRP7R 

S tl'H j) A T E ; 05 /1 9 /94 
RUN TIME: 13:17 
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COORD: Randy Talley 

FUND: 031 PROJECT: GUADALUPE RIVER 06220 


PROGRAM : 

2 



CENTRAL ZONE 

C/Y 


FLOOD CTRL 

PLANNING 

DIVISION 

pon i ltt * 

f U J C W I a 

3015104 




PLANNING 


FISCAL 1993-94 












r 1 d l.A L 


SEC 

T - OR : G - 

ACCT - 

“ - *• 

ACCOUNT DESCRIPTION . - 

HOURS 

BUDGET S Y TO ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT 

LABOR 










1 

0621 0 

61230 

000 

EXPENSED LABOR/OVERHEAD 

425 


38,344 

38,344 

350 

30,221 

1 

06220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

4,80 0 


414,399 

414,399 

4,600 

378,437 

1 

06320 

61230 

000 

EXP £ NS ED LABOR/OVE R HEA D 

50 


4.148 

4,148 

50 

4,104 

1 

08230 

61230 

000 

EXPENSED LASGR/OVERHEAD 

315 


62,254 

62,254 

908 

67,004 

1 

09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

1,680 


117,853 

117,853 

1 ,000 

67,042 

1 

Q 93 2 0 

61230 

000 

EXPENSED LASQR/OVERHEAD 

25 


2,149 

2,149 

40 

3,324 




SECTION TOTAL 

7,795 


639, 147 

639,147 

6,94 8 

550,112 

CONTRACT 

SERVICES 










2 

02230 

61305 

000 

PROGRAMMING INFORMATION SYSTEM 






30,000 

2 

0621 0 

61303 

000 

TEMPORARY EMPLOYEES FEES 



7,000 

7,000 



2 

062 1 0 

61310 

489 

ENVIRONMENTAL SERVICES 



300,000 

300,000 


250,000 

2 

06220 

61093 

000 

PRINTING/BINOING 



10,000 

10,000 


10,000 

2 

06220 

61097 

000 

SOFTWARE 



5,500 

5,5 00 


5,5 00 

2 

06220 

61303 

000 

TEMPORARY EMPLOYEES FEES 



4,000 

4,000 


8,000 

2 

06220 

6)310 

458 

TEST & ANALYSIS 



20,000 

20,000 


20,000 

2 

08230 

61310 

383 

HAZ MAT- PHASE II SITE INVEST 



500,000 

500,000 



2 

08230 

61310 

384 

HAZ MAT-CLEAN UP/REMEDI AT I ON 






900,000 

2 

08230 

61310 

45 8 

TEST & ANALYSIS 



50,000 

50,000 


100,000 




SECTION TOTAL 



896,5 00 

896,500 


1,323,500 

INTRA-DISTRICT EQUIPMENT 









5 


6124 \ 

1NIKA IMSIKIU'I ILASb 1/1V 



14,188 

—a 

OS 

oc 


12,646 




* w 

* * PROJECT TOTAL * * * * 

7,795 

1 

.549,835 

1,549,835 

6 , 948 

1,886,278 


****** N A R R A T I V E ****** 

?EIE£„DESCRiPTigN_OF_PROJECT_AND_PROJECT_LOCATXQN_FgR_SyMMARY_ByDG|T: 

THIS PROJECT IS TO INVESTIGATE FLOOP ING,EROSI ON, SEDIMENTATION, AND 
MAINTENANCE PROBLEMS ON GUADALUPE RIVER, TO EVALUATE DIFFERENT 
ALTERNATIVES, AND TO PRESENT A RECOMMENDED SOLUTION. ALTERNATIVES 
HAVE BEEN EVALUATED ANO A PLAN SELECTED. THE PROPOSED PROJECT 
MINIMIZES IMPACTS TO THE CREEKS ENVIRONMENTAL RESOURCES AND RESTORES 
SOME OF THE LOST HISTORIC FUNCTIONS AND VALUE OF THE RIPARIAN 
CORRIDOR, AT A REASONABLE COST. THE PROJECT LOCATION IS ON 
APPROXIMATELY 5 MILES OF GUADALUPE RIVER, FROM HIGHWAY 101 TO 1-880 
AND FROM 1-280 TO BLOSSOM HILL ROAD. 


PROJECT: 3015104 PLANNING GUADALUPE RIVER 

SUN DATE: 05/19/94 CENTRAL ZONE C/Y PAGE 254 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 255 


FUND: 03 
PROGRAM: 
PROJECT : 


PROJECT : 
RUN DATE 


3015104 


PROJECT: GUADALUPE RIVER 

CENTRAL ZONE C/Y 
PLANNING 


COORD: Randy Talley 
06220 

FLOOD CTRL PLANNING DIVISION 


****** |j| ^ | 

PROJECT GOALS AND OBJECTIVES: 


R 




THE OBJECTIVE OF THIS PROJECT IS TO DEVELOP A RECOMMENDED PLAN THAT 
WOULD ELIMINATE THE POTENTIAL FOR FLOOD DAMAGE DURING A 1 PERCENT 
FLOOD EVENT, IMPLEMENT A COMPREHENSIVE MAINTENANCE PROGRAM, REDUCE 
EROSION AND SEDIMENTATION, AND PROTECT THE FISH AND WILDLIFE 
HABITATS, AND THE CREEK'S ENVIRONMENTAL RESOURCE AS A WHOLE. 


!!§ASyRABLE_TASKS_AND_COMPLETiON_DATiS : 

DISTRIBUTE 3RD ADEIR TO AGENCIES 
COMPETE IN-HOUSE REVIEW OF 4 T H ADEIR 
COMPLETE DRAFT ENGINEER'S REPORT 
COMPLETE PHASE II HAZMAT INVESTIGATION 
CIRCULATE PUBLIC DEIR 
PUBLIC HEARING 

COMPLETE IN-HOUSE REVIEW OF FEIR 
DISTRIBUTE FEIR TO AGENCIES 
EE2J§£I_CQMPLETJ[ON_DATE : 

THIS PROJECT IS ANTICIPATED TO BE COMPLETED IN FY 1995-96. 


JULY 1994 
SEPTEMBER 1994 
OCTOBER 1994 
NOVEMBER 1994 
NOVEM8ER 1994 
DECEMBER 1994 
MAY 1995 
JUNE 1995 


3015104 
: 05/19/94 


PLANNING 


GUADALUPE RIVER 
CENTRAL ZONE C/Y 


PAGE 255 






F82QRP7R SANTA CLARA VALIEV WATER DISTRICT PAGE 256 

RUM DATE; 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 

COORD: Randy Talley 


FUND: 031 



PROJECT : 

GUADALUPE RIVES 

-CORPS U/S HI 

JY 06220 



PROGRAM; 

2 



CENTRAL ZONE C/Y 

FLOOD CTRL 

PLANNING 

DIVISION 

PROJECT: 

3015105 



PLANNING 










-- F I S C A 

l 1993-94 . 

-- FISCAL 

1 9 9 4 "■ 9 5 ® 

SEC 

T -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION -- 

---- HOURS 

BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT 

LABOR 








1 

0621 0 

61230 

000 EXPENSED LA80R/OVERHEAD 

70 

6.317 

6,317 

100 

8,635 

1 

06220 

61230 

000 EXPENSED LABOR/OVERHEAD 

200 

17,267 

17,267 

400 

32,907 

1 

09320 

61230 

000 EXPENSED LABOR/OVERHEAO 




75 

6,231 




SECTION TOTAL 

270 

23,584 

23,584 

575 

4 7 773 

CONTRACT 

S E R V I C E S 








2 

06220 

61093 

000 PRINTING/BINDING 


2,000 

2,000 


2,000 

2 

06220 

61441 

000 AGREEMENTS COST SHARING 


150,060 

150,000 


100,000 




SECTION TOTAL 


152,000 

152,000 


102,000 

IN TRA -D 3 S 

TRICT EQUIPMENT 







5 


61241 

INTRA DISTRICT CLASS I/iV 


491 

491 


1,04 7 




* * * * PROJECT TOTAL * * * * 

270 

176,075 

176,075 

5 75 

150,820 




* * * * * N A D 

R A t 

1 V 





8RI&£_&§SCRiPT!9N_OF_PROJECT_AND_PROJECT_LgCATiON_FgR_SyMMARY„ByDGET : 

IN 1988, THE CORPS OF ENGINEERS IN SAN FRANCISCO RECEIVED APPROVAL TO 
PREPARE A RE CONN A I S S AN CE _ R E POR T . THE REPORT WAS FI N A LI 2 ED III 
DECEMBER i 969 AND RECOMMENDED PROCEEDING TO iHE F E A Sl61Liir PHASE. 

THE DISTRICT SIGNED THE FEASIBILITY COST-SHARING AGREEMENT WITH THE 
CORPS IN OCTOBER 1990. THE PROJECT LOCATION IS ON GUADALUPE RIVER, 
FROM 1-280 TO BLOSSOM HILL ROAD. 

PROJ I_GgAL S_AND_gB JE CTiY ES: 

THE OBJECTIVE OF THIS PROJECT IS SEEK FEDERAL ASSISTANCE IN PROVIDING 
FLOOD PROTECTION TO RESIDENCES AND BUSINESSES !N THE PROJECT AREA. 

MEASURABLE_TASKS_AND_CgMPLETi9N_DATES: 

FEASIBILITY STUDY CONFERENCE # 2 (F4) SEPTEMBER 1994 

DRAFT FEASIBILITY STUDY TO SOUTH PACIFIC DIVISION 

OFFICE (F 5) APRIL 1995 


PROJECT COMPLETION DATE; 


P 


ECT; 301 

5 

105 

1 ? 

u ^ 

DATE: 05 

/I 9/94 






FINAL FEASIBILITY REPORT AND EIS SHOULD BE COMPLETED BY MARCH 1997. 

PLANNING GUADALUPE RIVER-CORPS U/S NWY 

CENTRAL ZONE C/Y PAGE 256 
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RUN DATE: 05/19/94 


FISCAL 94-95 BUDGET 

REPORT 





RUN TIME: 13:17 














COORD 

: Nai Hsueh 



FUND: 031 


PROJECT: 

GUADALUPE RIVER V 

SPRR/ALMA 


06320 



PROGRAM: 3 



CENTRAL ZONE C/Y 



FLOOD CONTROL DESIGN 

DIVISION 

PROJECT: 3015106 



CONSTRUCTION 









~ VV ; 

F I S C A 

L 1993-94 --- 


- - FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION -- 

- HOURS BUDGET S 

YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 









1 06320 

13230 

000 CAPITALIZED LABOR/0VERHEAD 

100 

8,291 


8,291 

100 

8,208 

1 09230 

13230 

000 CAPITALIZED LA BOR/0VERHEAD 

800 

56,121 


56,121 

800 

53,633 

1 09320 

13230 

000 CAPITALIZED LABOR/OVERHEAD 





50 

4,155 



SECTION TOTAL 

900 

64,412 


64,412 

950 

65,996 

CONTRACT SERVICES 









2 06320 

13310 

120 GEOTECHNICAL ENGR. DESIGN 


10 0,000 


100,000 


100,000 

2 09230 

13301 

000 AERIAL PHOTOS MAPPING 


2,500 


2,500 


2,000 

2 09230 

13303 

000 TEMPORARY EMPLOYEES FEES 






25,000 



SECTION TOTAL 


102,500 


102,500 


127,000 

INTRA-DISTRICT EQUIPMENT 








5 06320 

13241 

000 INTRA DISTRICT CLASS I/1V 


182 


182 


182 

5 09230 

13241 

000 INTRA DISTRICT CLASS I/1V 

I ; |!§§§!!§§!!§§;;§; || g 

1,456 


1,456 


1,456 

5 09320 

13241 

000 INTRA DISTRICT CLASS I / IV 






91 



SECTION TOTAL 


1,638 


1,638 


1,729 



* * * * PROJECT TOTAL * * * * 

900 

168,550 


168,550 

950 

194,725 



* * ' : j|.. 'ft.'.::.:;' 

RAT 

I V 

g ****** 





BRIEF 

DESCRIPTION OF PROJECT AND PROJECT LOCATION FOR 

SUMMARY BUDGET: 





THIS PROJECT PROVIDES FUNDS FOR PRELIMINARY DESIGN ACTIVITIES FOR A 
GABION LINED BYPASS CHANNEL, A BRIDGE AT WILLOW STREET AND A THREE 
CELLED CULVERT FROM ALMA ST. TO WPRR, EXTENDING 4,000 FEET ON THE 
GUADALUPE RIVER FROM SPRR TO WPRR IN THE CITY OF SAN JOSE. 

PR2J§CT_GOALS_AND_OBJECTIVES : 

THE GOALS AND OBJECTIVES OF THIS PROJECT ARE TO COMPLETE CONSTRUCTION 
OF THE PROJECT IN THE ALLOTTED TIME AND BUDGET AND PROVIDE PROTECTION 
FROM THE 1% FLOOD. 

?IASyRA8LE_TASKS_AND_C0MPLETI0N_DATES: 

COMPLETE RIGHT OF WAY HARD COPY 
REQUEST AERIAL MAPPING AND TOPOGRAPHIC SURVEYS 


CONSTRUCTION GUADALUPE RIVER V SPRR/ALMA 

CENTRAL ZONE C/Y PAGE 257 


PROJECT: 3015106 
RUN DATE: 05/19/94 


SPRING, 1995 
WINTER, 1994 









FA20RP7R 

RUN DATE; 05/19/94 

RUN TIME: 13:17 

SANTA CLARA VALLEY WATER DISTRICT 

FISCAL 94-95 BUDGET REPORT 



PAGE 258 

FUND: 031 

PROGRAM: 3 

PROJECT: GUADALUPE RIVES V SPRR/ALMA 

tuOkO; 

< a i H s u e h 
36320 


CENTRAL ZONE C/Y 


FLOOD CONI 

ROL DESIGN DIVISION 

PROJECT: 3015106 

CONSTRUCT ION 





****** H A R R A T I V E ****** 

SELECT CONSULTANT FOR GEOTECHNICAL 
INVESTIGATION 

ADVERTISEMENT AND AWARD FOR CONSTRUCTION 
E^OJECT_CCMPLETiON_DATE : 

THE COMPLETION OF CONSTRUCTION FOR THIS PROJECT IS SCHEDULED FOR 
SUMMER, 1998. 


SPRING, 1995 
SPRING, 199? 


PROJECT : 3015106 CONSTRUCTION GUADALUPE RIVER V SPRR/ALSA 

RUN DATE : 05/19/94 CENTRAL ZONE C/Y PAGE 258 
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RUN DATE: 

05/19/94 



FISCAL 

94-95 BUDGET REPORT 





RUNTIME: 

13:17 


















COORD: Na i Hsueh 



FUND: 031 




PROJECT: GUADALUPE RIVER 

HWYS 880/280 


06320 



PROGRAM: 

3 



CENTRAL ZONE C/Y 


FLOOD CONTROL DESIGN 

DIVISION 

PROJECT: 

3015107 




CONSTRUCTION 












--FISCAL 

1993 

-94. 

- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 


ACCOUNT DESCRIPTION.- 

HOURS 

8UDGET $ YTD 

AD J 

% TOTAL $ 

HOURS 

AMOUNT 

DISTRICT 

LABOR 










1 

05210 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

20 

1,909 


1,909 

40 

3,742 

1 

05220 

13230 

000 

CAPITALIZED LA BOR/0VERHEAD 

2,200 

178,385 


178,385 

2,100 

165,224 

1 

05230 

13230 

000 

CAPITALIZED LA80R/OVERHEAD 

TOO 

8,816 


8,816 

300 

25,313 

1 

06210 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

50 

4,512 


4,512 

300 

25,904 

1 

06220 

13230 

000 

CAPITALIZED LABOR/0VERHEAD 

30 

2,590 


2,590 

30 

2,468 

1 

06320 

13230 

000 

CAPITALIZED LABOR/0VERHEAD 

5,520 

457,669 


457,669 

3,034 

249,032 

1 

07220 

13230 

000 

CAPITALIZED LABOR/0VERHEAD 

750 

45,805 


45,805 

75 

4,444 

1 

08230 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

670 

51,179 


51,179 

338 

24,943 

1 

09220 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

2,409 

197,218 


197,218 

1,728 

144,075 

1 

09230 

13230 

000 

CAPITALIZED LABOR/0VERHEAD 

680 

47,702 


47,702 

900 

60,337 

1 

09320 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

2,100 

180,387 


180,387 

1,900 

157,849 




SECTION TOTAL 

14,529 

1,176,172 


1,176,172 

10,745 

863,331 

CONTRACT 

SERVICES 










2 

04230 

13302 

000 

AUDIT 


7,500 


7,500 


50,000 

2 

04230 

13310 

480 

FEES 






5,000 

2 

05220 

13210 

000 

CONSTRUCTION 


1,500,000 


1,500,000 


75,000 

2 

05220 

13303 

00 0 

TEMPORARY EMPLOYEES FEES 


5,000 


5,000 



' ' . . . 2: 

052 20 

13310 

120 

GEOTECHNICAL ENGR. DESIGN 


5,000 


5,000 


5,000 

2 

052 20 

13310 

311 

DUPLICATING/REPRODUCTION SERV 


3,000 


3,000 



2 

05220 

13450 

000 

UTILITIES 


31,000 


31,000 



2 

06210 

13310 

489 

ENVIRONMENTAL SERVICES 






15.000 

2 

06320 

13210 

000 

CONSTRUCTION 


4,200,000 


4,200,000 


3,300,000 

2 

06320 

13210 

533 

UTILITY RELOCATION 






7,800,000 

2 

06320 

13303 

000 

TEMPORARY EMPLOYEES FEES 


58,600 


58,600 


37,397 

2 

06320 

13310 

120 

GEOTECHNICAL ENGR. DESIGN 






5,000 

2 

06320 

13441 

Ooo 

AGREEMENTS COST SHARING 


1,500,000 


1 , 500,000 


1,300,000 

2 

06320 

13450 

000 

UTILITIES 


9,000,000 


9,000,000 



2 

08230 

13304 

000 

LEGAL SERVICES 


30,000 


30,000 



2 

08230 

13310 

384 

HAZ MAT-CLEAN UP/REMED1 AT ION 


100,000 


100,000 


50,000 

2 

08230 

13310 

si4:S:«s 

TEST & ANALYSIS 


30,000 


30,000 


10,000 

2 

08230 

13310 

489 

ENVIRONMENTAL SERVICES 


50,000 


50,000 



.2. 

09220 

13310 

311 

DUPLICATING/REPRODUCTION SERV 






3,500 

2 

09220 

13310 

458 

TEST & ANALYSIS 


15,000 


15,000 


35,000 

2 

09230 

13303 

00 0 

TEMPORARY EMPLOYEES FEES 






25,000 

2 

09320 

13303 

000 

TEMPORARY EMPLOYEES FEES 


25,550 


25,550 


10,000 

2 

09320 

13310 

332 

SECURITY/CUSTODIAL SERVICE 


100,000 


100,000 


60,000 

2 

09320 

13310 

416 

RELOCATION ASSISTANCE 


40,000 


40,000 


40,000 




SECTION TOTAL 


16,700,650 


16,700,650 


12,825,897 

LAND 











4 

09320 

13110 

000 

LAND FEE TITLE 


4,000,000 


4,000,000 


4,000,000 

PROJECT: 

3015107 



CONSTRUCTION 



GUADALUPE RIVER HUYS 880/280 


RUN DATE: 

05/19/94 






CENTRAL 

ZONE C/Y 

PAGE 259 
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#*- 

w 

OQRD : Nat Hsuelt 


FUND: 031 






PROJECT; 

GUADALUPE RIVER 

HWYS 880/280 

06320 


PROGRAM: 

3 







CENTRAL ZONE C/Y 

FLOOD CONTROL DESIGN DIVISION 

PROJECT : 

3015107 







CONSTRUCT I ON 













--FISCAL 1993-94 


-- FISCAL 1994-95 -- 

SEC: 

T - OR G - 

nil 1 


■ - - AC: 

COUNT DESCRIPTION 

- HOURS 

BUDGET $ YTD ADJ % 

TOTAL * 

HOURS AMOUNT 

LAND 












4: 

0 9320 

13130 

0:00 

LAND 

APPRAISALS 



50,000 

50.000 

50.000 

4; 

09320 

13 14 0 

000 

LITIGATION 




100,000 

100,000 

100,000 

4; 

0 93 2 0 

1315 0 

00 0 

SELOCATION 




200,000 

200,000 

30,000 

4: 

09320 

13160 

000 

TIT LE 

FEES 




25,000 

25,000 

3 8 t 080 




SECTION TOTAL 




4,375,000 

4,375,000 

4,210,000 

INTRA-DISTRICT EQUIPMENT 










5 

05210 

13241 

000 

INTRA 

DISTRICT 

CLASS 

mm 


36 

36 

73 

5 

052 20 

13241 

000 

INTRA 

DISTRICT 

CLASS 

l / I V 


4,004 

4,004 

3,822 

5 

05230 

1 324 1 

0:0 0 

INTRA 

DISTRICT 

CLASS 

I / I V 


182 

182 

5 46 

5 

0621 0 

1 3 24 1 

000 

I MTR A 

DISTRICT 

CLASS 

I / I V 


91 

91 

546 

5 

062 2 0 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I / I V 


55 

55 

55 

5 

06320 

13241 

000 

I HTRA 

DISTRICT 

CLASS 

I / I V 


10,046 

10,046 

5,5 22 

5 

07220 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I / I V 


1,365 

1,365 

137 

5 

08230 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I / I V 


1,219 

1,219 

615 

S 

09220 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I / I V 


4,384 

4,384 

3,145 

5 

09230 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I / I V 


1,238 

1 ,238 

1,638 

5 

09320 

13241 

000 

I NTS A 

DISTRICT 

CLASS 

I / IV 


3,822 

3,822 

3,458 




"SBC T IlidM:-': T D T AL . 




26,442 

26,442 

19,557 




* it 

* * PROJECT TOTAL * * 

* * 

14,529 

22,278,264 

22,278,264 

10,745 17,918,785 





* * 

# * * 

N A 

R 

RAT 

I V E * * * * 

# * 



5?II£_0§SCRiPTION_OF_PROJECT_AND_PROJECT_LOCATXgN_£OR_SUMHARY_ByDGET: 

THIS PROJECT PROVIDES FUNDS FOR THE DISTRICT'S RESPONSIBILITIES AS A 
LOCAL SPONSOR FOR THE U. S. ARMY CORPS OF ENGINEERS PROJECT ON 
GUADALUPE RIVER FROM HIGHWAYS 880 TO 280 IN THE CITY OF SAN JOSE. 

THE PROJECT IS DIVIDED INTO 3 CONTRACTS. CONTRACT 1 EXTENDS 1,500 
FEET FROM HIGHWAY 880 TO HEDD1NG STREET, CONTRACT 2 EXTENDS 4,000 
FEET FROM HEDGING STREET TO COLEMAN AVENUE AND CONTRACT 3 EXTENDS 
7,500 FEET FROM COLEMAN AVENUE TO HIGHWAY 280. WORK ON THE PROJECT 
CONSISTS Or CHANNEL EXCAVATION AND ONE BANK WIDENING BETWEEN HW* 880 
AND COLEMAN AVE., GABION LINED CHANNEL BETWEEN COLEMAN AVE. AND PARK 
AVE., REPLACEMENT OF BRIDGES AT REDDING ST, & OLD JULIAN ST., AND 
CONSTRUCTION OF TRANSITIONS AT BOTH ENDS OF THE EXISTING RCB CULVERT 
BYPASS . 


PROJECT : 3015107 

CONSTRUCTION 

GUADALUPE RIVER HWYS 88:0/280 

RUM DATE: 05/19/94 


CENTRAL ZONE C/Y PAGE 260 
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RUN DATE: 05/19/94 
RUN TINE: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 261 


FUND: 031 
PROGRAM: 
PROJECT : 

3 

3015107 


PROJECT: 

GUADALUPE RIVER HWYS 
CENTRAL ZONE C/Y 
CONSTRUCTION 

880/280 

COORD: N ai Hsueh 

06320 

FLOOD CONTROL DESIGN DIVISION 



****** 

N A R 

R A T I 

V E 

****** 


PROJECT GOALS AND OBJECTIVES: 

— — — — — -— —-— — — 

THE GOAL AND OBJECTIVES OF THIS PROJECT ARE FOR THE DISTRICT TO 
FULFILL ITS RESPONSIBILITIES AS A LOCAL SPONSOR FOR THE FEDERAL 
PROJECT. THE DISTRICT IS RESPONSIBLE FOR RIGHT OF WAY ACQUISITION, 
UTILITY RELOCATIONS, AND ALL BRIDGE DESIGN AND CONSTRUCTION 
ACTIVITIES FOR THE PROJECT. 

MEASyRABLE_TASKS_AND_COMPLETiON_DATES: 

CORPS AWARDED CONTRACT 1 FOR CONSTRUCTION SEPTEMBER, 1992 

CORPS SCHEDULED AWARD OF CONTRACT 2 FOR 

CONSTRUCTION SUMMER, 1994 

CORPS SCHEDULED AWARD OF CONTRACT 3 FOR 

CONSTRUCTION SUMMER, 1995 

CORPS AWARDS SALVAGE CONTRACT FOR RIVER STREET 

HISTORIC DISTRICT SPRING, 1995 

AWARD CONSTRUCTION CONTRACT FOR CENTRAL 

PIPELINE RELOCATION SPRING, 1994 

AWARD CONSTRUCTION CONTRACT FOR HEDDING 

STREET BRIDGE FALL, 1994 

COMMENCE RELOCATION OF PG&E TOWERS SUMMER, 1994 

EE2JECT_COMPLET j.ON_DATE : 

CONSTRUCTION (BY CORPS) OF CONTRACT 1 WILL BE COMPLETED IN SPRING, 
1994, CONTRACT 2 WILL BE COMPLETED IN FALL, 1995 AND CONTRACT 3 WILL 
BE COMPLETED IN SUMMER, 1997. ALL THREE CONTRACTS WILL BE FOLLOWED 
BY REVEGETATION PROJECTS BY THE CORPS TO MITIGATE THE PROJECT 
IMPACTS. 

COSX.S H AIU NG^R EJ.MBU R S EMENT : 

THE TOTAL ESTIMATED COST OF THE CORP'S COST-SHARED (50-50) PROJECT IS 
APPROXIMATELY ST18 MILLION. THE TOTAL COST OF THE LOCALLY PREFERRED 
PROJECT WITH BETTERMENTS THAT ARE 100% NON-FEDERAL COST IS 
APPROXIMATELY $134 MILLION. THE PRESENT COST-SHARING ARRANGEMENT FOR 
FEDERAL FLOOD CONTROL PROJECTS REQUIRES THAT NON-FEDERAL FUNDS BE 
PROVIDED IN THE FORM OF CASH (5%) DURING CONSTRUCTION AND FOR THE 
COST OF LANDS, BRIDGES, AND RELOCATIONS. THIS PROJECT IS ELIGIBLE TO 
RECEIVE 70% REIMBURSEMENT OF THE NON-FEDERAL COSTS THROUGH THE STATE 
OF CALIFORNIA FLOOD CONTROL SUBVENTIONS PROGRAM. 


PROJECT: 3015107 
RUN DATE: 05/19/94 


CONSTRUCTION 


GUADALUPE RIVER HWYS 880/280 
CENTRAL ZONE C/Y 


PAGE 261 







FB:2 0RP7S5 
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RUN DATE; 05/19/9 

4 


FISCAL 94-95 BUDGET REPORT 




RUN TIME: 13:17 













Luuso» Nai Msuen 



FUND: 031 



PROJECT: 

GUADALUPE R FISH LADDER MOD 

06320 



PROGRAM: .3 




CENTRAL ZONE C/Y 

FLOOD CON' 

ROL DESIGI 

DIVISION 

PROJECT: 3015108 




CONSTRUCTION 








“ “ -...... f | g £ ft 

L 1993-94 ------------ 

-- FISCAL 

1994-95 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION -- 

- - - - HOURS BUDGET $ 

YTD ADJ % TOTAL $ 

HOUR? 

AMOUNT 

DISTRICT LABOR 








1 06210 

1 3230 

000 CAPITALIZED LABOR/0VE8HEAD 



50 

4,318 

1 06320 

13230 

000 CAPITALIZED lABOR/OVERHEAD 



890 

73,052 

0 ft Q -5 ""l ft 

* U V C C i) 

13230 

000 CAPITALIZED lABOR/0VERHEAD 



301 

25,097 

1 09230 

13 230 

000 CAPITALIZED l ABOR/OVERHEAD 



4G0 

26,816 



SECTION TOTAL 




1,641 

129 283 

CONTRACT SERVICES 








2 06210 

13310 

489 ENVIRONMENTAL 

SERVICES 




5,000 

2 06320 

13210 

000 CONSTRUCTION 





250,000 



SECTION TOTAL 





255,000 

IN IRA-DISTRICT EQUIPMENT 







5 06210 

13241 

000 1NTRA DISTRICT 

CLASS I/IV 




91 

5 06320 

13241 

000 INTRA DISTRICT 

CLASS i/I V 




1,620 

5 09220 

13241 

000 INTRA DISTRICT 

CLASS I/I V 




548 

5 09230 

13241 

000 INTRA DISTRICT 

CLASS I/IV 




728 



SECTION TOTAL 





2,987 



* * * * PROJECT TO 

fll * * * * 



1,641 

387,270 



'«*»' •*» «#»' ■ 

:pr A. . St 

• A I ' 'ty'■■■ ' 

,;gv.•.. :#• . 




Mil F_OE SCRIP TiON_OF_PROJECT__ANO_PROJ£CT_LOCATiON_fOR_SyMHARY_ByOGEI: 

THIS PROJECT PROVIDES FUNDS FOR DESIGN AND PREPARATION OF PLANS AND 
SPECIFICATIONS FOR INSTALLATION OF FISH LADDERS AT EXISTING DROP 
STRUCTURES ON GUADALUPE RIVER. 

MOJ§£I_S9MS_AND_OB JECTJ.VES : 

THE GOALS AND OBJECTIVES FOR THIS PROJECT ARE TO PROVIDE A MEANS FOR 
FISH PASSAGE ON EXISTING DROP STRUCTURES ON GUADALUPE RIVER. THE 
EXISTING STRUCTURE IS A BARRIER TO FISH MIGRATION. ITS IMPACTS AND 
MITIGATIONS ARE IDENTIFIED IN THE PLANNING STUDY FOR GUADALUPE RIVER 
FROM HIGHWAY 280 TO BLOSSOM HILL ROAD. THE PROPOSED FISH LADDER 
WOULD PROVIDE MITIGATION FOR THESE IMPACTS. 


Mf.ASyRABLE_IA.SKS_AN'D_C'0.5£l l EIi0 : ll_DAIESi 


PR' 

3JECT 

3015108 

ADVERTISE AND AWARD CONSTRUCTION CONTRACT 

CONSTRUCTION 

SPRING, 1995 

GUADACUP 

£ R FISH LADDER MOD 

ftUI 

i DAT 

£ : 05/19/94 



f* p MT'BAs 7 fl M P r / Y 
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FUND: 031 
PROGRAM: 3 
PROJECT: 3015108 

; * *■* * * * N A R R A T I ■ V . E: : ; : v*: : v* : : ;* 

PROj&£I_COMPLEIiQN_DATE : 

CONSTRUCTION FOR THIS PROJECT SHOULD BE COMPLETED BY FALL, 1995. 


PROJECT: GUADALUPE R FISH LADDER MOD 
CENTRAL ZONE C/Y 
CONSTRUCT ION 


COORD: Nai Hsueh 
06320 

FLOOD CONTROL DESIGN DIVISION 


PROJECT: 3015108 
RUN DATE: 05/19/94 


CONSTRUCTION 


GUADALUPE R FISH LADDER MOD 
CENTRAL ZONE C/Y 
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LBZGRP/S 

RUTS DATE; 05/19/94 
RUN TIME: 13:1? 

FUND: 031 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 

PROJECT: GUADALUPE SPRR/MWY 101 REV 

COORD : Sernie G< 
EG 06210 

l d n e r 


PAGE 23 

PROGRAM: 3 

PROJECT: 3015109 


CENTRAL ZONE C/Y 
CONSTRUCT ION 


PROJECT 1 

JEVEIOPMEN 

T -BR 

MANAGER 

SECT -ORG- 

ACCT- 

-.. FISC 

------ ACCOUNT DESCRIPTION . HOURS BUDGET % 

A L 1993-94 . 

YTD ADJ $ TOTAL $ 

-- FISCA 
HOURS 

L 19 

94-95 -- 

AMOUNT 

DISTRICT LABOR 

1 06210 

1 07230 

13230 

13230 

000 CAPITALIZED LA BOR/0VERHEAD 

000 CAPITALIZED LABOR/OVERHEAD 



150 

75 


12.952 

4,518 



SECTION TOTAL 



225 


17,470 

CONTRACT SERVICES 

2 06210 

2 06210 

1 3303 
13310 

000 TEMPORARY EMPLOYEES FEES 

489 ENVIRONMENTAL SERVICES 





3,000 

5,000 



SECTION TOTAL 





8,000 

INTRA-DISTRICT EQUIPMENT 
5 06210 13241 

5 07230 13241 

000 INTRA DISTRICT CLASS I/IV 

000 INTRA DISTRICT CLASS I/IV 





273 

137 



SECTION TOTAL 





410 



* * * * PROJECT TOTAL * * * * 



':Li*-25 


25,880 



* * * * * * N A R R A T 

■Ml V 

£ * * * * * * 





BK I £ 

F DESCRIPTION OF PROJECT AND PROJECT LOCATION FOR 

SUMMARY 

BUDGET : 





THIS FLOOD CONTROL MITIGATION PROJECT PROVIDES TOR T'SC SECOND Of 
THREE YEARS OF MAINTENANCE AND MONITORING OF 3 ACRES OF PREVIOUSLY 
INSTALLED REVEGETATI ON. IT ALSO INCLUDES FUNDS FOR APPROXIMATELY ONE 
ADDITIONAL ACRE OF PLANTING, REQUIRED TO MEET THE 4-ACRE MITIGATION 
REQUIREMENT. APPROXIMATELY 1600 WILLOW AND COTTONWOOD CUTTINGS WERE 
INSTALLED BETWEEN DECEMBER 1992 AND JANUARY 1994. THE WORK COVERED 
BY THIS PROJECT WAS INCLUDED UNDER THE PROJECT FOR GUADALUPE RIVER 
FROM SPRR TO HIGHWAY 101 {#3015110) IN FISCAL YEAR 93-94. 

PROJECI_GOALS_AND_OBJECTIVES: 

THE OBJECTIVE OF THIS PROJECT IS TO REVEGETATE 4 ACRES OF RIPARIAN 
FOREST IN FULFILLMENT OF THE MITIGATION REQUIREMENTS APPROVED IN THE 
PROJECT EIR. THE ONE ACRE OF ADDITIONAL PLANTING WOULD BE INSTALLED 
BETWEEN TRIMBLE ROAD AND HIGHWAY 101 BY DISTRICT MAINTENANCE STAFF 
AND SAN JOSE CONSERVATION CORPS CREWS IN FALL 1994. 


0 J EC 


T : 3 01 
0 


109 

19/94 


MEASURAB LE T ASKS AND COMPLETI ON DATES : 

DELINEATE PLANTING SITE 

CONSTRUCTION 


APRIL 1994 


GUADALUPE SPRR/HWY 10 
M 


1 REVETS 
ONE C 
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FUND: 031 
PROGRAM: 
PROJECT: 


3015109 




PROJECT: GUADALUPE SPRR/HWY 101 REVEG 
CENTRAL ZONE C/Y 
CONSTRUCTION 


; I 


COORD: Bernie Goldner 
06210 

PROJECT DEVELOPMENT-BR MANAGER 




PREPARE PLANTING PLANS 
SITE PREPARATION 
PLANT INSTALLATION 
MAINTENANCE AND MONITORING 
PROJECT COMPLETION DATE: 


JULY 1994 
OCTOBER 1994 
DECEMBER 1994 
DECEMBER 1996 


THIS PROJECT IS SCHEDULED FOR COMPLETION IN FY 1996-97IF SURVIVAL OF 
THE RIPARIAN PLANTS MEET PERFORMANCE CRITERIA ON SCHEDULE. 


PROJECT: 3015109 
RUN DATE: 05/19/94 


CONSTRUCTION 


GUADALUPE SPRR/HWY 101 REVEG 
CENTRAL ZONE C/Y 
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F:S:2 0»"'7S 

8 &N: DATE: 05719/94 
RUM TIME: 13:17 

FUN!): 031 
PROGRAM: 3 
PROJECT: 3015110 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: GUADALUPE RIVER SPRR/HWY 101 
CENTRAL ZONE C/Y 
CONSTRUCTION 


TOORD : N a i Hsueh 
06320 

FLOOD CONTROL 


PAGE 266 


DESIGN DIVISION 


SECT -Q.RG- 


DISTRICT LABOR 


A C G T 


ACCOUNT DESCRIPTION 


HOURS 


1 

05210 

13 230 

000 

CAPITALIZED 

LABOR/OVER HEAD 


1 

05 2 2 0 

13 230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

1,600 

1 

06210 

13230 

000 

CAPITALIZED 

LABOR/OVER HEAD 

100 

I 

063:20 

1 3:2 30 

00 0 

CAP I TALI ZED 

LABOR/OVER HEAD 

180 

1 

0823 0 

13 230 

000 

CAP i TAL I ZED 

LABOR/OVERHEAD 

95 

1 

092 20 

13 230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

2,449 

1 

092 30 

13230 

000 

CAP I TALI ZED 

LABOR/OVERHEAD 

600 

1 

09320 

13 230 

000 

CAPITALIZED 

LABOS/OVERHEAD 

50 




SECTION TOTAL 


5,074 


CONTRACT SERVICES 

2 05220 13210 

2 05220 13303 

2 05220 13310 

2 05220 13450 

2 06210 13303 

2 06210 13310 


INTRA-DISTRICT EQUIPMENT 


0Q0 CONSTRUCTION 
000 TEMPORARY EMPLOYEES FEES 
120 GEOTECHNICAL ENGR . DESIGN 
000 UTILITIES 

000 TEMPORARY EMPLOYEES FEES 
48V ENVIRONMENTAL SERVICES 

SECTION TOTAL 


5 

0521 0 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I / I V 

5 

05220 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I/I V 

5 

062 1 0 

13 241 

oob 

I fJ T|> £ 

D ISTRICT 

r i a c r 

j. / f ir 

« / i « 

5 

06320 

13241 

000 

I N TR A 

DISTRICT 

CLASS 

I/IV 

5 

08230 

13241 

0 00 

I N T R A 

DISTRICT 

CLASS 

I / I V 

5 

09220 

1 3241 

000 

INTRA 

DISTRICT 

CLASS 

I/IV 

5 

09230 

1 3241 

000 

INTRA 

DISTRICT 

CLASS 

I / i V 

5 

093 2 0 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I/IV 


SECTION TOTAL 


- F ? S C A L 1993-94 
BUDGET S YTD ADJ $ 


129,735 
9,023 
14,924 
7,257 
200,492 
42,091 
4,295 


TOTAL $ 


itr ft ?Sr # 


PROJECT TOTAL * * * * 


5,074 


407,817 


90,000 

5,000 

10,000 

5,000 

4,000 

4,000 

118,000 


2,912 

A a •% 
I U C. 

328 
173 
4,457 
1 , 092 
91 

9,235 

535,052 


129,735 
9,023 
14,924 
7,2 5 7 
200,492 
42,091 
4,295 

407,817 


90,000 
5,000 
10,000 
5,000 
4,000 
4,000 

118,000 


2,912 
1 6 2 
328 
173 
4,457 
1,092 
91 


9,235 
535,052 


F I S'CAL 

994 - 95 

HOURS 

AMOUNT 

20 

1,871 

90 

7 ,082 

30 

2,463 

79 

6,588 

219 

1 8,004 


219 


36 
.164 

55 

144 

399 

18,403 


.0 J 


E S: 


/ 9 


****** 


I 


****** 


BRI EF DESCRIPTION OF PROJEC T A ND PROJECT LOCATION FOR . SUMHA-_R_Y_B-U:DGET ; 

THIS PROJECT PROVIDES FUNDS FOR CONTRACT ADMINISTRATION, 
COORDINATION, AND CLAIMS RESOLUTION FOR THE PROJECT TO CONSTRUCT T H F 
UNDERGROUND RELOCATION OF THE SAN FRANCISCO WATER DEPARTMENT'S 
HETCH-HETCHY PIPELINE. 

CONSTRUCT I ON 


GUADALUPE R I V 

e 
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FUND: 031 
PROGRAM: 
PROJECT: 


COORD: Nai Hsueh 

PROJECT: GUADALUPE RIVER SPRR/HWY 101 06320 

3 CENTRAL ZONE C/Y FLOOD CONTROL DESIGN DIVISION 

3015110 CONSTRUCTION 

****** N A R R A T I V E ****** 


PPQJ§CT_GOALS_AND_OBJECTXVES: 

THE GOALS AND OBJECTIVES FOR THIS PROJECT ARE TO COMPLETE THE 
RELOCATION OF THE HETCH-HETCHY PIPELINE, RAISE THE ADJACENT LEVEES 
AND THEREBY PROVIDING PROTECTION FROM THE 1% FLOOD FROM SPRR TO 
H I G H W A Y 1 0 1 . 

MEASURABLE TASKS AND COMPLETION DATES: 


AWARDED CONSTRUCTION CONTRACT APRIL, 1993 

PROJECT COMPLETION DATE: 


THE COMPLETION OF CONSTRUCTION FOR THIS PROJECT IS SCHEDULED FOR 
■ JUNE,■ 1994. 

COS T_S H AR I^N G^RE l MBURSEME N T : 

COSTS FOR THIS PROJECT ARE SHARED WITH THE ARMY CORPS OF ENGINEERS, 
SINCE IT IS CONSIDERED PART OF THE TOTAL PROJECT COST FOR THE CORPS' 
GUADALUPE RIVER PROJECT. THIS PROJECT IS ALSO ELIGIBLE FOR 
REIMBURSEMENT THROUGH THE STATE OF CALIFORNIA FLOOD CONTROL 
SUBVENTIONS PROGRAM. 


PROJECT: 3015110 
RUN DATE: 05/19/94 


CONSTRUCT I ON 


GUADALUPE RIVER SPRR/HWY 101 
CENTRAL ZONE C/Y 
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FB : 2Q:RP7:R SANTA CLARA VALLEY WATER DISTRICT 

RON DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME; 13:17 


COORD: Nai Hsueh 


FUND: 031 




PROJECT: 

GUADALUPE R/W 

HWY 280/BLSM HI 


06320 


PROGRAM; 

3 




CENTRAL ZONE 

C/Y 


FLOOD 

CONTROL DESIGN 

PROJECT: 

3015117 




CONSTRUCTION 










--F 1 S C A L 

1993-94 


-- FISCAL 

SECT - OR G - 

ACCT - 

— 

- ACCOUNT DESCRIPTION -- 

HOURS 

BUDGET $ YTD 

ADJ $ 

TOTAL S 

HOURS 

DISTRICT 

L ABOR 









1 

06220 

1 3 230 

000 

CAPITALIZED 1ABOR/OVERHEAD 

20 

1,725 


1,725 

20 

1 

06320 

1 3 230 

000 

CAP ITALI ZED LABOR/OVERHEAD 

40 

3,318 


3,318 

240 

1 

0 7220 

1 3 230 

Q0Q 

CAP ITALI ZED LA BOR/OVERHEAD 

750 

45,805 


45,805 


1 

09230 

1 3230 

000 

CAP ITALI ZED LASOR/OVERHEAD 

900 

63,136 


63,136 


1 

09320 

13230 

000 

CAPITALIZED L ABOR / OVE R-H E AD 

2,000 

171,796 


171,796 

2,100 




SECTION TOTAL 

3,710 

285,780 


285,780 

2,360 

CONTRACT 

SERVICES 









2 

06210 

1:3:21:: 0 : 

000 

CONSTRUCTION 


5,773,268 


5,773,268 


2 

09220 

13310 

458 

TEST & ANALYSIS 






2 

09230 

13303 

000 

TEMPORARY EMPLOYEES FEES 


2 G , 0 0 0 


20,000 


2 

09320 

133:03 

000 

TEMPORARY EMPLOYEES FEES 


1 5,000 


15,000 


2 

09320 

13310 

332 

SECURITY/CUSTODIAL SERVICE 


30,000 


30,000 


2 

093 2 0 

13310 

416 

RELOCATION ASSISTANCE 


40,000 


40,000 





SECTION TOTAL 


5,878,268 


5,878,268 


LAND 

4 

09320 

13110 

000 

LAND FEE TITLE 


5,000,000 


5,000,000 


4 

09320 

13130 

000 

LANO APPRAISALS 


50,000 


50,000 


4 

09320 

13140 

000 

LITIGATION 


20,000 


20,000 


4 

09320 

13150 

000 

RELOCATION 


200,000 


200,000 


.4 

09320 

13160 

000 












C 3 9 UUU 





SECTION TOTAL 


5,295,000 


5,295,000 


INTRA-DISTRICT EQUIPMENT 








5 

06220 

13241 

000 

INTRA DISTRICT CLASS I/IV 


36 


36 


5 

06320 

13241 

000 

INTRA DISTRICT CLASS I/IV 


73 


73 


5 

07220 

13241 

000 

INTRA DISTRICT CLASS I/IV 


1,365 


1,365 


5 

09230 

13241 

000 

INTRA DISTRICT CLASS I/IV 


1,638 


1,638 


5 

09320 

13241 

000 

INTRA DISTRICT CLASS I/IV 


3,640 


3,640 





SECTION TOTAL 


6,752 


6,752 





* * 

* * PROJECT TOTAL * * * * 

3,710 

11,465,800 


11,465,800 

2,360 


P 

R 

0 , 

IB 

Cl 

r : 3 ( 

) 1! 

S1 

1 

7 


n 

U 

H 

0 

A1 

fE ; ! 

15, 

f 1 

:9 

/ 

9> 













****** N ft R R ft T I V E * * * * 

.BRIEF ..DES.CR I P T I ON OF PRO JECI _ANP jPR.GJE CT_ IOC AT l§N_ F 0:R_SUHMAR Y_IMJDGgT : 

THIS PROJECT PROVIDES FUNDS FOR ADVANCE RIGHT OF MAY ACQUISITIONS 


CONSTRUCT 5 ON 


GUADALUPE R/W 


HU 

Y 

m 

T 


80/ 


BL 


SM 


NS 


ML 

/r 


PAGE ?6S 


DIVISION 


1994-95 

AMOUNT 


1,644 

59,699 


174,466 

195,809 


20,000 

10/000 

70,000 

50,000 

150,000 


5,000,000 

50,000 

50,000 

30,000 

30,000 

5,160,000 


36 

437 


3,822 

4,295 

5,510,104 
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FUND: 031 

PROGRAM: 

PROJECT: 

3 

3015117 


PROJECT: 

GUADALUPE R/W HWY 
CENTRAL ZONE C/Y 
CONSTRUCTION 

280/BLSM 

HL 

COORD: Nai Hsueh 

06320 

FLOOD CONTROL DESIGN DIVISION 



* * * * * ★ 

N A R 

RAT 

I V 

E 

* * ★ * ★ * 


PROPERTY MANAGEMENT FOR ACQUIRED PROPERTIES FROM HWY 280 TO BLOSSOM 
HILL BLVD. AND A SET ASIDE FUND FOR DISTRICT CONSTRUCTION ON 
GUADALUPE RIVER. 

PR2JECT_GOALS_AND_OBJECTiVES: 

THE GOALS AND OBJECTIVES FOR THIS PROJECT ARE TO PROVIDE FOR ADVANCE 
ACQUISITION RIGHT OF WAY FOR THE GUADALUPE RIVER PROJECT ON A 
VOLUNTARY BASIS AND PROPERTY MANAGEMENT FOR THE ACQUIRED PARCELS. 

MEASURABLE_TASjCS_AND_COMPLETiON_DATES : 

ACQUIRE PROPERTY ON A VOLUNTARY BASIS NO SCHEDULE 

EE2iI£I_£2MPLETiON_DATE: 

THE CONSTRUCTION OF THE GUADALUPE RIVER PROJECT WILL BE DIVIDED INTO 
PHASES AND ACQUISITION OF RIGHTS OF WAY FOR EACH PHASE MUST BE 
COMPLETED BEFORE CONSTRUCTION COMMENCES. THE FIRST PHASES (PHASE 4 
FROM HWY 280 TO SPRR AND PHASE 5 FROM SPRR TO WPRR) ARE SCHEDULED FOR 
A CONSTRUCTION START IN 1997. 

£25I_SHARiNG^REIMBURSEMENT: 

PORTIONS OF THE GUADALUPE RIVER PROJECT ARE PROPOSED TO BE A U.S. 

ARMY CORPS OF ENGINEERS' PROJECT (THE CURRENT LIMITS ARE FROM WPRR TO 
BLOSSOM HILL, BUT IS SUBJECT TO CHANGE DEPENDING ON THE B/C RATIO). 
THE RIGHT OF WAY ACQUISITION COSTS FOR FEDERAL FLOOD CONTROL PROJECTS 
ARE ELIGIBLE FOR REIMBURSEMENT THROUGH THE CALIFORNIA STATE 
SUBVENTIONS PROGRAM . 


PROJECT: 3015117 
RUN DATE: 05/19/94 


CONSTRUCTION 


GUADALUPE R/W HWY 280/BLSM HL 
CENTRAL ZONE C/Y 
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FB208P7R 


r i m 


PROJECT 


>/ 
13 : 


/ 94 


1 7 


301 5998 


SECT -ORG- 

A COT - 

STRICT 

LABOR 


1 

07220 

61230 

1 

07230 

61230 

1 

n 

51230 

1 

09230 

61230 

1 

09320 

61230 

(NTRACT 

SERVICES 


2 

07220 

61063 

2 

0 7220 

61071 

2 

07220 

61310 

2 

07220 

61310 

2 

0 7230 

61063 

2 

0 7230 

61071 

2 

07230 

61072 

2 

07230 

61422 
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PROJECT 


ACCOUNT DESCRIPTION -• 


000 EXPENSED LA BOR/OVERHEAD 
000 EXPENSED LA 8 OR/GVERHEAD 
000 EXPENSED LAS OR/OVERHEAD 
000 EXPENSED LASOR/OVERHE AD 
000 EXPENSED LABOR/0VERHEAD 


GUADALUPE RIVES {D/S 280) U S 
CENTRAL 2 ONE C/Y 
MAINTENANCE 


COORD: Jim Ferguson 
07100 

MAINTENANCE MANAGER 


HOURS 


-FISC 
SUDGET % 


1993-94 
YTD AD J 8 


TOTAL $ 


SECTION TOTAL 


000 MAINTENANCE SERVICES OTHER 
000 MATERIALS & SUPPLIES GENERAL 
471 EQUIPMENT RENTAL CONTRACT 
476 UTILITIES LAND FILL FEES 
000 MAINTENANCE SERVICES OTHER 
000 MATERIALS & SUPPLIES GENERAL 
000 CHEMICALS 
000 LEASE EQUIPMENT 

SECTION TOTAL 


INTRA-DISTRICT EQUIPMENT 
5 61241 

5 07220 61242 

5 07220 61243 

C fW)7n £50/.? 

5 07230 61243 000 INTRA DISTRICT CLASS III 


INTRA DISTRICT CLASS i/IV 
000 INTRA DISTRICT CLASS I I 
00b I NTRA D I STR I CT CLASS H I 


SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


FIS 

HOUR 


CAL 1 
S 


000 

06 

00 

60 

10 


4,376 


4,376 


994- 

95 - - 

AMO 

UNT 



11 

8.530 

ii 

4,812 

3 

4,625 


4,024 
83 1 


272,822 


12.455 
37,363 
49,818 

12.456 
11,637 

6,600 

8,700 

2,235 

141,264 


7,964 

21,206 

21,206 

17,633 

2,696 

70,707 

484,793 


****** tt A 8 R A T I V E ****** 

IEIEF_DESCRj_PTTgN_OF_PROJECT_AND_PROJECI_LgCATigN_FOR_SyMMARY_ByDGET: 

THIS PROJECT PROVIDES FUNDS FOR ANNUAL MAINTENANCE IN THE GUADALUPE 
RIVER WATERSHED, D/S HIWAY 280. DISTRICT FACILITIES INCLUDE 
GUADALUPE RIVER FROM SAN FRANCISCO BAY TO HIGHWAY 280. 


ROJ'EC: 


T: 30 
T E : 


5 9 


S 

/ 94 




GUADALUPE RIVE 


p s: t 

L I. N J 


(D/S 2 
RAL 


:SC ) U 


:NE C/Y PAGE 270 
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FUND: 031 

PROGRAM: 4 

PROJECT: 3015998 


PROJECT: 

GUADALUPE RIVER (D/S 
CENTRAL ZONE C/Y 
MAINTENANCE 

COORD : 

280) W S 


****** 

N A R 

RATI 

y £ ****** 


PRO i I CT_GOA L S_AND_OB J EC TjVE S : 

1) TO MAINTAIN IMPROVED FACILITIES TO ENSURE THEY CONTINUE TO 
PROVIDE THE LEVEL OF FLOOD PROTECTION FOR WHICH THEY WERE 
CONSTRUCTED 

2) ON UNIMPROVED FACILITIES, MAINTAIN A CLEAR WATERWAY AND TO 
PROVIDE CHANNEL STABILIZATION ON STREAMS WHERE THE DISTRICT HAS 
RIGHTS OF WAY AND AS FUNDS PERMIT, 

':3. : ) : TO PERFORM EMERGENCY WORK WHEN NECESSARY TO PROTECT LIFE AND 

PROPERTY FROM IMPENDING FLOOD DAMAGE ON ALL STREAMS TO THE EXTENT 
THAT DISTRICT RESOURCES ALLOW. 


MEASURABLE TASKS AND COMPLETION DATES: 

~ — mm m m mm mm m m mm-mm mm — — f—— —t f—f» 

1) FACILITIES CLEANING WORK: 

ESTIMATED COST OF $227,000.- 
TO BE COMPLETED BY NOVEMBER 1 

6000 FEET OF CHANNEL SEDIMENT REMOVAL 

2) EROSION CONTROL WORK: 

ESTIMATED COST OF $15,000.- 

TO BE COMPLETED BY NOVEMBER 1 / PROVIDED THE U.S. ARMY CORPS OF 
ENGINEERS ISSUES A 404 PERMIT FOR SUCH IDENTIFIED WORK. 

150 FEET OF CHANNEL EROSION REPAIR 

3) CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $38,570 ON APPROXIMATELY 128 ACRES OF DISTRICT 
FACILITIES 

A. AQUATIC VEGETATION CONTROL TO BE COMPLETED BY OCTOBER 1 

B. PRE-EMERGENT WORK TO BE COMPLETED BY DECEMBER 31 

C. POST-EMERGENT WORK TO BE COMPLETED BY MAY 31 

4) NON-CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $84,970.- 

ON APPROXIMATELY 30 ACRES OF DISTRICT FACILITIES 

5) REVEGETATION PROJECT WORK: 

ESTIMATED COST OF $25,000.- 

ON APPROXIMATELY 4 ACRES OF DISTRICT FACILITIES 


PROJECT: 3015998 MAINTENANCE GUADALUPE 

RUN DATE: 05/19/94 


Jim Ferguson 
07100 

MAINTENANCE MANAGER 


RIVER (D/S 280) W S 
CENTRAL ZONE C/Y 
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PROJECT: GUADALUPE RIVER (D/S 280) W S 
CENTRAL ZONE C/V 
MAINTENANCE 


COORD: Jim Ferguson 
07100 

MAINTENANCE MANAGES! 


****** N A R R A T I V E ****** 

6 ) PROPERTY & APPURTENANCES MAINTENANCE WORK: 

ESTIMATED COST OF $25,000.- 

7) ENGINEERING, TECHNICAL SUPPORT, AND SUPERINTENDENCE: 

ESTIMATED COST OF $52,300.- 


PR0JECT COMPL|TLgN_DAIE: 

THIS IS AW ONGOING MAINTENANCE DEPARTMENT PROJECT. 


OJECT 


R U 


0 A > 


.3 01: 
. 0 


5998 

9/94 


5/1 


MAINTENANCE 


GUADALUPE RIVER CD/S 280) W S 

CENTRAL ZONE C/V PAGE 272 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 031 
PROGRAM: 4 
PROJECT: 3015999 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 8UDGET REPORT 


PROJECT: GUADALUPE RIVER (U/S 280) W S 
CENTRAL ZONE C/Y 
MAINTENANCE 


PAGE 273 


COORD: Jim Ferguson 
07100 

MAINTENANCE MANAGER 


ACCOUNT DESCRIPTION 


. FISCAL 1993-94 . 

HOURS BUDGET $ YTD ADJ $ TOTAL $ 


FISCAL 1994-95 -■ 
HOURS AMOUNT 


DISTRICT LABOR 

1 07220 61230 

1 07230 61230 

1 07260 61230 

1 09230 61230 

1 09320 61230 


CONTRACT SERVICES 


07220 61063 
07220 61071 
07220 61310 
07220 61310 
07230 61063 
07230 61071 
07230 61072 
07230 61422 


INTRA-DISTRICT EQUIPMENT 


07220 
0 7220 
07230 
07230 


61241 

61242 

61243 

61242 

61243 


000 EXPENSED LA BOR/OVERHEAD 
000 EXPENSED LA BOR/OVERHEAD 
000 EXPENSED LABOR/OVERHEAD 
000 EXPENSED LA BOR/OVERHEAD 
000 EXPENSED LABOR/OVERHEAD 


SECTION TOTAL 


000 MAINTENANCE SERVICES OTHER 
000 MATERIALS & SUPPLIES GENERAL 
471 EQUIPMENT RENTAL CONTRACT 
476 UTILITIES LAND FILL FEES 
000 MAINTENANCE SERVICES OTHER 
000 MATERIALS & SUPPLIES GENERAL 
000 CHEMICALS 
000 LEASE EQUIPMENT 

SECTION TOTAL 


INTRA DISTRICT CLASS I/IV 
000 INTRA DISTRICT CLASS II 

000 INTRA DISTRICT CLASS III 

000 INTRA DISTRICT CLASS II 

000 INTRA DISTRICT CLASS III 

SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


690 

iiiiislii: 

200 

60 

10 

2,119 


iiiii! 


40,894 

69,814 

17,313 

4,024 

831 

132,876 


3,941 

11,823 

15,764 

3,941 

8,610 

4,865 

6,464 

1,650 

57,058 


3,856 

6,710 

6,710 

12,987 

1,987 

32,250 

222,184 


: : :* * * * * 




!!*IE£_0ESCRiPTigN_OF_PROJECT_AND_PROJECT_LOCATION_FOR_SyMMARY_ByDGET: 

THIS PROJECT PROVIDES FUNDS FOR ANNUAL MAINTENANCE IN THE GUADALUPE 
RIVER WATERSHED, U/S HIWAY 280. DISTRICT FACILITIES INCLUDE 
GUADALUPE RIVER FROM HIGHWAY 280 TO THE CONFLUENCE OF ALAMITOS AND 
GUADALUPE CREEKS. 


PROJECT: 3015999 
RUN DATE: 05/19/94 


MAINTENANCE 


GUADALUPE RIVER (U/S 280) W S 
CENTRAL ZONE C/Y 
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E.B:2 : 0.R:P 7-R 

RUN DATE; 05/19/94 

RU N TIME: 13:17 



SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 



PAGE 

FUND: 031 

PROGRAM: 4 

PROJECT: 3015999 



PROJECT: GUADALUPE RiVES (U/S 280) W S 

TV s 

! vfT v S., I sj I 

07100 

j s o n 



CENTRAL ZONE C/Y 


MAINTENA! 

ICE MANAGER 



MAINTENANCE 





****** 

M 

A R R A T I V E 

****** 




E?.2iE£I„COALS._A;NO_OB JECT1VES : 

1) TO MAINTAIN IMPROVED FACILITIES TO ENSURE THEY CONTINUE TO 
PROVIDE THE LEVEL OF FlOOD PROTECTION FOR WHICH THEY WERE 
CONSTRUCTED 

2) ON UNIMPROVED FACILITIES, MAINTAIN A CLEAR WATERWAY AND TO 
PROVIDE CHANNEL STABILIZATION ON STREAMS WHERE THE DISTRICT HAS 
RIGHTS OF WAY AND AS FUNDS PERMIT. 

3) TO PERFORM EMERGENCY WORK WHEN NECESSARY TO PROTECT LIFE AND 
PROPERTY FROM IMPENDING FLOOD DAMAGE ON ALL STREAMS TO THE EXTENT 
THAT DISTRICT RESOURCES ALLOW. 


MEASyRABLE_TASKS_AND_COMPLETiON_DATES: 

1) FACILITIES CLEANING WORK: 

ESTIMATED COST OF $21,000.- 
TO BE COMPLETED BY NOVEMBER 1 

400 FEET OF CHANNEL SEDIMENT REMOVAL 

2) CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $33,250 ON APPROXIMATELY 112 ACRES OF DISTRICT 
FACILITIES 


«. AQUATIC VEGETATION CONTROL To Bt CuMPLETtu bt ULIUHbK i 
8. PRE- EMERGENT WORK TO BE COMPLETED BY DECEMBER 31 


PROJECT: : 

3015999 

R a N D A T E : 

05/19/9 


C. POST-EMERGENT WORK TO BE COMPLETED BY MAY 31 

3) NON-CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $76,926.- 

ON APPROXIMATELY 30 ACRES OF DISTRICT FACILITIES 

4) REVEGETATION PROJECT WORK: 

ESTIMATED COST OF $30,000.- 

ON APPROXIMATELY 1 ACRE OF DISTRICT FACILITIES 

4) PROPERTY & APPURTENANCES MAINTENANCE WORK: 

ESTIMATED COST OF $44,000.- 

5) ENGINEERING, TECHNICAL SUPPORT, AND SUPERINTENDENCE: 
ESTIMATED COST OF $26,850.- 




GUADALUPE RIVER 
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RUM DATE: 05/19/94 
RUM TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 275 


FUND: 031 
PROGRAM: 
PROJECT: 

4 

3015999 


PROJECT: 

GUADALUPE RIVER (U/S 
CENTRAL ZONE C/Y 
MAINTENANCE 

280) W S 

COORD: Jim Ferguson 

07100 

MAINTENANCE MANAGER 



* * * * * * 

N A R 

R A T I 

V E 

* * * * * *. ■ 


EEQiE C T_COMP L E T J.ON_D ATE : 

THIS IS AN ONGOING MAINTENANCE DEPARTMENT PROJECT. 

COST_SHAjn NONREIMBURSEMENT: 

N/A 

*kt3£AII2!i_£QE!!ytA_*!iD_BAS TS : 

N/A 


PROJECT: 3015999 
RUM DATE: 05/19/94 


MAINTENANCE 


GUADALUPE RIVER (U/S 280) U S 
CENTRAL ZONE C/Y 
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FB : 2'0fcl»7S 

RUM DATE: 05/19/94 
SUN TIME: 13:17 

FUND: 031 
PROGRAM I 4 
PROJECT: 3020999 


SANTA CLARA VALIEV HATER DISTRICT 
FISCAL 94 - 9:5 BUDGET REPORT 


PROJECT: LOS GATOS CREEK WATERSHED 
CENTRAL ZONE C/Y 
MAINTENANCE 


PAGE 276 


COORD: Jim Ferguson 
07100 

MAINTENANCE MANAGER 


SECT -ORG- 


DISTRICT LABOR 


ACCT 


ACCOUNT DESCRIPTION 


HOURS 


-FISC 
BUDGET * 


A L 1993-94 
YTD AD J $ 


TOTAL $ 


FISCAL 1994-95 • 
HOURS AMOUNT 


1 

0 72 2 0 

61230 

000 

EXPENSED 

1 

0 7230 

61230 

000 

EXPENSED 

1 

A 7 5 £. A 

u { & O u 

d 1 T T A 

U IJ.JW 

A A A 
WWW 

EXPENSED 

1 

09230 

61230 

000 

EXPENSED 

1 

09320 

61230 

000 

EXPENSED 


SECTION TOTAL 


120 

495 

100 

60 

10 

785 


INTRA-DISTRICT EQUIPMENT 


0 7220 
07220 


61241 

61242 

61243 


07230 61243 


SECTION TOTAL 

INTRA DISTRICT CLASS I/IV 
000 INTRA DISTRICT CLASS II 
000 INTRA D ISTRICT CLASS I I I 

AAA i mt n « r» i p r n » r r r* i » r r « * 
WWW 1 « I O n P 1 9 I A 1 L I U L n O D 1 1 

ODD INTRA DISTRICT CLASS III 
SECTION TOTAL 

* * * * PROJECT TOTAL * * * ’ 


7,112 
29,816 
8,6:5 6 
4,024 

831 

50,439 


SERVICES 

07220 

61063 

000 

MAINTENANCE SERVICES OTHER 

666 

0 7220 

61071 

000 

MATERIALS & SUPPLIES GENERAL 

2,000 

072 20 

61310 

471 

EQUIPMENT RENTAL CONTRACT 

2,666 

07220 

61310 

476 

UTILITIES LAND FILL FEES 

667 

07230 

61063 

000 

MAINTENANCE SERVICES OTHER 

3,400 

07230 

61071 

000 

MATERIALS & SUPPLIES GENERAL 

900 

£>72:3:0 

61072 

000 

CHEMICALS 

1,195 

07230 

61422 

000 

LEASE EQUIPMENT 

360 


785 


1 1,854 

1,428 

1,135 

.1,135 

2,400 

365 

6,463 

6:8;, 756 


****** N A R R A T J V E ****** 

lB.II,£„0I.?CRIPTjgN_0F_PRO JECT_AND_PROJECT_LOCATXON_FgR_SyMMARY_BUDGET : 

THIS PROJECT PROVIDES FUNDS FOR ANNUAL MAINTENANCE IN THE LOS GATOS 
CREEK WATERSHED. DISTRICT FACILITIES INCLUDE LOS GATOS CREEK AND ITS 
TRIBUTARIES: 

CHIlCOTE CREEK 
LYNDON CREEK 
ALDERCROFT CREEK 
AUSTRIAN GULCH 


PRO 

J EC T : 

3020999 M A ! N ?Eli 

ANCE LOS GATOS CREEK 

WATERSHED 


RUN 

DATE 

: 05/19/94 

CENTRA 

L ZONE C/Y P 
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FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 15:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 277 


FUND: 031 

PROGRAM: 4 

PROJECT: 3020999 


PROJECT : 

LOS GATOS CREEK WATERSHED 
CENTRAL ZONE C/Y 
MAINTENANCE 


COORD: Jim Ferguson 

07100 

MAINTENANCE MANAGER 


* * * * * * N 

Hendrys creek 

A R 

R A T I V 


* * * * * * 


LI ME KIN CANYON 


HOOKER CREEK 
ALMENDRA CREEK 
BRIGGS CREEK 

■: : SO D A S P R IN G^ C R EE K : 

:.' : ■ ;TiR : pU : T: : | : G : R; . 

PRO j| ci_G0AL S_AND_OB j;eCT iVE S : 

1) TO MAINTAIN IMPROVED FACILITIES TO ENSURE THEY CONTINUE TO 
PROVIDE THE LEVEL OF FLOOD PROTECTION FOR WHICH THEY WERE 
CONSTRUCTED 

2) ON UNIMPROVED FACILITIES, MAINTAIN A CLEAR WATERWAY AND TO 
PROVIDE CHANNEL STABILIZATION ON STREAMS WHERE THE DISTRICT HAS 
RIGHTS OF WAY AND AS. FUNDS PERMIT 

3) TO PERFORM EMERGENCY WORK WHEN NECESSARY TO PROTECT LIFE AND 
PROPERTY FROM IMPENDING FLOOD DAMAGE ON ALL STREAMS TO THE EXTENT 
THAT DISTRICT RESOURCES ALLOW, 


MEASURABLE_TASKS_AND_COMPLETJ[ON_DATES: 

1) FACILITIES CLEANING WORK: 

ESTIMATED COST OF $3,000.- 

TO BE COMPLETED BY NOVEMBER 1 

100 FEET OF CHANNEL SEDIMENT REMOVAL 

2) CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $6,650 ON APPROXIMATELY 20 ACRES OF DISTRICT 
FACILITIES 

A. AQUATIC VEGETATION CONTROL TO BE COMPLETED BY OCTOBER 1 

B. PRE-EMERGENT WORK TO BE COMPLETED BY DECEMBER 31 

C. POST-EMERGENT WORK TO BE COMPLETED BY MAY 31 

3) NON-CHEMICAL VEGETATION CONTROL WORK: 

■ : EST I MATED ' COST : OF $14,650 .- 

ON APPROXIMATELY 5 ACRES OF DISTRICT FACILITIES 


PROJECT : 302 0999 
RUN DATE: 05/19/94 


MAINTENANCE 


LOS GATOS CREEK WATERSHED 
CENTRAL ZONE C/Y 
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FB2&RP7R 

RUB DATE: 05/19/9 
RUN TIME: 13:17 


SAW T A CLARA VAUEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PASS 278 


FUND : 031 

PROGRAM : 4 

PROJECT: 3020999 


PROJECT: 

LOS GATOS CREEK WATERSHED 
CENTRAL ZONE C/Y 

MAINTENANCE 


COORD : Jim Ferguson 

07100 

MAINTENANCE MANAGER 


****** 

N A R 

R A T I V 


* * * * 


4) PROPERTY & APPURTENANCES MAINTENANCE WORK: 

ESTIMATED COST OF $8,000.- 

5) ENGINEERING, TECHNICAL SUPPORT, AND SUPERINTENDENCE: 
ESTIMATED COST OF $4,100.- 

pkoM£I_comp i E TiQN_t) ATE : 

THIS IS AN ONGOING MAINTENANCE DEPARTMENT PROJECT. 

995T_S H AR I N G^RUMBUR SEME NT : 

N/A 

AkkOCATiON_FORMyL A„AND_BAS.I.S : 

N/A 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
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COORD: Jim 

F erguson 



FUND: 031 


PROJECT: ROSS CREEK WATERSHED 

07100 



PROGRAM: 4 



CENTRAL ZONE C/Y 


MAINTENANCE 

MANAGER 


PROJECT: 3023999 



MAINTENANCE 










FISC 

A L 1993-94 . 

. . . - . . 

FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

- ACCOUNT DESCRIPTION - 

;|| HOURS BUDGET S 

YTD ADJ $ TOTAL 

$ 

HOURS 

AMOUNT 

DISTRICT LABOR 









1 07220 

61230 

000 EXPENSED LA BOR/OVERHEAD 





1,000 

59,266 

1 07230 

61230 

000 EXPENSED LABOR/OVERHEAD 





577 

34,758 

1 07260 

61230 

000 EXPENSED LABOR/OVERHEAD 





190 

16,446 

1 09230 

61230 

000 EXPENSED LABOR/OVERHEAD 





60 

4,024 

1 09320 

61230 

000 EXPENSED LABOR/OVERHEAD 





10 

831 



SECTION TOTAL 





1,837 

115,325 

CONTRACT SERVICES 









2 07220 

61063 

000 MAINTENANCE SERVICES OTHER 






6,943 

2 07220 

61071 

000 MATERIALS & SUPPLIES GENERAL 






20,830 

2 07220 

61310 

471 EQUIPMENT RENTAL CONTRACT 






27,773 

2 07220 

61310 

476 UTILITIES LAND FILL FEES 






6,943 

2 07230 

61063 

000 MAINTENANCE SERVICES OTHER 






4,547 

2 07230 

61071 

000 MATERIALS & SUPPLIES GENERAL 






2,046 

2 07230 

61072 

000 CHEMICALS 






2,120 

2 07230 

61422 

000 LEASE EQUIPMENT 






693 



SECTION TOTAL 






71,895 

INTRA-DISTRICT EQUIPMENT 








5 

61241 

INTRA DISTRICT CLASS I/IV 






3,343 

5 07220 

61242 

000 INTRA DISTRICT CLASS II 






11,822 

5 07220 

61243 

000 INTRA DISTRICT CLASS III 






11,822 

5 07230 

61242 

000 INTRA DISTRICT CLASS II 






5,465 

5 07230 

61243 

000 INTRA DISTRICT CLASS III 






830 



SECTION TOTAL 






33,282 



* * * * PROJECT TOTAL * * * * 





1,837 

220,502 



****** n R 

R A T 

I V 

£ ****** 





BRIEF_DESCRIPTiON_OF_PROJECT_AND_PROJECT_LOCATlON_FOR_SyMMARY_BUDGET: 

THIS PROJECT PROVIDES FUNDS FOR ANNUAL MAINTENANCE IN THE ROSS CREEK 
WATERSHED. DISTRICT FACILITIES INCLUDE ROSS CREEK AND ITS 
TRIBUTARIES: 

LONE HILL CREEK 
EAST ROSS CREEK 


PROJECT: 3023999 
RUN DATE: 05/19/94 


MAINTENANCE 


ROSS CREEK WATERSHED 

CENTRAL ZONE C/Y PAGE 279 








mzmp.m 
*!.U.« DAtiE! 
RUN TIME 


OS/19/94 
13:13 7 


FUND: 031 
PROGRAM: 4 
PROJECT: 302399V 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 9.4-95 8#GET REPORT 


PROJECT; ROSS CREEK WATERSHED 
CENTRAL ZONE C/Y 
M A I NTENAWCE 


PAGE 280 


COORD; J 
0 


erguson 

ENANCF MANAGER 


I 


***** 


****** N A R R A T 
P R o J E:|T _ GO A L S _ A N D _ OBJECT IVES: 

1) TO MAINTAIN IMPROVED FACILITIES TO ENSURE THEY CONTINUE TO 
PROVIDE THE LEVEL OF FLOOD PROTECTION FOR WHICH THEY WERE 
CONSTRUCTED 

2) ON UNIMPROVED FACILITIES, MAINTAIN A CLEAR WATERWAY AND TO 
PROVIDE CHANNEL STABILIZATION ON STREAMS WHERE THE DISTRICT HAS 
RIGHTS OF WAY AND AS FUNDS PERMIT. 

3) TO PERFORM EMERGENCY WORK WHEN NECESSARY TO PROTECT LIFE AND 
PROPERTY FROM IMPENDING FLOOD DAMAGE ON ALL STREAMS TO THE EXTENT 
THAT DISTRICT RESOURCES ALLOW. 


MEASyRA8LE_TASKS_AND_CQMPLETiON_OATES: 

1) FACILITIES CLEANING WORK: 

ESTIMATED COST OF $5,000.- 

TO BE COMPLETED BY NOVEMBER 1 

160 FEET OF CHANNEL SEDIMENT REMOVAL 

2) EROSION CONTROL WORK: 

ESTIMATED COST OF $120,000.- 

TO BE COMPLETED BY NOVEMBER 1 / PROVIDED THE U.S. ARMY CORPS OF 
ENGINEERS ISSUES A 404 PERMIT FOR SUCH IDEMTIFIEO WORK. 

7 on rrtrv nc r U A »i U r I r n no t n t; r\ r- r\ a i r> 

•/ w w i i. 4. i w i u ii n r» n «. c &. n wo 1 un ntr n i i\ 

3) CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $7,981 ON APPROXIMATE 24 ACRES OF DISTRICT 
FACILIT!ES 


A. AQUATIC VEGETATION CONTROL TO BE COMPLETED BY OCTOBER 1 

B. PRE-EMERGENT WORK TO BE COMPLETED BY DECEMBER 31 

C. POST-EMERGENT WORK TO BE COMPLETED BY MAY 31 

4) NON-CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $29,300.- 

ON APPROXIMATELY 10 ACRES OF DISTRICT FACILITIES 

5) REVEGETATION PROJECT WORK: 

ESTIMATED COST OF $10,000.- 

ON APPROXIMATELY 0 ACRES OF DISTRICT FACILITIES 


0 
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D 


CT : 3 
ATE: 


3 99 


9 

9/94 
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FB20RP7R 
RUN DATE: 
RUN TIME: 

FUND: 031 
PROGRAM: 
PROJECT: 




SANTA CLARA VALLEY WATER DISTRICT 


PAGE 281 

05/19/94 


FISCAL 94-95 BUDGET REPORT 



13:17 








COORD: Jim Ferguson 




PROJECT: ROSS CREEK WATERSHED 

071 00 


4 


CENTRAL ZONE C/Y 

MAINTENANCE MANAGER 


3023999 


MAINTENANCE 




* * * * * * 

N A R R A T I ■"■yV/y-"- 

****** 



6) 

PROPERTY & APPURTENANCES MAINTENANCE 
ESTIMATED COST OF $30,000.- 

WORK: 

7) 

ENGINEERING, TECHNICAL SUPPORT, AND 
ESTIMATED COST OF $25,500.- 

SUPERINTENDENCE: 

PROJECT COMPLETION DATE: 



THIS IS AN ONGOING MAINTENANCE DEPARTMENT PROJECT. 


COST_SHAJMNG^RETMBURSEMENT : 
N/A 


AkLOC AHON_FORMU L A_AND_B AS TS : 
N/A 


ROSS CREEK WATERSHED 
CENTRAL ZONE C/Y 


PROJECT: 3023999 
RUN DATE: 05/19/94 


MAINTENANCE 


PAGE 281 






f:B20*P7R 

RUN DATE: 05/19/94 
RUM T £ ME : 13:17 

FUND: 031 
PROGRAM: 3 
PROJECT: 3026101 


SECT -ORG- ACCT ■ 


SANTA CLARA VALLEv WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: GUADALUPE CREEK FISH LADDERS 
CENTRAL ZONE C/Y 
CONSTRUCTION 


PAGE 282 


COORD : 


ACCOUNT DESCRIPTION 


.. F ! S C A L 1993-94 

HOURS BUDGET % YTO ADJ $ 


DISTRICT LABOR 

1 06320 13230 000 CAPITALIZED LA BOR/0VERHEAD 

INTRA-DISTRICT EQUIPMENT 

5 06320 13241 000 ! NTRA DISTRICT CLASS I/I V 

* * * * PROJECT TOTAL * * * * 


6 

3 

2 

l 

0 

0 


su 


eh 


CONTROL D 


TOTAL $ 


ESIGN DI V I 



F I 

s 

c 

A! 

H 

01; 

ts 

S: 



1 ,320 


1,3:2:0 


SIGN 


AMOUF 

108.345 


2,402 

110,747 


* * if » * * 


it it : *t' 


NARRATIVE 

MEII£_?ESCRiPTION_OF_PRgjECT_AND_PRgjECT_LOCATigN_FgR_SyMMARY_ByDGET: 

THIS PROJECT PROVIDES FUNDS FOR DESIGN AND PREPARATION OF PLANS AND 
SPECIFICATIONS FOR THE INSTALLATION OF FISH LADDER MODIFICATIONS ON 
FIVE EXISTING STRUCTURES ON GUADALUPE CREEK IN THE CITY OF SAN JOSE 
AND THE COUNTY OF SANTA CLARA. 

PRO i I£I_52ii:S_AND_gB J E C nVE S : 

THE GOALS AND OBJECTIVES OF THIS PROJECT ARE TO PROVIDE AN EFFECTIVE 
MEANS FOR FISH PASSAGE AT FIVE STRUCTURES ON GUADALUPE CREEK. THE 
EXISTING STRUCTURES ARE BARRIERS TO FISH MIGRATION. THEIR IMPACTS 
AND MITIGATIONS ARE IDENTIFIED IN THE PLANNING STUDY FOR GUADALUPE 
RIVER FROM HIGHWAY 280 TO BLOSSOM HILL ROAD. THE PROPOSED FISH 
LADDERS WOULD PROVIDE MITIGATION FOR THESE IMPACTS. 

«|ASyRABLE_TASKS_AND_CgMPLETigN_DATES: 

ADVERTISE AND AWARD CONSTRUCTION CONTRACT SPRING, 1996 

PROJ § CI„CgMPLEIigN_DATE: 

COMPLETION OF CONSTRUCTION IS SCHEDULED FOR FALL, 1996. 
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GUADALUPE CREEK FISH LADDE 
CENTRAL ZONE C 
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FB20RP7R SANTA CLARA VALLEY WATER DISTRICT PAGE 283 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 


RUN TIME: 

13:17 











COORD: Jim 

Ferguson 



FUND: 031 



PROJECT: GUADALUPE CREEK 

07100 



PROGRAM: 4 



CENTRAL ZONE C/Y 

MAINTENANCE 

MANAGER 


PROJECT: 3026999 


MAINTENANCE 








. F I S C 

A L 1993-94 . 


FISCAL 

1994-95 -- 

SECT 

-ORG- 

ACCT - 

. ACCOUNT DESCRIPTION . HOURS BUDGET $ 

YTD ADJ $ TOTAL 

i 

HOURS 

AMOUNT 

DISTRICT LABOR 







1 

07220 

61230 

000 EXPENSED LA BOR/OVERHEAD 



500 

29,633 

1 

07230 

61230 

000 EXPENSED LA BOR/0VERHEAD 



408 

24,575 




SECTION TOTAL 



908 

54,208 

CONTRACT SERVICES 







2 

07220 

61063 

000 MAINTENANCE SERVICES OTHER 




500 

2 

07220 

61071 

000 MATERIALS & SUPPLIES GENERAL 




500 

2 

07220 

61310 

471 EQUIPMENT RENTAL CONTRACT 




1,000 

2 

07220 

61310 

476 UTILITIES LAND FILL FEES 




500 

2 

07230 

61063 

000 MAINTENANCE SERVICES OTHER 




3,025 

' 2 

07230 

61071 

000 MATERIALS & SUPPLIES GENERAL 




1,710 

2 

07230 

61072 

000 CHEMICALS 




2,271 

2 

07230 

61422 

000 LEASE EQUIPMENT 




580 




SECTION TOTAL 




10,086 

INTRA-DISTRICT EQUIPMENT 






5 


61241 

INTRA DISTRICT CLASS I/IV 




1,653 

5 

07220 

61242 

000 INTRA DISTRICT CLASS II 




1,000 

5 

07220 

61243 

000 INTRA DISTRICT CLASS III 




1,000 

5 

07230 

61242 

000 INTRA DISTRICT CLASS II 




4,563 

5 

07230 

61243 

000 INTRA DISTRICT CLASS III 




698 




SECTION TOTAL 




8,914 




* * * * PROJECT TOTAL * * * * 



908 

73,208 


****** N A R R A T I V E * * * * * * 

|RIEF_DESCRiPTiON_OF_PROJECT_AND_PROJECT_LgCAIION_FOR_SyMHARY_ByDGET: 

THIS PROJECT PROVIDES FUNDS FOR ANNUAL MAINTENANCE IN THE GUADALUPE 
CREEK WATERSHED. DISTRICT FACILITIES INCLUDE GUADALUPE CREEK AND ITS 
TRIBUTARIES: 

SHANNON CREEK 
HICKS CREEK 
RINCON CREEK 
PHEASANT CREEK 
LOS CAPITANCILLOS 


PROJECT: 3026999 
RUN DATE: 05/19/94 


MAINTENANCE 


GUADALUPE CREEK 
CENTRAL ZONE C/Y PAGE 283 
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RON DATE: 05/19/9 
RUN T!ME : 13:17 
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FUND : 031 

PROGRAM: 4 





COORD : Jim F 

erguscn 


PROJECT: 

GUADALUPE CREEK 


07100 




CENTRAL ZONE C/Y 


MAI NT 

: N AN CE MANAGER 

PROJECT: 3026999 

****** 

N AS? 

MAINTENANCE 





RATI 

V 

****** 



PROJI£I_§GAt?_AND_OBJEGTXVES : 

15 TO MAINTAIN IMPROVED FACILITIES TO ENSURE THEY CONTINUE TO 
PROVIDE THE LEVEL OF FLOOD PROTECTION FOR WHICH THEY WERE 
CONSTRUCTED 

2) ON UNIMPROVED FACILITIES, MAINTAIN A CLEAR WATERWAY AND TO 
PROVIDE CHANNEL STABILIZATION ON STREAMS WHERE THE DISTRICT HAS 
RIGHTS OF WAY AND AS FUNDS PERMIT. 

3) TO PERFORM EMERGENCY WORK WHEN NECESSARY TO PROTECT LIFE AND 
PROPERTY FROM IMPENDING FLOOD DAMAGE ON ALL STREAMS TO THE EXTENT 
THAT DISTRICT RESOURCES ALLOW, 


MEASyRABLE_XASKS_.AND_COMPLET ION_DATES : 

1) FACILITIES CLEANING WORK: 

ESTIMATED COST OF $10,000.- 
TO BE COMPLETED BY NOVEMBER 1 
250 FEET OF SEDIMENT REMOVAL 

2) CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $11,970.- 

A. AQUATIC VEGETATION CONTROL TO BE COMPLETED BY OCTOBER 1 

B. PRE-EMERGENT WORK TO BE COMPLETED BY DECEMBER 31 

C. POST - EMERGENT WORK TO BE COMPLETED BY MAY 31 

3) NON-CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $29,300.- 

4) REVEGETATION PROJECT WORK: 

5) PROPERTY & APPURTENANCES MAINTENANCE WORK: 

ESTIMATED COST OF $4,000,- 

6) ENGINEERING, TECHNICAL SUPPORT, AND SUPERINTENDENCE: 
ESTIMATED COST OF $9,850,- 


PROJECT : 3026999 MAINTENANCE GUADALUPE CREEK 

RUN DATE: 05/19/94 CENTRAL ZONE C/Y PAGE 284 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 
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COORD: Jim Ferguson 



FUND: 031 




PROJECT: CENTRAL ZONE 

GENERAL MAI NT 


07100 



PROGRAM: 4 





CENTRAL ZONE 

C/Y 


MAINTENANCE 

MANAGER 


PROJECT: 3076999 




MAINTENANCE 











---- F I S C A 

L 1993-94 ■ 


FISCAL 

1994-95 -- 

SECT 

-ORG- 

ACCT - 


ACCOUNT DESCRIPTION - 

HOURS 

BUDGET $ 

YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 










1 

06320 

61230 

000 

EXPENSED LABOR/OVERHEAD 

40 

3,318. 


3,318 

40 

3,284 

1 

07100 

61230 

000 

EXPENSED LABOR/OVERHEAD 

200 

12,945 


12,945 

495 

30,032 

mmrnm 

07220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

9,650 

589,364 


589,364 



i 

07230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

6,040 

362,057 


362,057 



i 

07250 

61230 

000 

EXPENSED LABOR/OVERHEAD 

100 

6,293 


6,293 



i 

07260 

61230 

000 

EXPENSED LABOR/OVERHEAD 

1,640 

140,778 


140,778 

300 

25,969 

i 

09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

500 

35,075 


35,075 



r 

09320 

61230 

oOo 

EXPENSED LABOR/OVERHEAD 

25 

2,149 


2,149 






SECTION TOTAL 

18,195 

1,151,979 


1 , 151,979 

835 

59,285 

CONTRACT SERVICES 










. 2 : 

07100 

61303 

000 

TEMPORARY EMPLOYEES FEES 


9,184 


9,184 


42,604 

2 

07100 

61310 

139 

TRAINING 


6,000 


6,000 



2 

07220 

61060 

000 

MAINTENANCE SERVICES 


41,200 


41,200 



2 

07220 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


77,250 


77,250 



2 

07220 

61303 

000 

TEMPORARY EMPLOYEES FEES 


20,916 


20,916 



2 

07220 

61310 

471 

EQUIPMENT RENTAL CONTRACT 


128,750 


128,750 


100,000 

2 

0 7220 

61422 

000 

LEASE EQUIPMENT 


103,000 


103,000 



2 

07220 

61450 

000 

UTILITIES 


51,500 


51,500 



2 

0723 0 

61060 

000 

MAINTENANCE SERVICES 


31,000 


31,000 



2 

07230 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


31,000 


31,000 



2 

07230 

61072 

000 

CHEMICALS 


41,700 


41,200 



. 2 : 

07230 

61303 

000 

TEMPORARY EMPLOYEES FEES 


8,315 


8,315 



2 

07230 

61422 

000 

LEASE EQUIPMENT 


10,500 


10,500 



2 

07250 

61303 

000 

TEMPORARY EMPLOYEES FEES 


4,144 


4,144 



2 

07260 

61303 

000 

TEMPORARY EMPLOYEES FEES 


3,101 


3,101 



2 

07260 

61310 

129 

PERMIT ADMINISTRATION 


5,000 


5,000 



2 

09230 

61301 

000 

AERIAL PHOTOS/MAPPING 


1,250 


1,250 






SECTION TOTAL 


573,310 


573,310 


142,604 

INTRA-DISTRICT EQUIPMENT 









5 


61241 

INTRA DISTRICT CLASS I/IV 


33,116 


33,116 


1,520 

5 

07220 

61242 

000 

INTRA DISTRICT CLASS II 


83,000 


83,000 



5 

072 2 0 

61243 

000 

INTRA DISTRICT CLASS III 


83,000 


83,000 



5 

07230 

61242 

000 

INTRA DISTRICT CLASS II 


72,000 


72,000 



5 

07230 

61243 

000 

INTRA DISTRICT CLASS III 


11,000 


11,000 






SECTION TOTAL 


282,116 


282,116 


1,520 




: * * 

* * PROJECT TOTAL * * * * 

18,195 

2,007,405 


2,007,405 

' 835 

203,409 


CENTRAL ZONE GENERAL MAI NT 

CENTRAL ZONE C/Y PAGE 285 


PROJECT: 3076999 
RUN DATE: 05/19/94 


MAINTENANCE 






KB. 2 0 SP 

n>. 


SANTA CLARA VALLEY WATER DISTRICT 



RUN DA 
RUN T ! 

TE : 0 
ME : 1 

5 

3 

/I 

: 1 

9/94 FISCAL 94-95 BUDGET REPORT 

7 







C GO R 

0: Jim Ferguson 

FUND : 

031 


PROJECT: CENTRAL ZONE GENERAL MAINT 


07100 

PROGRA 

M : 4 


CENTRAL ZONE C/Y 


MAINTENANCE MANAG 

PROJEC 

T : 3 0 

7 

69 

99 MAINTENANCE 






******N A R R A T I V E 

***** 

* 


§EI.I£™DESGRrpr ION_OF_PRgJECT_AMD_PRgJECT m igCAT I.ON_ FO-R_SUMHAR V_B:U.DG.E T : 

THIS PROJECT PROVIDES FOR DISTRICT LABOR OR ADMINISTRATIVE, 

BUDGETING, PLANNING, ENGINEERING, AND GENERAL COST CENTER SUPPORT 
ACTIVITIES OF A WIDE AND VARIED NATURE, WHICH CANNOT BE READILY 
IDENTIFIED WITH SPECIFIC ZONE PROJECTS. NAT INCLUDE MEETINGS, 
UPDATING INFORMATION AND MANUALS, AND SUPERVISION. 

FUNDS FOR THIS PROJECT HAVE BEEN REDUCED AND ALLOCATED TO EACH OF THE 
SEVEN CENTRAL ZONE WATERSHEDS: ALAMITOS, CANOAS, GUADALUPE RIVER 
(DOWNSTREAM 280), LOS GATOS, ROSS, AND GUADALUPE CREEK. THIS 
RE-ALLOCATION OF FUNDS HAS NO NET IMPACT ON THE COST CENTER'S BUDGET. 

PRQi§CI_GOALS_AND_01JECIiyES: 

TO DEVELOP AND IMPLEMENT MAINTENANCE DEPARTMENT BUDGETS AND ASSIST 
MAINTENANCE DIVISIONS IN MONITORING AND ACCESSING THE DISTRICT MAIN 
FINANCIAL SYSTEM AS WELL AS DIVISION LEVEL SYSTEMS. TO INTERPRET FMS 
REPORTS AND EVALUATE INFORMATION FOR THE DEPARTMENT MANAGER AND OTHER 
DIVISION HEADS 

«IASyRABLE.„TASj(S_AND_COMPLETJ_ON_DATES : 

BUDGET PREPARATION AND IMPLEMENTATION FROM DECEMBER THROUGH JULY 
DEVELOP MONTHLY STATUS REPORTS AND UTILIZE GRAPHS WHERE NECESSARY 
■QUARTERLY STATUS REPORTS F OR M AN A GEME N T 

PROJECT COMPLETION DATE: 


PAGE 286 


ONGOING ANNUAL PROCESS 


PRO J E 

G T : 30 76' 

?99 MAZNTE! 

NANCE CENTRAL ZONE GEMES 

(At MAI NT 


RUN D 

ATE: 05/' 

! 9 / 94 

CENTRAL 

ZONE C/Y P 

AGE 286 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 
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COORD: Keith Whitman 


FUND: 031 




PROJECT: 

NONPOINT SOURCE FUNDED 

08430 



PROGRAM : 

2 




CENTRAL ZONE 

C/Y 

NON-POINT 

SOURCE DIVISION 

PROJECT: 

3079104 





PLANNING 












- FISCAL 1993-94 - 


-- FISCAL 

1994-95 -- 

SECT ORG- 

ACCT - : 


•-- ACCOUNT DESCRIPTION --■ 

- . - - 

HOURS 

BUDGET $ YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT 

LABOR 










1 

01100 

61230 

000 

EXPENSED LABOR/OVERHEAD 


68 

4,976 

4,976 



1 

03230 

61230 

000 

EXPENSED LABOR/OVERHEAD 


220 

10,442 

10,442 

232 

10,633 

1 

06210 

61230 

000 

EXPENSED LABOR/OVERHEAD 


3 

293 

293 



1 

08230 

61230 

000 

EXPENSED LABOR/OVERHEAD 





11 

815 

1 

08430 

61230 

000 

EXPENSED LABOR/OVERHEAD 


554 

50,807 

50,807 

495 

46,912 

1 

09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 





3 

1 75 




SECTION TOTAL 


84 5 

66,518 

66,518 

741 

58.535 

CONTRACT 

SERVICES 










. . 2 

08230 

61301 

000 

AERIAL PHOTOS/MAPPING 






2,600 

2 

08230 

61310 

458 

TEST & ANALYSIS 






6,500 

2 

08430 

61073 

000 

SMALL TOOLS 



650 

650 


130 

2 

08430 

61077 

000 

OFFICE MACHINES 






130 

2 

08430 

61091 

000 

GENERAL OFFICE SUPPLIES 



39 

39 


65 

2 

08430 

61092 

000 

REPRODUCTION SUPPLIES 






130 

2 

08430 

61093 

000 

PRINTING/BINDING 



1,300 

1,300 


1,300 

2 

08430 

61094 

000 

POSTAGE 



650 

650 


650 

2 

08430 

61095 

000 

FILM/PROCESSING 






65 

2 

08430 

61096 

000 

BOOKS/PUBLICATIONS 



130 

130 


260 

2 

08430 

61097 

000 

SOFTWARE 






260 

2 

08430 

61140 

000 

CONFERENCES/SEMINARS/TRAINING 


780 

780 



2 

08430 

61141 

000 

CONFERENCES/SEMINARS/TRAINING 





780 

2 

08430 

61161 

000 

TRANSPORTAT I ON/TRAVEL/LODGING 





650 

2 

08430 

61302 

000 

AUDITING SERVICES 






650 

2 

08430 

61303 

000 

TEMPORARY EMPLOYEES FEES 



6,942 

6,942 


12.059 

2 

084 30 

61411 

000 

COMMUNCIATIONS TELEPHONE 






130 

2 

08430 

61422 

000 

LEASE EQUIPMENT 






3,900 




SECTION TOTAL 



10,491 

10,491 


30,259 

INTRA-DISTRICT EQUIPMENT 









5 


61241 

INTRA DISTRICT CLASS I / IV 



1,537 

1,537 


1,350 





* * PROJECT TOTAL * * * * 


845 

78,546 

78,546 

741 

90,144 


****** N 

A R R 

: a : t 

I V 


DESCRIPTION OF PROJECT 

AND PROJECT 

LOCATION FOR 

SUMMARY 

BUDGET: 


THIS PROJECT ACCOUNTS FOR STAFF TIME AND CONSULTANT SERVICES 
NECESSARY FOR THE DISTRICT TO ADMINISTER AND COORDINATE THE SANTA 
CLARA VALLEY NONPOINT SOURCE POLLUTION CONTROL PROGRAM (PROGRAM) TO 


PROJECT: 3079104 
RUN DATE: 05/19/94 


PLANNING 


NONPOINT SOURCE FUNDED 
CENTRAL ZONE C/Y 


PAGE 287 









f,B:2.Q:B:P7R 
RUM DATE: 
RUN TIME; 


i/19/94 
i : 1 7 


FUN!): 031 
PROGRAM; 
PROJECT i 


5079104 


PROJECT: 3079104 
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PROJECT: 

NONPOINT SOURCE FUNDED 

CENTRAL ZONE C/Y 

P L A N N I N G 

COORD: Keith Whitman 
08430 

NON-POINT SOURCE 

DIVISION 

****** 

N A R 

RAT I V E 

****** 



MEET THE REQUIREMENTS OF THE JUNE 1990 NPOES PERMIT RELATING TO URBAN 
RUNOFF MANAGEMENT, THE NOVEMBER 1990 EPA STORMWATER PERMIT 
REGULATIONS, AND OF THE DECEMBER 1993 CEASE AND DESIST ORDER (CDO) 
ISSUED TO THE PROGRAM REGARDING THE IMPAIRED WATER QUALITY OF SOUTH 
SAN FRANCISCO SAY. FAILURE TO COMPLY WITH ANY OR ALL OF THESE 
REQUIREMENTS IS SUBJECT TO ADMINISTRATIVE AND CIVIL LIABILITY ACT ION; 
THEREFORE, FUTURE ACTIVITIES AND FUNDING ARE MANDATORY. THE PROJECT 
LOCATION IS THE PORTION OF SANTA CLARA. COUNTY WHICH DRAINS TO SAN 
FRANCISCO BAY. 

ER9iICI_.GOALS_AND_OBJECIi.VES : 

THE GOALS OF THIS PROJECT ARE TO IMPROVE STORM WATER QUALITY AND 
WATER QUALITY OF SOUTH SAN FRANCISCO BAY BY ACHIEVING THE OBJECTIVE 
OF ADMINISTERING AN EFFECTIVE AND COMPREHENSIVE PROGRAM. 

MEASURABLE TASKS_AND_COMPLEIiON_DATES: 

COMPLY WITH NPDES REPORTING REQUIREMENTS SEPTEMBER 1, 1994; COMPLY 

WITH CDO REQUIREMENT TO SUBMIT A REVISED STORM WATER MANAGEMENT PLAN 
OCTOBER T, 1994; ADVERTISE, INTERVIEW, AND NEGOTIATE CONSULTANT 
SERVICES CONTRACTS FOR PROGRAM ACTIVITIES SUCH AS ANNUAL MONITORING, 
SPECIAL STUDIES, AND GENERAL TECHNICAL SUPPORT SEPTEMBER 30, 1994. 

EE9iI9I_£9!!EJiII10N_DAiE: 

THIS 13 AN ONGuiNu PROJECT. 

£9§I_SHARI. NG/REIMBURSEMENT : 

THE DISTRICT ADMINISTERS A FUND ESTABLISHED FOR THE PROGRAM WHICH 
CONTAINS THE MONETARY CONTRIBUTIONS OF THE 15 CO-PERMITTEES OF THE 
PROGRAM. THIS PROJECT IS ENTIRELY REIMBURSED BY THE FUND. THE 
DISTRICT CONTRIBUTION TO THE FUND IS DESCRIBED IN PROJECT 0079111. 

*t LOC ATiON_FORMULA_ANO_B ASj. s : 

NORTHWEST (12%), NORTH CENTRAL (13%), CENTRAL (13%), EAST (12%), AND 
WATER UTILITY ADMINISTRATION AND GENERAL COST CENTER (50%). IN 1990, 
DISTRICT MANAGEMENT APPROVED THIS FORMULA BECAUSE PROGRAM ACTIVITIES 
ARE RELATED TO BOTH FLOOD CONTROL (EROSION, SEDIMENTATION, PROJECT 
CONSTRUCTION, MAINTENANCE) AND TO THE WATER UTILITY (NON-STORM 
DISCHARGES TO CREEKS, PROTECTION OF THE GROUNDWATER BASIN). 
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RUN DATE: 

05/19/94 


F I SCAL 94-95 BUDGET 

REPORT 




RUN TIME: 

13:17 
















COORD: Keith Whitman 


FUND: 031 




PROJECT: 

NONPOINT SOURCE DISTRICT 

08430 



PROGRAM: 

2 




CENTRAL ZONE C/Y 


NON-POINT SOURCE DIVISION 

PROJECT : 

30791 10 




PLANNING 











F I S C A 

L 1993-94 . 

FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

- - - , 

ACCOUNT DESCRIPTION -- 

---- HOURS BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT 

LABOR 









1 

05340 

61230 

000 

EXPENSED LABOR/OVERHEAD 




8 

748 

1 

06210 

61230 

000 

EXPENSED LABOR/OVERHEAD 




29 

2,470 

1 

06220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

7 

561 

561 

7 

535 

1 

06230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

13 

1,015 

1,015 

26 

1,991 

1 

06320 

61230 

000 

EXPENSED LABOR/OVERHEAD 




8 

641 

1 

07260 

61230 

000 

EXPENSED LABOR/OVERHEAD 




5 

450 

1 

08320 

61230 

000 

EXPENSED LABOR/OVERHEAD 




8 

602 

1 

08420 

61230 

000 

EXPENSED LABOR/OVERHEAD 




8 

610 

1 

08430 

61230 

000 

EXPENSED LABOR/OVERHEAD 

141 

12,982 

12,982 

lliits 

17,480 

1 

09220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

26 

2,150 

2,150 

5 

. 423 

1 

09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

13 

912 

912 






SECTION TOTAL 

200 

17,620 

17,620 

289 

25,950 

CONTRACT 

SERVICES 









2 

06210 

61310 

105 

Cl VIL ENGINEER ING PLANNING 





10,400 

2 

06220 

61093 

000 

PR I NT ING/BI NO ING 


130 

130 


130 

2 

06230 

61303 

000 

TEMPORARY EMPLOYEES FEES 


2,055 

2,055 


2,117 

2 

08430 

61071 

000 

MATERIALS & SUPPLIES GENERAL 

975 

975 


130 

2 

08430 

61073 

000 

SMALL TOOLS 





130 

2 

08430 

61076 

000 

COMPUTER COMPONENTS 





130 

2 

08430 

61077 

000 

OFFICE MACHINES 





130 

2 

08430 

61078 

000 

FURNITURE 





130 

2 

08430 

61079 

000 

SAFETY SUPPLY 





65 

2 

08430 

61081 

000 

ANNUAL MEMBERSHIP 





36 

2 

08430 

61091 

000 

GENERAL OFFICE SUPPLIES 


39 

39 


65 

2 

08430 

61093 

000 

PRINTING/BINDING 


650 

650 



2 

08430 

61095 

000 

F I LM/PROCESSING 





65 

2 

08430 

61096 

000 

BOOKS/PUBLICATIONS 


130 

130 


130 

2 

08430 

61097 

000 

SOFTWARE 





260 

2 

08430 

61303 

000 

TEMPORARY EMPLOYEES FEES 


3,900 

3,900 



2 

08430 

61310 

453 

ENVIRONMENTAL COMPLIANCE 


13,000 

13,000 



2 

08430 

61310 

541 

WATERSHED MANAGEMENT 





13,000 




SECTION TOTAL 


20,879 

20,879 


26,918 

INTRA-DISTRICT EQUIPMENT 








5 


61241 

INTRA DISTRICT CLASS I/IV 


365 

365 


521 





* * PROJECT TOTAL * * * * 

ill':' 200 

38,864 

38,864 

289 

53,389 

PROJECT: 

3079110 




PLANNING 


NONPOINT SOURCE 

DISTRICT 


RUN DATE: 

05/19/94 





CENTRAL 

ZONE C/Y 
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•:'B.2 0RS> m 

RUN DATE: 05/19/94 

RUN TIME: 13:17 
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FUND: 031 

PROGRAM: 2 

PROJECT: 3079110 


PROJECT: 

NON PO INT SOURCE DISTRICT 

CENTRAL ZONE C/Y 

PLANNING 

COORD : Keith Whi 
08430 
NON-POINT 

tsan 

SOURCE 

DIVISION 


* * ft * * * 

N A R 

R . A T J : V E 

# * * * # ft 




B ; RJLEF_DES:CRIPTi'ON_gF_P:R;0 JE'CI_A:MD_P-R.gj'ECI_L.g.C.AIi.o:M_F'O.R ^SUMM A R Y_BUDG EI 5 

THIS PROJECT ACCOUNTS FOR STAFF TIME AND CONSULTANT SERVICES 
NECESSARY FOR THE DISTRICT TO COMPLY WITH AND IMPLEMENT ITS 
AGENCY-SPECIFIC RESPONSiBit I TIES UNDER THE SANTA CLARA VALLEY 
NONPOINT SOURCE POLLUTION CONTROL PROGRAM (PROGRAM) TO MEET THE 
REQUIREMENTS OF THE JUNE 1990 NPDES PERMIT RELATING TO URBAN RUNOFF 
MANAGEMENT, THE NOVEMBER 1990 EPA STORMWATER PERMIT REGULATIONS, AND 
OF THE DECEMBER 1993 CEASE AND DESIST ORDER (CDO) ISSUED TO THE 
PROGRAM REGARDING THE IMPAIRED WATER QUALITY OF SOUTH SAN FRANCISCO 
BAY. FAILURE TO COMPLY WITH ANY OR ALL OF THESE REQUIREMENTS IS 
SUBJECT TO ADMINISTRATIVE AND CIVIL LIABILITY ACTION; THEREFORE, 
FUTURE ACTIVITIES AND FUNDING ARE MANDATORY. THE PROJECT LOCATION IS 
THE PORTION OF SANTA CLARA COUNTY WHICH DRAINS TO SAN FRANCISCO BAY. 

PROiI£I_GOAl S_AND_OB J E CTJ.VE S : 

THE GOALS OF THIS PROJECT ARE TO IMPROVE STORM WATER QUALITY AND 
WATER QUALITY OF SOUTH SAN FRANCISCO BAY BY ACHIEVING THE OBJECTIVE 
OF IMPLEMENTING EFFECTIVE AND COMPREHENSIVE INTEGRATION OF NONPOINT 
SOURCE MANAGEMENT PRACTICES INTO DISTRICT PROGRAMS AND ACTIVITIES. 

!?EA.?yR5BLE_TAS!(S_AND_COMPLETigN_DATES: 

COMPLY WITH NPDES REPORTING REQUIREMENTS: SEPTEMBER 1, 1994; COMPLY 
WITH CDO REQUIREMENT TO SUBMIT A REVISED STORM WATER MANAGEMENT PLAN 
INCLUDING COORDiNATiON OF PUBLIC AGENCY ACTIVITIES ON A WATERSHED 
BASIS: OCTOBER 1, 1994; ADVERTISE, INTERVIEW, AND NEGOTIATE 

CONSULTANT SERVICES CONTRACTS FOR SPECIAL STUDIES: SEPTEMBER 30, 
1994; INSPECTION AND NUMBERING OF OUTFALLS IN A MINIMUM OF 100 MILES 
OF CREEKS AND STREAMS (20% OF DISTRICT JURISDICTION): JUNE 30, 1995. 

PR 0 J E C I_COMP L EIiON_D A T E : 

THIS IS AN ONGOING PROJECT. 

^kkO£*II2M_£9E!!yt*_MD_BAST S: 

NORTHWEST (12%), NORTH CENTRAL (13%), CENTRAL (13%), EAST (12%), AND 
WATER UTILITY ADMINISTRATION AND GENERAL COST CENTER (50%). IN 1990, 
DISTRICT MANAGEMENT APPROVED THIS FORMULA BECAUSE PROGRAM ACTIVITIES 
ARE RELATED TO BOTH FLOOD CONTROL (EROSION, SEDIMENTATION, PROJECT 
CONSTRUCTION, MAINTENANCE) AND TO THE WATER UTILITY (NON-STORM 
DISCHARGES TO CREEKS, PROTECTION OF THE GROUNDWATER BASIN). 
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COORD: Keith Whitman 


FUND: 031 


PROJECT: 

NPS DISTRICT 

FUNDING 


08430 


PROGRAM: 2 



CENTRAL ZONE 

C/Y 


NON-POINT 

SOURCE DIVISION 

PROJECT: 3079111 



PLANNING 









- - - - F I S C A 

L 1993-94 -• 


-- FISCAL 1994-95 -- 

SECT -ORG- 

ACCT - 

.- ACCOUNT DESCRIPTION 

•--- HOURS 

BUDGET $ 

YTD ADJ $ 

TOTAL $ 

HOURS AMOUNT 

CONTRACT SERVICES 








2 08430 

61441 

000 AGREEMENTS COST SHARING 


66,309 


66,309 

118,170 



* * * * PROJECT TOTAL * * * * 


66,309 


66,309 

1 18,170 



* ***** N A R 

R A 

T I V 

£ * * * fr * 

* 



BRiEF_DESCRIPT j.0N_0F_PRgjECT_AND_PR0JECT_L0CAT10N_F0R_SyMMARI^Syfi5II: 

THIS PROJECT ACCOUNTS FOR THE DISTRICT'S SHARE TOWARD AREA-WIDE 
ACTIVITIES OF THE SANTA CLARA VALLEY NONPOINT SOURCE POLLUTION 
CONTROL PROGRAM (PROGRAM) TO MEET THE REQUIREMENTS OF THE JUNE 1990 
NPDES PERMIT RELATING TO URBAN RUNOFF MANAGEMENT, THE NOVEMBER 1990 
EPA STORMWATER PERMIT REGULATIONS, AND OF THE DECEMBER 1993 CEASE AND 
DESIST ORDER (CDO) ISSUED TO THE PROGRAM REGARDING THE IMPAIRED WATER 
QUALITY OF SOUTH SAN FRANCISCO BAY. FAILURE TO COMPLY WITH ANY OR 
ALL OF THESE REQUIREMENTS IS SUBJECT TO ADMINISTRATIVE AND CIVIL 
LIABILITY ACTION; THEREFORE, FUTURE ACTIVITIES AND FUNDING ARE 
MANDATORY. THE PROJECT LOCATION IS THE PORTION OF SANTA CLARA COUNTY 
WHICH DRAINS T0 SAN FRANCI SCO BAY. 

PRO i ICI_GOALS_AND_OBJECTIVES: 

THE GOALS OF THIS PROJECT ARE TO IMPROVE STORM WATER QUALITY AND 
WATER QUALITY OF SOUTH SAN FRANCISCO BAY BY ACHIEVING THE OBJECTIVE 
OF IMPLEMENTING EFFECTIVE AND COMPREHENSIVE NONPOINT SOURCE 
MANAGEMENT PRACTICES AND ACTIVITIES. 

THE DISTRICT'S 30% CONTRIBUTION TO THE AREAWIDE PROGRAM AND ROLE IN 
THE ADMINISTRATION OF THE PROGRAM, AS DEFINED IN THE CO-PERMITEE'S 
MOA, WILL BE REASSESSED PRIOR TO OCTOBER 1994 TO ENSURE THAT THE 
SUBMITTALS TO THE RWQCB REFLECT THE DISTRICT'S COMMITTMENTS. 

”EASyRABLE_TASKS_AND_COMPLETiON_DATES: 

COMPLY WITH NPDES REPORTING REQUIREMENTS SEPTEMBER 1, 1994; COMPLY 
WITH CDO REQUIREMENT TO SUBMIT A REVISED STORM WATER MANAGEMENT PLAN 
OCTOBER 1, 1994. SUBMIT APPLICATION FOR RENEWAL OF NPDES PERMIT: 
DECEMBER 31, 1994. 

P5°JECI_COMPLETiON_DATE: 

THIS IS AN ONGOING PROJECT. 
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2 
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CENTRAL ZONE C/Y 

PLANNING 

narrative 

MO 

****** 

W-PQ3 

NT SOURCE DIVI: 

ION 


C0ST_SHAR1NG/REIMBURSEMENT : 

THE FIFTEEN PUBLIC AGENCIES THAT PARTICIPATE IN THE AREA-HIDE PROGRAM 
ENTERED A MEMORANDUM OF UNDERSTANDING IN 1990 WHICH DEFINED THE 
ALLOCATION OF COSTS. THE DISTRICT SHARE OF THE PROGRAM COSTS IS 
30.03%. 

ALLOCAI10N_FOR MULA_AND_8AS1S: 

NORTHWEST <12%), NORTH CENTRAL (13%), CENTRAL <13%), EAST (12%), AND 
WATER UTILITY ADMINISTRATION AND GENERAL COST CENTER (50%). IN 1990, 
DISTRICT MANAGEMENT APPROVED THIS FORMULA BECAUSE PROGRAM ACTIVITIES 
ARE RELATED TO BOTH FLOOD CONTROL (EROSION, SEDIMENTATION, PROJECT 
CONSTRUCTION, MAINTENANCE) AND TO THE WATER UTILITY (NON-STORM 
DISCHARGES TO CREEKS, PROTECTION OF THE GROUNDWATER BASIN). 
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RUN DATE: 05/19/94 



FISCAL 94-95 BUDGET REPORT 


RUN TIME: 13:17 












COORD: KEITH WHITMAN 


FUND: 031 




PROJECT : 

WATERSHED MGMT PREPARATORY STY 08430 


PROGRAM: 2 





CENTRAL ZONE C/Y NON-POINT SOURCE DIVISION 

PROJECT: 3079112 





PLANNING 







. F I S CAL 1993-94 .FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

. - - - : 

•-- ACCOUNT DESCRIPTION -- 

---- HOURS BUDGET $ YTD ADJ $ TOTAL $ HOURS 

AMOUNT 

DISTRICT LABOR 







1 05340 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

8 

748 

1 06210 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

23 

2,020 

1 06220 

61230 

000 

EXPENSED 

LABOR/OVERHEAO 

13 

1,070 

1 06230 

61230 

00 0 

EXPENSED 

LABOR/OVERHEAD 

26 

1,991 

1 06320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

10 

854 

1 07250 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

20 

1,185 

1 07260 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

7 

562 

1 08320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

5 

401 

1 08420 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

10 

815 

1 08430 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

5 

492 

1 09220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


423 



SECTION TOTAL 


132 

10,561 

INTRA-DISTRICT EQUIPMENT 






5 

61241 

INTRA DISTRICT CLASS I/IV 


240 



★ 

* * PROJECT TOTAL * * * * 

132 

10,801 





* * N : . A \ R 

R A T I V E * * * * * * 



BRIEF DESCRIPTION OF PROJECT AND PROJECT LOCATION FOR SUMMARY BUDGET: 


THIS PROJECT PROVIDES FOR STAFF TIME AND CONSULTANT SERVICES 
NECESSARY TO PREPARE A PLAN FOR MANAGING COMPREHENSIVE WATERSHED 
STUDIES. WATERSHED BASED PLANNING IS THE THRUST OF THE REGIONAL WATER 
QUALITY CONTROL BOARD'S EFFORTS TO IMPROVE NON-POINT SOURCE 
STORMWATER QUALITY. THE: PLANNING PROCESS LOOKS AT ALL NATURAL 
RESOURCES IN THE WATERSHED - SO l L,WATER,A IR,PLANTS AND ANIMALS- IN 
RELATION TO SOCIAL, CULTURAL, AND ECONOMIC CONSIDERATIONS. A 
WATERSHED STUDY REPORT, WHEN COMPLETED, CONTAINS A CLEAR DESCRIPTION 
OF RESOURCE PROBLEMS; GOALS TO BE ATTAINED; SYSTEMS TO BE APPLIED; 

AND TECHNICAL AND FINANCIAL : SOURCES FOR IMPLEMENTING SOLUTIONS. THE 
PROCESS BEGINS WITH GENERAL 0ESCR IPTIONS OF PROBLEMS, OPPORTUNITIES, 
AND RESOURCE CONCERNS, INCLUDING IDEAS FOR SOLUTIONS, AND ULTIMATELY 
MOVES TO THE DEVELOPMENT OF PLANS THAT ARE MORE DETAILED AND 
SPECIFIC. 

THIS STUDY WILL BE CONDUCTED IN TWO PHASES. PHASE I WILL COMPILE AN 
INVENTORY OF ALL KNOWN OR POTENTIAL RE SOURCE-RELAT ED PROBLEMS WITHIN 
SANTA CLARA COUNTY WATERSHEDS AND CURRENT DISTRICT PROJECTS, STUDIES, 
ACTIVITIES AND POLICIES WHICH CAN AFFECT OR BE AFFECTED BY PROBLEMS 
IN THE WATERSHEDS. PHASE II WILL DEFINE THE OBJECTIVES, DATA NEEDS, 
AND DATA AVAILABILITY FOR PREPARING A WATERSHED MANAGEMENT PLAN. A 
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FISCAL 94-95 3UBSET REPORT 


PROJECT: WATERSHED MGMT PREPARATORY STY 
CENTRAL ZONE C/Y 
PLANNING 


I 


rnnsn 

V V " W 


A * * * * 


SCOPE OF WORK AND BUDGET WILL BE PREPARED FOR IMPLEMENTING A PILOT 
STUDY ON A SELECTED WATERSHED. 

pro J§£I_§oal s^andob j ect j,ve s : 

THE GOAL OF THIS PROJECT IS TO PREPARE A PLAN FOR WATERSHED 
MANAGEMENT WHICH WHEN IMPLEMENTED WILL IMPROVE STORM WATER QUALITY 
AND WATER QUALITY Of SOUTH SAN FRANCISCO BAY. 

MEASURABLE TASKS AND COMPLETION DATES: 


PHASE I REPORT 
PHASE II REPOST 


ER°i§£T_COMPLE TiQN_.D AT E: 
JUNE 1995 

COST_SHARjNG/RE]_MBl[RSEMENT : 
NONE 


NOVEMBER 1994 
JUNE 1995 
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« H I T M A 


INI S 


R C £ BIVIS 


ION 


AtkOCAIION_FORMULA_AND_BAS1S: 


ALLOCATION IS BASED ON THE FORMULA APPROVED FOR THE NON-POINT SOURCE 
PROGRAM: NORTHWEST (12%), NORTH CENTRAL (13%), CENTRAL (13%), EAST 
<12%), AND WAlEK UriUlT ADMINISTRATION AND GENERAL COST CENTER 
(50%). IN 1990 DISTRICT MANAGEMENT APPROVED THIS FORMULA BECAUSE 
PROGRAM ACTIVITIES ARE RELATED TO BOTH FLOOD CONTROL (EROSION, 
SEDIMENTATION, PROJECT CONSTRUCTION, MAINTENANCE) AND TO THE WATER 
UTILITY (NON-STORM DISCHARGES TO CREEKS, PROTECTION OF THE 
GROUNDWATER BASIN). 
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SANTA CLARA VALLEY WATER DISTRICT 
EAST FLOOD CONTROL ZONE 



Budgetary 






Basis 

Adjusted 





Actual 

Budget 

Requested Budget 



1992-93 

1993-94 


1994-95 


Revenue Sources: 






Property Taxes $ 

3,597,549 $ 

3,950,000 

$ 4,029,000 $ 

$ 


Interest 

739,679 

216,000 

519,000 



Agreements and Advances 

77,013 

407,600 

2,412,676 



Assessment 

4,791,648 

4,900,000 

5,130,000 



Other 


2,500 

2,500 



Total Revenue 

9,205,889 

9,476,100 

12,093,176 






Operating 

Capital 

Total 

Outlay Summary: 






Planning 

956,211 

1,043,242 

423,204 

918,184 

1,341,388 

Construction 

9,687,862 

31,952,174 


27,240,895 

27,240,895 

Maintenance 

1,171,116 

1,898,595 

1,797,482 


1,797,482 

Operations 

339,726 

431,793 

449,505 


449,505 

Administration 

390,422 

364,479 

974,031 


974,031 

Total Program Outlay 

12,545,337 

35,690,283 

3,644,222 

28,159,079 

31,803,301 

Excess (Deficit) revenues over outlays 

(3,339,448) 

(26,214,183) 

8,448,954 

(28,159,079) 

(19,710,125 

Other Financing Sources: 






Certificates of Participation (COP) 


22,600,000 


22,250,000 

22.250,000 

Total Other Financing Sources 

0 

22,600,000 

0 

22,250,000 

22,250,000 

Change in Fund Balance 

(3,339,448) 

1 

| 

(3,614,183) 

8,448,954 

(5,909,079) 

2,539,875 

Balance Beginning of the Year 

15,979,882 

12,640,434 


7,125,196 : 

7,125,196 

Balance Before Transfer to Capital 

12,640,434 

9,026,251 

| 8,448,954 f 

1,216,117 

9,665,071 

Transfer to Capital 

0 

o 

(8,492,771) 

8,492,771 

0 

Balance Available 

12,640,434 

! 

9,026,251 

iiliiliiiiii 

(43,817) 

9,708,888 

9,665,071 

Appropriated to/(from) Reserves: 


mn^^l 

Current Year Increase/(Decrease) 

Operating Reserves: 






Contingency Appropriation 

20,000 

16,762 

3,238 


3,238 

Major Facility/Working Capital Approp. 

2,369,376 

1,869,055 

(47,055) 


(47,055 

Total Operating Reserves 

2,389,376 

1,885,817 

(43,817) 

o 

(43,817 

Capital Reserves: 






COP Construction Fund 




9,708,888 

9,708,888 

Designated for Future Years’Capital 





0 

Total Capital Reserves 

0 

0 

0 

9,708,888 

9,708,888 

Total Appropriated to/(from) Reserves 

2,389,376 

1,885,817 

(43,817) 

9,708,888 

9,665,071 

Uncommitted Funds $_ 

10,251,058 $ 

7,140,434 a 

$ 0 $ 

0 $ 

0 


a) Represents difference between estimated and audited beginning balances 
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LAND USE REVIEW 
BENEFIT ASSESSMENT 
FLOOD INS LIAISON STUDY 
AUTOMATED MAPPING/GIS 
PS ZONE PRIORITIES 
MAINTENANCE GUIDELINES DIRECT 
E STREAM RESOURCES INVENTORY 
E VEG MGMT/ERSN PRTCT PGM EIR 
INSURANCE 

ADMINISTRATIVE PROJECTS 
CONTRACT AUDITING FINANCIAL 
TECHNICAL & SUPPORT PROJECTS 
DISTRICT SOLID WASTE MG T STUDY 
HAZMAT EMERG RESP EAST ZONE 
PROPERTY PREACQUISITION INVEST 
BERRYESSA CK COE CLVRS/OD PDMT 
BERRYESSA CREEK WATERSHED 
COYOTE CREEK 

COYOTE CK BAY/MILPITAS STP 
COYOTE CK SI MPT S STP/KWT 237 
COYOTE CK III HWY 237/MONTAGUE 
COYOTE CK BAY/MPTS STP MITGTN 
COYOTE CK KSTP/HONTAGUE COEGDM 
COYOTE CK SF BAY/MONTAGUE REIM 
COYOTE CK BAY/237 MITIGATION 
COYOTE CK - RECLAIM wTk CkuSSG 
COYOTE CK FISHERIES MITIGATION 
COYOTE CK REACH 1 MITIGATION 
CTE CK WILDLIFE MONITORING R2 
COYOTE. (BAY-MONTAGUE ) 

COYOTE U/S MONTAGUE WATERSHED 
LOWER SILVER R3 MCKEE/HUY 680 
LOWER SILVER CK R1 - 2 COY/MCKEE 
LOWER SILVER CK N REIMBURSABLE 
LOWER SILVER CK REIMBURSABLE 
LOWER SILVER CREEK WATERSHED 
PENITENCIA CK UPR CCYOTE/DQREL 
UPPER PENITENCIA CREEK WTRSHED 
LOWER PENITENCIA CK AT COYOTE. 
LOWER PENITENCIA CREEK WTRSHED 
EAST ZONE GENERAL MAINTENANCE 
NONPOINT SOURCE FUNDED 

NON POINT sniiRTF n f <5 T I? \ C T 

ps d i str i q'|7 ru.»b in a. 


'SANTA CLARA VAU.EV u|||| 01 STRICT 
"FISCAL 94-95 BUDGET REPORT 
PROGRAM SUMMARY BY PROJECT 
EAST ZONE PROJECTS 


PACE 296 


lANMITN-G 


24,031 
32,346 
38,268 
44,1 12 
23,267 
32,838 


9,14 7 


736,152 


149,686 


: I I P R 

G:Q:N:S T SiU C T l 0:N 


511,090 


459,508 
779,351 
11,099,792 
70,256 
47,136 
9,376,258 
37,609 
20,zzy 

68,431 
86,042 


287,394 
3,015,168 
65,455 
616,489 

49,939 

650,718 


O G R 
MAINTENANCE 


A - ' 

OpiEiRAiTTOiNS 

35:4., 662 


AD MINIS:? RAT ION 


: T55' 


299,970 
232,864 
1 1 , 059 
393,983 


29,158 
65,685 


219,370 


83,209 
49,280 
109*080 


362,70C 
139,665 


468,476 

73 ,.253 

3 30,940 
203,078 


PROJECT 

TOTAL 

354,662 

-Z £ VCC 

U'jX'T'JV' 

24,031 
32,346 
38,268 
44,112 
23,267 
32,838 
299,970 
232,864 
1 1,059 
393,983 
9,14 7 
29,158 
65,685 
511,090 
219,370 
736,152 
459,508 
779,381 
1 1 , 099,792 
70,256 
47,136 
9,376,258 
37,609 
20,229 
149,686 
68,431 
86,042 
362,700 
139,665 
287,394 
3,015,168 
65,455 
616,489 
468,476 
49,939 
73,253 
650,718 
330,940 
203,078 
83,209 
49, :2;8;.0 
1 , 080 


15/ 19/ 94 


Floor, con r sc 


ZONES 
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EAST 

ZONE PROJECTS 





PROJECT 

P 

-D E S 

R 0 

C R 

J E C T 

I P T I 0 N- 

PLANNING 

- - - - P R 

CONSTRUCTION 

0 G R 

MAINTENANCE 

A M - - 

OPERATIONS 

ADMINISTRATION 

PROJECT 

TOTAL 

40 79 112 

WATERSHED 

MGMT 

PREPARATORY STY 

9,972 





9,972 


TOTAL 



1,341,388 

27,240,895 

1,797,482 

449,505 

974,031 

31,803,301 


RUN DATE: 05/19/94 


FLOOD CONTROL ZONES 
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- - 0 


PROJECT 
S C R I P T I 0 M 


FLOOD IMS LI AI SOM STUDY 

AUTOMATED MAPPING/GIS 
PS ZONE PRIORITIES 
MAINTENANCE GO IDE LIMES DIRECT 
E STREAM RESOURCES INVENTORY 
£ VEG MGMT/ERSN PRTCT PGM EIR 
DISTRICT SOLID WASTE MGT STUDY 
COYOTE CREEK 

COYOTE CK FISHERIES MITIGATION 
MONPOINT SOURCE FUNDED 
NONPOINT SOURCE DISTRICT 

lift (> ft I ft ft ft I ftT II III ft ft lift 
ii r o m i -i i ft. i v. ; i unw i rau 

WATERSHED MGMT PREPARATORY STY 

PROGRAM TOTAL 


PROJECT 

LABOR 

CONTRACT 

SERVICES 

40 

04 

102 

10, 

,535 

13, 

250 

40 

04 

1 04 

2, 

, 295 

30, 

000 

4 0 

04 

106 

26, 

,449 

11. 

200 

40 

04 

109 

3 1 , 

, 384 

12, 

000 

40 

04 

111 

3, 

, 096 

15, 

000 

40 

04 

112 

10, 

, 092 

22. 

500 

40 

08 

101 

4 , 

, 546 

4. 

500 

40 

21 

102 

343, 

,878 

384, 

500 

40 

21 

114 

24, 

, 176 

12 5, 

0 00 

4 0 

79 

104 

54. 

033 

27, 

931 

40 

79 

110 ■ . 

23, 

950 

24, 

847 

i rt 
“9 U 

~r r\ 

f y 

a a a 

1 1 A 



109, 

050 

40 

79 

112 

9, 

747 




EQU I PMENT 


LAND 


INTRA-DIST 

EQUIPMENT 


TOTAL 


549,181 


779,808 


246 

24,031 

51 

32,346 

619 

38,268 

728 

44,112 

171 

23,267 

246 

32,838 

101 

9,147 

7,774 

7 36,152 

510 

149,686 

1,245 

83,209 

483 

49,280 ■ 

109,080 

225 

9,972 

2,399 

1 ,341,388 


; LOOD CC 

5NTRQL 

ZONES 

PAGE 29! 






SUN Q A: 







































































FB23RP4R 

RUN DATE: 05/19/94 
RUN TIME: 13:15 

EAST ZONE PROJECTS 

PR 0 J E C T 

---DESCRIPTION - 

BERRYESSA CK COE CLVRS/OD PDMT 
COYOTE CK BAY/MILPITAS STP 
COYOTE CK II MPTS STP/HWY 237 
COYOTE CK III HWY 237/MONTAGUE 
COYOTE CK BAY/MPTS STP MITGTN 
COYOTE CK MSTP/MONTAGUE COEGDM 
COYOTE CK SF BAY/MONTAGUE REIM 
COYOTE CK BAY/237 MITIGATION 
COYOTE CK - RECLAIM WTR CROSSG 
COYOTE CK REACH 1 MITIGATION 
CTE CK WILDLIFE MONITORING R2 
LOWER SILVER R3 MCKEE/HWY 680 
LOWER SILVER CK R1 - 2 COY/MCKEE 
LOWER SILVER CK N REIMBURSABLE 
LOWER SILVER CK REIMBURSABLE 
PENITENCIA CK UPR COYOTE/DOREL 
LOWER PENITENCIA CK AT COYOTE 

PROGRAM TOTAL 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 


CONSTRUCT I ON 


PAGE 299 





CONTRACT 



INTRA-DIST 


PROJECT 

LABOR 

SERVICES 

EQUIPMENT 

LAND 

EQUIPMENT 

TOTAL 

40 17 

102 

282,336 

87,000 


135,000 

6,754 

511,090 

40 21 

1 0 3 

119,232 

337,500 



2,776 

459,508 

40 21 

104 

140,146 

501,000 


135,000 

3,235 

779,381 

40 21 

105 

156,022 

3,340,000 


7,600.000 

3,770 

11,099,792 

40 21 

106 

68,611 




1,645 

70,256 

40 21 

108 

46,117 




1,019 

47,136 

40 21 

109 

163,899 

173,600 


9,035,000 

3,75 9 

9,376,258 

4 0 21 

112 

36,825 




784 

37,609 

40 21 

113 

19,774 




455 

20,229 

40 21 

115 

15.112 

53,000 



319 

68,431 

40 21 

1 16 

21,587 

64,000 



455 

86,042 

40 26 

101 

279,603 

1,199 



6,592 

287,394 

40 26 

103 

224,967 

2,785,000 



5,201 

3,015,168 

40 26 

114 

64,054 




1,401 

65,455 

40 26 

117 

73,860 

6, oo o'": 


535,000 

1,629 

616,489 

40 32 

102 

48,856 




1,083 

49,939 

40 33 

104 

144,760 

502,500 



3,458 

650,718 


1,905,761 


7,850,799 


17,440,000 


44,335 


27,240,895 


RUN DATE: 05/19/94 


FLOOD CONTROL ZONES 
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f B23R:P.4:R 

RUN DATE: 05/19/94 
8JJN TIKE: 13:15 

EAST ZONE PROJ E C 

PROJECT 

---DESCRIPTION - 

8ERRTESSA CREEK WATERSHED 
COYOTE (BAY-MONTAGUE) 

COYOTE U/S MONTAGUE WATERSHED 
LOWER SILVER CREEK WATERSHED 
UPPER PENtTENCtA GREEK WTRSHED 
LOWER PENITENCIA CREEK WTRSHED 
EAST ZONE GENERAL MAINTENANCE 


PROGRAM TOTAL 


RON 0 A T £ 05/19/94 


S A 


NTA CLARA VALLEY WATER DISTRICT 


FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL 8Y PROJECT 


MA I NTENA N'Ct 








P-. 

A 

G 

:E 3 

Oi 

;0 




CONTRACT 



IBT» 8 -( 1 KT 


PROJECT 

LABOR 

SERVICES 

EQUIPMENT 

LAND 

EQUIPMENT 

TOTAL 





- - - “ 

. 


40 17 999 

144,559 

46,375 



28,436 

219,370 

40 21 998 

235,317 

78,798 



48,585 

362,700 

40 21 999 

90,390 

32,781 



16,494 

139,665 

40 26 999 

299,955 

109,290 



59,231 

468,476 

40 32 999 

48,209 

16,748 



8,296 

73,253 

40 33 999 

213,274 

79,333 



38,333 

330,940 

40 76 999 

58,937 

142,621 



1 ,520 

203,078 


1,090,641 


505,946 


200,895 1,797,482 


FLOOD CONTROL ZONES 
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FB23RP4R 
RUN DATE: 05/19/94 
RUN TIME: 13:15 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 301 


EAST ZONE PROJECTS 


PROGRAM DETAIL BY PROJECT 


OPERATIONS 


PROJECT 

DESCRIPTION 


PROJECT 


LABOR 


CONTRACT 

SERVICES 


EQUIPMENT 


INTRA-DIST 

EQUIPMENT 


LAND USE REVIEW 


HAZMAT EMERG RESP EAST ZONE 


40 01 101 


40 08 102 


PROPERTY PREACQUISITION INVEST 40 08 103 


343,494 

4,058 

27,030 


2,995 

25,000 

38,000 


8,173 


354,662 

29,158 

65,685 


PROGRAM TOTAL 


374,582 


65,995 


8,928 


449,505 


RUN DATE: 05/19/94 


FLOOD CONTROL ZONES 


PAGE 301 








F'S2 3»P4 : R 

RUM 5AT : E : 05/19/94 
RUM T i;M : E : 13:15 


EAST ZONE PROJECTS 


PROJECT 

^ c s t p t t ii u - - - - p p n ipri 

U E .3 1* W 4 r J * W ra r RUJ'ti I 


BENEFIT ASSESSMENT 

40 

03 

101 

INSURANCE 

40 

05 

101 

ADMINISTRATIVE PROJECTS 

40 

06 

101 

CONTRACT AUDITING FINANCIAL 

40 

06 

103 

TECHNICAL & SUPPORT PROJECTS 

40 

06 

200 


PROGRAM TOTAt 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL 3Y PROJECT 


LABOR 

CONTRACT 

SERVICES 

EQU I PMENT 

' : ■' ■'■■■ . 

19,040 

16,675 



299,970 


226,520 

5 50 



11,059 


319,749 

62,577 



565,309 390,831 


PAGE 302 


ADMINISTRATION 



5 N:T R A - D 5 S T 


j a u n 

L r? PB W 

EQUIPMENT 

TOTAL 


440 

36,155 



299,970 


5,794 

2X2 864 

£4 g 



1 1 ,0.59 


11,657 

393,983 

17,891 

974,031 




RUN DATE'; 05, 

! 1 9/9' 


FLO 


it) cowr 


ROL ZONES 


G£ 


3 02 

































































































































FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 041 
PROGRAM: 5 
PROJECT: 4001101 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: LAND USE REVIEW 
EAST ZONE C/Y 
OPERATIONS 


COORD: Marc Klemencic 
06230 

DESIGN COORDINATION 


SECT -ORG- 

ACCT - 

... 

--- ACCOUNT DESCRIPTION . 

HOURS 

DISTRICT 

LABOR 






1 

05210 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


1 

06210 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

30 

1 

06220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

30 

1 

06230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

2,200 

1 

06320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

40 

1 

09220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


1 

09230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

400 

1 

09320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

III! 125 




SECTION TOTAL 


2,825 

CONTRACT 

SERVICES 






2 

06230 

61303 

000 

TEMPORARY 

EMPLOYEES FEES 



INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/I V 


••FISCAL 1993-94 
BUDGET $ YTD ADJ $ 


2,706 

2,590 

171,814 

3,318 


TOflALlit:? 


* * * * 


PROJECT TOTAL * * * * 


2,825 


28,060 

10,739 

219,227 


725 

5,143 

225,095 


2,706 

2,590 

171,814 

3,318 

28,060 

10,739 

219,227 


725 

5,143 

225,095 


FISCAL 

HOURS 


10 

80 

20 

2,620 

215 

446 

800 

300 

4,491 


4,491 


PROJECT: 4001101 
RUN DATE: 05/19/94 


****** N A R R A T I V E * * * * * * 

BRIEF_DESCRiPTiON_OF_PROJECT_AND_PROJECT_LgCATiON_FOR_SllMMARY_ByOGET: 

THIS PROJECT PROVIDES FOR THE ENFORCEMENT AND APPLICATION OF 
ORDINANCE 83-2, REVIEW OF ENVIRONMENTAL DOCUMENTS, AND COORDINATION 
WITH OTHER AGENCIES WITH REGARDS TO LAND USE DECISIONS. THE 
ORDINANCE ADMINISTRATION (#4007101) AND TECHNICAL SERVICES (#4002101) 
PROJECTS FROM FISCAL YEAR 93-94 HAVE BEEN COMBINED WITH LAND USE 
REVIEW FOR FISCAL YEAR 94-95. 

PRO J E C T _GO A L S_A N D_OB J E CTU| S : 

THE OBJECTIVES OF THIS PROJECT ARE TO PROTECT DISTRICT FACILITIES AND 
THE PUBLIC'S INVESTMENT IN THE DISTRICT THROUGH THE APPLICATION AND 
ENFORCEMENT OF ORDINANCE 83-2, ASSISTING OTHER AGENCIES IN LAND USE 
DECISIONS AND OTHER PLANNING EFFORTS WITH REGARDS TO DISTRICT 
CONCERNS, AND COORDINATING THE DISTRICT REVIEW OF NEPA AND CEQ 
DOCUMENTS . 

MEASyRABLE_TASKS_AND_COMPLETiON_OATES: 

ACTIVITIES FOR THE COMING YEAR ARE DIFFICULT TO PREDICT. GENERALLY, 
THE PREVIOUS YEAR SERVES AS AN INDICATOR OF WHAT CAN BE EXPECTED FOR 

OPERATIONS 


LAND USE REVIEW 
EAST ZONE C/Y 


PAGE 303 


DIVISION 


1994-95 -- 
AMOUNT 


937 

6,906 

1,644 

200,618 

17,647 

37,185 

53,633 

24,924 

343,494 


2,995 


8.173 

354,662 


PAGE 303 









FB20RP7R 


RU:N: 

RUN 


DATE 
r i we 


/19/94 
: 1 7 


FUND: 

PROGR 


RO JE 


041 
AM : 5 

CT: 4001101 


SANTA CLARA tf At. i E Y WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: LAND USE REVIEW 
EAST 2 ON E C I'i 
OPERAT1ONS 


PAGE 304 


COORD: Ware Klemencic 


2 3 0 


ESIGN COORDINATION DIVISION 


****** 


****** 


THE COMING YEAR 
YEAR 1993 
PERMITS ISSUED: 

ORD.83-2 VIOLATIONS: 

LAND USE REVIEWS: 

MEPA/CEQA REVIEWS: 

MAJOR LAND USE PLANNING 8Y OTHERS: 
£ROiI£I_COMPLET|ON_DATE: 

THIS IS AN ONGOING PROJECT. 


A R R A T I V E 
8ELOW IS A SUMMARY OF ACTIVITIES DURING CALENDAR 


158 

61 

103 

13 

4 


PRO J 
RUN 


ECT: 400 

DATE; 05 


1 101 
/19/94 


OPERATIONS 


D USE R 
AST Z< 


Evsew 
£ C/Y 


PAGE 304 


































































































B20RP7R 

UN OATH: 05/19/94 
UN TIME: 13:17 

UNO: 041 
ROGRAM: 5 
ROJECT: 4002102 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: TECHNICAL SERVICES 
EAST ZONE C/Y 
OPERATIONS 


COORD: Marc Klemencic 
06230 

DESIGN COORDINATION 


- FISC A L 


1993-94 


SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION 

- - - - 


HOURS 

BUDGET $ 

YTD AO J $ 

TOTAL t 

ISTRICT LABOR 









1 06230 

61230 

000 EXPENSED LABOR/OVERHEAD 



350 

27,336 


27,336 

1 09220 

61230 

000 EXPENSED LABOR/OVERHEAD 



305 

24,969 


24,969 

1 09230 

61230 

000 EXPENSED LABOR/OVERHEAD 



500 

35,075 


35,075 

1 09320 

61230 

000 EXPENSED LA BOR/OVERHEAD 



100 

8,590 


8,590 



SECTION TOTAL 



1,255 

95,970 


95,970 

ONTRACT SERVICES 









2 06230 

61303 

000 TEMPORARY EMPLOYEES FEES 




3,250 


3,250 

NTRA-DISTRICT EQUIPMENT 








5 

61241 

INTRA DISTRICT CLASS I/IV 




2,284 


2,284 



* * * * PROJECT TOTAL * * * 



1,255 

101,504 


101,504 



****** |j ^ 

R 

mu 

A 

T I V 

: £ ' : : '' * * * * * : 

* 


BRIEF 

DESCRIPTION OF PROJECT AND 

PROJECT 

LOCATION 

FOR SUMMARY 

BUDGET : 




THIS PROJECT HAS BEEN TRANSFERRED TO 5- 

4001101 (LAND 

USE REVIEW). 



-- FISCAL 
HOURS 


ROJECT: 4002102 
UN DATE: 05/19/94 


OPERATIONS 


TECHNICAL SERVICES 
EAST ZONE C/Y 


PAGE 305 

DIVISION 

1994-95 -- 
AMOUNT 


PAGE 305 








TGSD A 'P 7R 

rIIn 05/19/94 

M : jjj : TJ#t;: T#: if 

F!U!M0: - 041 


samta. mm *. m . u e i wate ■>, oistri cr 

FISCAL 94-95 SU'D GET R.£'PO'RT 


PROJECT;: BENEFIT ASSESSMENT 


PAGE 3:0:6 


COORD: Kay Whitlock 

W>4 1 0 


PROGRAM : 1 



'EAST ZONE 

C/Y 


PROJECT 

DEVELOPMENT 

-BR MANAGER 

PROJECT : 4 0 03101 



A CM INiS T RA T 

ION 









--. -F I S C 

A L 1993-9:4 - 


-- FISCAL 

1994-95 - 

■SjEGT /- ORO:- 

mm- 

------ ACCOUNT DESCRIPTION 

------ HOUR s 

BUDGET $ 

YTD AOJ $ 

total % 

hours 

AMOUNT 

DISTRICT LABOR 









1 02230 

61230 

000 EXPENSED LABOR/OVERHEAD 

60 

4,615 


4 g -6 :1 3 

86 

6 .. 5 6 1 

i 06210 

612-3:0 

000 EXPENSED LA BOR/OVERHEAD 

11 5 

10,376 


10,376 

99 

8,5 39 

1 ’36220 

6123:0 

000 EXPENSED LABOR/OVERHEAD 

.5 

397 


397 

5 

3 78 

1 09230 

612-30 

000 EXPENSED L A BOS/0VERHEAD 

69 

4,340 


4,340 

46 

3,03 4 

1 09320 

6 123 0 

000 EXPENSED 1. ABOR / OVE R H E AD 

6 

494 


494 

6 

4 78 



SECT!ON TOTAL 

25 5 

20,722 


20,722 

242 

T9 v 0*0 

CONTRACT services 









z . ti'Mia" 

6109 3 

000 PRINTING/BINDING 


115 


115 


1 1 5 

2 06210 

61 30 3 

000 TEMPORARY EMPLOYEES FEES 


4, 14 0 


4 , 140 


4 9 60 0 

2 0:6:2 T O 

61 305 

000 PROGRAMMING INFORMATION 

SYSTEM 

5,75 0 


5,75 0 


11,5 00 

2 -062 1 0 

6143 0 

0:0:0 PUBLICATION FEES/LEGAL NOTICES 

460 


460 


460 



SECTION TOTAL 


10,465 


10,465 


16,6.7:5 

! N T R A - D I S T R I C T E Q'J I PME N T 








5 

61241 

INTRA DISTRICT CLASS I/IV 


464 


464 


44 0 



* * * * PROJECT TOTAL * * * 

* 255 

31,651 


31,651 

242 

36,155 



****** n A 

R R A 

T I V 

£ ***** 

* 




BRIE 

F DESCRIPTION OF PROJECT AND 

5 0 0 1C P Y i fVp ft T TOM 
i ivv u w v « w w t h i i o ff 

TOR SUMMARY 

r» ii K-A-rr-T - 





THIS PROJECT PROVIDES FOR THE ANNUAL REVIEW AND UPDATE OF THE FLOOD 
CONTROL BENEFIT ASSESSMENT PROGRAMS. IT INCLUDES PREPARATION OF THE 
ANNUAL BENEFIT ASSESSMENT REPORT AND UPDATING/CORRECTING THE ANNUAL 
BENEFIT ASSESSMENT ROIL THAT IS USED TO CREATE THE ANNUAL BENEFIT 
ASSESSMENTS. 

PRgjECT_,GgALS_AND_OB JECIiVES : 

THE OBJECTIVE OF THIS PROJECT IS TO PREPARE THE ANNUAL BENEFIT 
ASSESSMENT REPORT IN KEEPING WITH DISTRICT RESOLUTIONS AND TO PREPARE 
AN UPDATED BENEFIT ASSESSMENT ROLL IN KEEPING WITH DISTRICT 
RESOLUTIONS THAT OUTLINE THE BENEFIT ASSESSMENT PROGRAMS FOR EACH OF 
THE FLOOD: CONTROL ZONES. 

MEASURABLE T A S K S : A NO :C:0:M:PL:ET:TG N OAT: ES : 


PROJECT: 490*101 
RUN OAT'S : 05 /1:9/94 


COMPLETE- UPDATE 0F 1994*5: BENEFIT ASSESSMENT ROLL 
PREPARE ANNUAL 0:E : N:E-E IT ASSESSMENT REPOST 

ADM IN ISTRATION 


AUGUST t99:4 
APRIL 1995 


BENEFIT ASSESSMENT 
EAST ZONE €/T 


306 


PAGE: 








FB20RP7R 
RUN OATE: 
RUN TIME: 

FUNO: 041 
PROGRAM : 
PROJECT : 


05/19/94 

13:17 


1 

4003101 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: BENEFIT ASSESSMENT 
EAST ZONE C/Y 
ADMINISTRATION 


PAGE 307 


COORD: Kay Whitlock 
06210 

PROJECT DEVELOPMENT-BR MANAGER 


I 


****** N A R R A T 

JICI_COMPL EHON D A T E : 

THIS IS AN ONGOING PROJECT. 

AkkQCAI10N_F0RMyLA_AND_BASiS: 

THE ALLOCATION OF COSTS FOR THIS PROJECT IS BASED ON THE 
PROPORTIONATE AMOUNT OF BENEFIT ASSESSMENTS LEVIED IN 1993-94 BY EACH 
ZONE. THE ALLOCATION PERCENTAGES ARE: 25% TO NORTHWEST, 14% TO' 

NORTH CENTRAL, 31% TO CENTRAL, 23% TO EAST, AND 7% TO SOUTH ZONES. 


>ROJECT: 4003101 
tUN DATE: 05/19/94 


ADMINISTRATION 


BENEFIT ASSESSMENT 
EAST ZONE C/Y 


PAGE 307 






mzm p :r r 

m/mm* 

ittf 7 1*6: lit* P-" 

FUNDhr 04 1 
PRCiGRAM; 2 
PROJECT; 4004102 


SWT* CLARA VAI L £ T WAZFS D TsYR: IG T 
flSCW 94-95 ilipli REPORT 

PROJECT: FLOOD INS LIAISON STUDY 
£ AST ZONE C/Y 
PLANNING 


RACE MS 


p j : : jrt ; h D P T Dt *>:f. U S t? 9 : 

* ®* V ~ Y :v? A W' Wl W -i ■¥ »; y ii v:™ 


F I S C A L 


1993 - 94 


St ui 

-ORB- 

A C e T •■ 


ACC: 0 UM 

T DESCRIPTION-- - 

HOUR S 

BUDGET % 

YTD ADJ $ 

TOTAL. $ 

HGU RS : 

AMOUNT 

DISTRICT LABOR 











•••• T :* 

06:2 2 0 

6 1 23 0 

00 0 

EXPENSED 

LABOR/OVERHEAD 

2:00 

17,267 


17,267 

25 

? a 5 7 

1 

0 6230 

61230 

OGO 

EXPENSED 

LABOR/OVERHEAO 

120 

9,372 


9,3 72 

1 00 

7: ,6 5 7 

1 

063 : 2:0 

6 1 23 0 

9 0 0 

EXPENSED 

LABOR/OVERHEAD 

8 

664 


66:4 

10 

’ 82 1 

1 

0:9:23® 

61 2 : 3:0 

000 

EXPENSED 

LASOR/OVERHEAO 

60 

4 , 209 


4, 26:9 




SECTION TOTAL 


388 

31.. 512 


31,512 

i .35 

10 „ S'SS 

CONTRACT S E R V I G.E:S 











2 

06220 

61303 

000 

TEMPORARY 

EMPLOYEES FEES 


1,000 


1 , 000 


75 0 

2 

O 622 O 

61310 

104 

CIVIL ENGINEERING DESIGN 


10,000 


1G , 00 0 


1 2 5 00 

2 

06230 

61 3 03 

0:00 

TEMPORARY 

EMPLOYEES FEES 


723 


723 






SECTION TOTAL 



11,723 


11,723 


13,250 

INTRA 01STR 

TCT EQUIPMENT 










5 


61241 

INTRA DISTRICT CLASS I/TV 


706 


706 


246 




* * 

* * PROJECT TOTAL * * * * 

388 

43,941 


43,941 

135 

24,031 




****** 


§EII£_!°ESCRilPT^ON_OF_PROJECT_AND_PROJECT_LOCATXgN_FOR_SyMMARY__ByDG|T : 

7 U 70 0 : 0 : 0 ) ICTT B nfl.W? JHC C ChO r hM T » ilil/tiip f fa » n'n i( i i f .**■•« v o p m. > • n t • n a w. 

. A « . ,» W V ». W I "'V» 4uEv I ok wiffi I Irt WWWSI L»m JWR ill H inc r UDt It nNM i nt 

CITIES AND COUNTY RELATIVE TO THEIR PARTICIPATION IN THE NATIONAL 
FLOOD INSURANCE PROGRAM AND THE COMMUNITY RATING SYSTEM <CRS) 
PROGRAMMING. THESE PROGRAMS HAVE BEEN DEVELOPED TO ASSIST FEMA IN 
THEIR ONGOING EFFORTS TO MANAGE THE FLOOD PLAINS AND IDENTIFY FLOOD 
HAZARDS. WORK WILL ALSO INCLUDE ACQUIRING AND MODIFYING THE DETAILED 
ANALYSIS BEING PREPARED BY FEMA'S CURRENT CONTRACTOR. 

EE5J£CT_GOAL S AND OBJ ECJIV£ S: 

THE OBJECTIVE OF THIS PROJECT IS TO ALLOW THE DISTRICT TO CONTINUE 
PROVIDING IN FORMATlON NEEDED TO UPDATE FEMA'S FLOOD HAZARD 
IDENTIFICATION AND TO ASSIST IN IMPLEMENTING FLOODPLAIN MANAGEMENT 
Measures. 

ME A SU:R:A 3 L:E TASKS AND COMPLETION GATES: 


CONTINUING LIAISON WITH PUBLIC, CITIES. FEMA. AND 
STffiDY C®mT!RAC:T:OR 


JUNE 1995 


PROJECT; 4 004 i:02 
RUN OATC ; 05/ !9;/94 


PLANNING 


FLOOD 5 NS LIFE SON STUDY 
EAST ZONE GET 


PAGE SEE 









FB20RP7R 

RUM DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 041 
PROGRAM: 2 
PROJECT: 4004102 


PROJECT: 4004102 
RUN DATE: 05/19/94 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 309 


PROJECT: FLOOD INS LIAISON STUDY 
EAST ZONE C/Y 
PLANNING 


COORD: Randy Talley 
06220 

FLOOD CTRL PLANNING DIVISION 


N A R R A T I V E * * * * * 

PRO JECI_COMPLEHON_DATE : 

WORK ON THIS PROJECT WILL CONTINUE THROUGH FY 1995. 

ALLOC A T J_ON_ F ORMU L A_AND_B AS]_S : 

THE COST ALLOCATION FORMULA FOR THIS PROJECT IS BASED ON THE NUMBER 


OF PARCELS IN EACH FLOOD CONTROL ZONE. 
PERCENTAGES ARE NORTHWEST, 

CENTRAL, 32 PERCENT; EASE, 


THE 1994-95 ALLOCATION 
14 PERCENT; NORTH CENTRAL, 24 PERCENT; 
25 PERCENT; AND SOUTH, 5 PERCENT. 


PLANNING 


FLOOD INS LIAISON STUDY 
EAST ZONE C/Y 


PAGE 309 





F BZCRP/R 

-ri:m : s^e ; 

RUN TIME: 


05/19/94 
13; 17 


F tl M 0 : 0 41 
PROGRAM; 2 
P R O j: E C T ; 4 0:0 410:4 


SANT A CtAR ft mi l E V WA r Eft DISTRICT 
F I SC At. 9.4-95 BUDGET REPORT 


PROJECT; AUTOMATED MAPPINS/GIS 
EAST ZONE C/Y 
Pi ANN;NG 


COORD; Bill Hoeft 
06210 

PROJECT DEVELOPMENT- 


PAGE 


BR MANAGER 


S E C T 


- OR:G • 


A CC T - 


DISTRICT LABOR 

1 02230 

1 06210 
M A 

J U 7 C. ,J 0 


CONTRACT SERVICES 
2 06210 


A C COU NT B E SCRIPT I O N 


61230 000 EXPENSED LABOR/OVERHEAD 
61230 000 EXPENSED LABOR/OVERHEAD 
61 230 080 EXPENSED LABOR/OVERHE AD 

SECTION TOTAL 


61305 000 PROGRAMMING INFORMATION SYSTEM 


INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/IV 


HOUR S 


46 
1 5 
30 


91 


-FISCAL 1993-94 
BUDGET % YTD AD J $ 


3,550 
1,354 
2, 105 


* * * * 


PROJECT TOTAL * * * 


91 


7,009 


166 
7, 1 75 


TOTAL $ 


3 . S 5 0 
1 j 354 
2,105 

7,009 


166 

7,175 


FISCAL 

HOURS 


13 

15 


28 


28 


i 994 - 95 - 
AMOUNT 


1 , 000 
1 ’ 295 

2,295 

30,000 

51 

32,346 


* * * 


****** 


BRiEF._DESCRJ_PTiON_OF_PROJECX_AND_PROJECT_LOCAT iON_FOR_Sy|}MARI_I!J?!§§I: 

THIS PROJECT PROVIDES FOR THE IMPLEMENTATION AND INITIATION OF 
OPERATIONS OF THE DISTRICT'S MAJOR GIS SYSTEM. 

PROJECT GOALS AND OBJECTIVES: 


THE PRIMARY GOAL OF THIS PROJECT IS TO INVESTIGATE AND iHP L EM E N T A 
MAJOR GIS AND WORK STATIONS THAT WILL BE ABLE TO OPERATE/USE THE NEW 
COUNTYWIDE ELECTRONIC CADASTRAL BASE MAP OF SANTA CLARA COUNTY. 


M|MyEA5il„IASKS_AND.„COMPLETrON_DATES : 

IMPLEMENT NEW GIS SYSTEM < BOX H SOFTWARE AND HARDWARE) 
PROJECT COMPLETION DATE: 


APRIL 1995 


FOLLOWING IMPLEMENTATION OF THE MAJOR GIS SYSTEM IN 1995, THIS 
PROJECT WILL CONTINUE AS AN OPERATIONS PROJECT, 

ALL 9. £ 112MIORM U L A _ A N 0 _ BAS I S : 

THIS PROJECT WILL EQUALLY BENEFIT THE FLOOD CONTROL AND WATER SUPPLY 
FUNCTIONS Of THE DISTRICT. IT IS ALLOCATED 10% TO EACH FLOOD CONTROL 
Zone and 50% to the water utility f 95 fiAio 4 >, 


PROJECT 
RUN OAT i 


4004104 

: 0571:9/94 


PLANNING . 


AUTOMATED MAPPIHfi/GIS 
EAST ZONE C/Y 


PAG! 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 311 


COORD: Randy Talley 

FUND: 041 PROJECT: PS ZONE PRIORITIES 06220 

PROGRAM: 2 EAST ZONE C/Y FLOOD CTRL PLANNING DIVISION 

PROJECT: 4004106 PLANNING 


FISCAL 1993-94 . FISCAL 1994-95 -- 


SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION 


HOURS 

BUDGET $ 

YTD ADJ $ TOTAL t 

HOURS 

AMOUNT 

DISTRICT LABOR 









1 06220 

61230 

000 EXPENSED LABOR/OVERHEAD 


200 

17,267 

17,267 

240 

19,745 

1 09230 

61230 

000 EXPENSED LABOR/OVERHEAD 


1 00 

7,015 

7,015 

100 

6,704 



SECTION TOTAL 


300 

24,282 

24,282 

340 

26,449 

CONTRACT SERVICES 









2 06220 

61093 

000 PRINTING/BINDING 



2,000 

2,000 


400 

2 06220 

61097 

000 SOFTWARE 






1,200 

2 06220 

61303 

000 TEMPORARY EMPLOYEES FEES 



1,000 

1,000 


1^600 

2 06220 

61305 

000 PROGRAMMING INFORMATION 

SYSTEM 





8,000 



SECTION TOTAL 



3,000 

3,000 


11,200 

INTRA-DISTRICT EQUIPMENT 








5 

61241 

INTRA DISTRICT CLASS 1/1 V 



546 

546 


619 



* * * * PROJECT TOTAL * * * 

* 

300 

27,828 

27,828 

340 

38,268 



****** N A 

R R 

A T 

.. I V 

g ****** 




BRIEF 

DESCRIPTION OF PROJECT AND 

PROJECT 

LOCATION 

FOR SUMMARY 

BUDGET : 




THIS PROJECT WILL UTILIZE THE NEW FEMA FLOOD INSURANCE STUDY MAPS TO 
REASSESS DAMAGE POTENTIAL WHICH WILL BE USED TO ESTABLISH PLANNING 
AND CONSTRUCTION PRIORITIES IN EACH ZONE. 


EE2i§CI_GOALS_AND_OBJECTiVES: 

THE OBJECTIVE OF THIS STUDY IS TO UTILIZE CURRENT INFORMATION TO 
UPDATE THE DATA IN THE WATERWAYS MANAGEMENT MODEL WHICH PRODUCES A 
PRIORITY LIST FOR EACH ZONE. THE MODEL WILL ALSO BE UPDATED TO 
UTILIZE CURRENT SOFTWARE TECHNOLOGY AND RESPOND TO CUSTOMER - SUGGESTED 
REVISIONS. 

MEASURABLE_TAS!CS_AND_COMPL|TiON_DATES : 

PRELIMINARY FLOOD MAPS FROM FEMA CONTRACTOR JULY 94 

DRAFTING FLOOD INFORMATION ONTO DISTRICT FACILITIES MAP APRIL 95 

CONVERTING DATA TO GIS FORMAT JUNE 95 

ACQUIRING LAND USE DATA IN GIS FORMAT JUNE 95 


PROJECT: 4004106 
RUN DATE: 05/19/94 


PLANNING 


PS ZONE PRIORITIES 
EAST ZONE C/Y 


PAGE 311 











F'S.2'0.«:P7S 

rum date 

RUN TIME 


FUND; 04 
PROGRAM: 
PROJECT: 


PROJECT: 
RUN DATE: 


05/19/94 

13:17 


4004106 


SAXTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT : PS ZONE PRIORITIES 
EAST ZONE C/Y 
PLANNING 


*■**■*!** 


R 


I 


PAGE 312 


COORD: Randy 
06220 
F L 0 0 D 


T alley 

CTRL PLANNING DIVISION 


* * * * * *t 


INPUT LAND USE AND FLOOD INFO INTO WWMM JULY 95 

PRO JICI_COMPL HION_D AT£ : 

WORK IN THIS PROJECT IS EXPECTED TO BE COMPLETED 8V JULY 95. 
AitOCAIiON„FORMyLA_AMD^BASlS: 

THE BASIS FOR ALLOCATION OF THIS PROJECT IS THE NUMBER OF CREEKS 
BEING RESTUDIED BY FEMA. SINCE THE NUMBER OF CREEKS BEING REVIEWED 
IS NEARLY THE SAME IN EACH ZONE, THE DISTRIBUTION OF COSTS IS 20% TO 
EACH ZONE. 


4004106 


05 /1 


9/94 


PLANNING 




PS ZON: 


E PR 10 


AST ZO 


RIMES 
NE C/Y 


PASS 312 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 313 


COORD: Randy Talley 

FUND: 041 PROJECT: MAINTENANCE GUIDELINES DIRECT 06220 

PROGRAM: 2 EAST ZONE C/Y FLOOD CTRL PLANNING DIVISION 

PROJECT: 4004109 PLANNING 






- - - F I : S'." C 

A L 1993-94 . 

-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION -. 

HOURS 

BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 








1 06220 

61230 

000 EXPENSED LABOR/OVERHEAD 

300 

25,900 

25,900 

300 

24,680 

1 09230 

61230 

000 EXPENSED LA BOR/OVERHEAD 




100 

6,704 



SECTION TOTAL 

300 

25,900 

25,900 

400 

31,384 

CONTRACT SERVICES 








2 06220 

61303 

000 TEMPORARY EMPLOYEES FEES 


2,000 

2,000 


2,000 

2 06220 

61310 

431 TOPOGRAPHIC SURVEYS 


5,000 

5,000 


5,000 

2 09230 

61301 

000 AERIAL PHOTOS/MAPPING 


1,250 

1,250 


5,000 



SECTION TOTAL 


8,250 

8,250 


12,000 

INTRA-DISTRICT EQUIPMENT 







5 

61241 

INTRA DISTRICT CLASS I/ I V 


546 

546 


728 



* * * * PROJECT TOTAL * * * * 

300 

34,696 

34,696 

400 

44,112 



***** * N A R R 

A T 

I V 

g ****** 




BRIEF 

DESCRIPTION OF PROJECT AND PROJECT 

LOCATION 

FOR SUMMARY 

BUDGET: 




THIS PROJECT PROVIDES FOR HYDRAULIC ANALYSIS OF ALL THE IMPROVED 
CHANNELS IN THIS ZONE AND fib DEVELOP GUIDELINES AND STANDARDS FOR 
MAINTENANCE ACTIVITIES. 


PROJECT_GOALS_AND_OBJECTiVES: 

THE OBJECTIVE OF THIS PROJECT IS TO DEFINE DESIGN STANDARDS AND 
ACCEPTABLE MAINTENANCE LIMITS FOR ALL THE IMPROVED CHANNELS TO INSURE 
FUTURE MAINTENANCE ACTIVITIES ARE TIMELY AND COST EFFECTIVE. 

WEASURABLE_TASKS_AND_COMPLET10N_DATES: 

COMPLETE SURVEYS ON LOWER PENITENCIA CREEK AND 

BERRYESSA CREEK MARCH 95 

COMPLETE ANALYSIS ON LOWER PENITENCIA CREEK MAY 95 

COMPLETE ANALYSIS ON BERRYESSA CREEK JULY 95 

PE2i§CT_COMPLETION_DATE : 

WORK ON THIS PROJECT WILL CONTINUE THROUGH FY 1995. 


PROJECT: 4004109 
RUN DATE: 05/19/94 


PLANNING 


MAINTENANCE GUIDELINES DIRECT 
EAST ZONE C/Y 
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PB20RP7S? 

SUM DATS: 05/19/94 
SUM TIME; 13:17 

FUND: 041 
PROGRAM: 2 
PROJECT: 4004110 


SECT -ORG- AG C T ■ 


SANTA CLARA VALLEY HATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: FLOOD INSURANCE LOMR 
EAST ZONE C/Y 
PLANNING 


PAGE 314 


COORD; Randy Tat ley 


0622 

FLOO 


ACCOUNT DESCRIPTION 


DISTRICT LABOR 

1 06220 61 230 000 EXPENSED LABOR/OVERHE AD 

CONTRACT SERVICES 


2 0 


20 6131 0 381 FLOOD INSURANCE - MAP REVISIONS 


INTRA-DISTRICT EQUI 


PMENT 


61241 INTRA DISTRICT CLASS I / I V 

* * * * PROJECT TOTAL * * * * 


■ - . . F I S C A L 

HOURS BUDGET $ ) 


1: 

9 

9 

3 

9 

4 


A 

D 

J 

$ 



TOTAL 


50 


50 


4.317 

25., 000 
91 

29,408 


4,317 
25,0:0:0 . 

91 

29,408 


D CTRL PLANNING DIVISI 

At 19 


H 


i 

s 

U 

R 


ON 


****** N A R R A T I V E * * * * * * 

BEI§£_D§SCRXPTiON_OF_ PROJECT_ANO_PRgJECT_LgCATiON_FOR_SUMMARY_ByDGET: 

EFFECTIVE FOR FY95 THE COSTS PREVIOUSLY CHARGED TO THIS PROJECT WILL 
BE CHARGED DIRECTLY TO CONSTRUCTION PROJECTS 


PR 


GJ 


T: 4004110 
TE : 0 


5/1 


9/94 


RLAWRltiG 


FLOOD INSUSAN £ 

IE L 

o: 


r 

EAST 2£ 

IN 

E 

c 

/ 

Y PAGE 314 
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RUM DATE: 05/19/94 
RUM TIME: 13:17 

FUND: 041 
PROGRAM: 2 
PROJECT: 4004111 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: E STREAM RESOURCES INVENTORY 
EAST ZONE C/Y 
PLANNING 


PAGE 315 


COORD: Bernie Goldner 
06210 

PROJECT DEVELOPMENT-BR MANAGER 


FISCAL 


1993-94 


-- FISCAL 1994-95 


SECT -ORG- 

ACC T - 

-. ACCOUNT DESCRIPTION . 

HOURS 

BUDGET S 

YTD AD J $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 

1 06210 

1 06220 

61230 

61230 

000 EXPENSED LABOR/OVERHEAD 

000 EXPENSED LABOR/OVERHEAD 

125 

8 

11,277 

648 

11,277 

648 

94 

8,096 



SECTION TOTAL 

133 i 

11,925 

11,925 

94 

8,096 

CONTRACT SERVICES 
2 06210 

2 06210 

2 06210 

61071 

61303 

61310 

000 MATERIALS & SUPPLIES GENERAL 

000 TEMPORARY EMPLOYEES FEES 

489 ENVIRONMENTAL SERVICES 


325 

1,000 
20,000 

325 

1,000 

20,000 


15,000 



SECTION TOTAL 


21,325 

21,325 


15,000 

INTRA-DISTRICT EQUIPMENT 
"5 61241 

I N T R A DISTRICT CLASS I/IV 


243 

" 243 


171 



* * * * PROJECT TOTAL * * * * 

133 

33,493 

33,493 

94 

23,267 



****** N A R R 

A T 

I V 

E ****** 




BRIEF 

DESCRIPTION OF PROJECT AND PROJECT 

LOCATION 

FOR SUMMARY 

BUDGET: 




THIS PROJECT IS TO PREPARE AN INVENTORY OF RIPARIAN AND WETLAND 
RESOURCES ALONG THE MAJOR STREAMS OF SANTA CLARA COUNTY. THE DATA 
COLLECTED THROUGH THIS PROJECT WILL BE USED IN PREPARING WATERSHED 
MANAGEMENT PLANS AND ENVIRONMENTAL DOCUMENTS FOR FLOOD CONTROL 
PROJECTS. THE FIRST PHASE OF THE SURVEY IS FOCUSED ON STREAMS IN THE 
GUADALUPE WATERSHED AND WILL BE COMPLETED IN 1994. THE SURVEY WILL 
BE INITIATED THIS YEAR ON MAJOR STREAMS WITHIN THE COYOTE CREEK 
WATERSHED. THIS PROJECT WAS TITLED "ENVIRONMENTAL DATA MANAGEMENT" 

IN FISCAL YEAR 93-94. 


PROJECT GOALS AND OBJECTIVES: 


THE STREAM DATABASE PROGRAM IS DESIGNED TO MEET A NUMBER OF SHORT-AND 
LONG-TERM OBJECTIVES: 


1. PROVIDE AN ADVANCE PLANNING TOOL WITH S I TE-SPECIFIC HABITAT 
DESCRIPTIONS AND GENERAL EVALUATION OF STREAM RESOURCES TO ASSIST IN 
THE EARLY STAGES OF FLOOD CONTROL PROJECT PLANNING AND ASSESSMENT. 

2. DEVELOP DATA REGARDING RIPARIAN RESOURCES FOR PREPARING FLOOD 
CONTROL PROJECTS THAT, IN THE FUTURE, ARE EXPECTED TO FACILITATE THE 
DEVELOPMENT OF WATERSHED MANAGEMENT PLANS TO PREVENT DEGRADATION OF 
WATER QUALITY. 


PROJECT: 4004111 
RUN OATE: 05/19/94 


PLANNING 


E STREAM RESOURCES INVENTORY 
EAST ZONE C/Y 


PAGE 315 








FS2 

ORP 

7.R 



SANTA 

CLARA VALLEY WA'ER DISTRICT 



PAGE 31 

RUN 

DA 

TE : 

55/19/94 


FISCAL 94-95 BUDGET REPORT 




RUN 

T I 

ME : 

3:17 




COS 

3RD: Bernie Golrinp 

r 

FUN 

D : 

041 



PROJECT: 

E STREAM RESOURCES INVENTORY 


0621 0 


PRO 

GRA 

M : 2 




EAST ZONE C/Y 


PROJECT DEVEL 

OPMENT-8R MANAGER 

PRO 

JEC 

T : 4 

104111 



PLANNING 








****** 

N A R 

R A T I V E 

* * * * 

* 



3. IDENTIFY POTENTIAL REVEGETATION SITES AS PART OF THE DISTRICT'S 
PROJECT PLANNING NEEDS, AND PROVIDE GUIDANCE TO OTHER COOPERATING 
AGENCIES OR ORGANIZATIONS REQUIRING PR0JECT-RELATED MITIGATION OR 
RESTORATION SITES FOR JOINTLY SPONSORED AND MUTUALLY BENEFICIAL 
PROJECTS. 

MlASURABLESTASKS_AND_COMPLETiON_DATES: 

PROGRESS REPORTS QUARTERLY 

DRAFT ANNUAL REPORT OCTOBER 31, 1995 

FINAL ANNUAL REPORT DECEMBER 30, 1995 

PROJECT COMPLETION DATE: 


THE COYOTE CREEK WATERSHED SURVEY SHOULD BE COMPLETED BY DECEMBER 
1996. 

ALLOCATiON_FORMULA_AND_B ASj[S : 

DISTRIBUTE EQUALLY TO THE FOUR NORTH COUNTY ZONES. 


P R 

«U 


OJE 
■N E> 


CT: 4004111 
ATE: 05/19/94 




E STREAM RESOURCES INVENTORY 

EAST ZONE C/Y PAGE 316 
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RUM DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 







COORD 

: Berni e 

Go l drier 

FUND: 041 


PROJECT : 

E VEG MGMT/ERSN 

PRTCT PGM 

EIR 

06210 


PROGRAM: 2 



EAST ZONE C/Y 



PROJECT 

DEVELOPMENT 

PROJECT: 4004112 



PLANNING 









-FISC 

A L 1993-94 --- 


-- FISCAL 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION --• 

- HOURS 

BUDGET $ 

Y TO AD J $ 

TOTAL * 

HOURS 

DISTRICT LABOR 








1 06210 

61230 

000 EXPENSED LABOR/OVERHEAO 

60 

5,414 


5,414 

75 

1 07230 

61230 

000 EXPENSED LABOR/OVERHEAD 





60 



SECTION TOTAL 

60 

5,414 


5,414 

135 

CONTRACT SERVICES 








2 06210 

61310 

489 ENVIRONMENTAL SERVICES 


15,000 


15,000 


INTRA-DISTRICT EQUIPMENT 







5 ... . 

61241 

INTRA DISTRICT CLASS I/IV 


109 


109 




* * * * PROJECT TOTAL * * * * 

60 

20,523 


20,523 

135 


BRlIf-DESCRiPT ION_OF_PROJECT_AND_PROJECT_LgCATj_ON_FOR_SlJMMARY_ByDGET : 

THIS PROJECT CONSISTS OF PREPARING A PROGRAMMATIC EIR FOR THE 
DISTRICT'S INTEGRATED VEGETATION MANAGEMENT (IVM) PROGRAM AND EROSION 
PROTECTION ACTIVITIES. THE EIR WILL ASSESS ALL THE MEASURES AND 
PROCEDURES USED BY MAINTENANCE TO REMOVE OR CONTROL VEGETATION ON 
DISTRICT'S RIGHTS-OF-WAY. THE STUDY WILL INCLUDE EVALUATION OF 
METHODS USED TO STABILIZE STREAM BANKS FOR EROSION PROTECTION AND 
ASSESS BIOTECHNICAL ALTERNATIVES. THE EIR WILL ASSESS THE 
SHORT-TERM, LONG-TERM AND CUMULATIVE IMPACTS OF THESE ACTIVITIES ON 
WILDLIFE AND FISH HABITAT, AND SURFACE AND GROUND WATER QUALITY. IT 
WILL THEN EVALUATE ALTERNATIVE MEANS OF ACCOMPLISHING THE GOALS OF 
THE PROGRAM, AND RECOMMEND MITIGATION MEASURES THAT COULD REDUCE OR 
ELIMINATE ADVERSE IMPACTS. THIS PROJECT WAS TITLED "INTEGRATED 
VEGETATION MANAGEMENT IN FISCAL YEAR 93-94. 

PROJECT GOALS AND OBJECTIVES: 


THE IMPETUS FOR THE EIR I 
RESUMING THE USE OF HERB I 
MEASURE. TO COMPLY WITH 
CAN BE MADE TO INITIATE T 
POTENTIAL FOR SIGNIFICANT 
CONTROVERSY CERTAIN TO AR 
VEGETATION IS REMOVED OR 
IMPACT THE ENVIRONMENT, I 
ASPECTS OF THE INTEGRATED 
EVALUATE THESE ACTIVITIES 


S THE MAINTENANCE DEPARTMENT'S INTEREST IN 
CIDES IN THE SOUTH COUNTY AS A COST SAVING 
CEQA, AN EIR IS REQUIRED BEFORE A DECISION 
HE HERBICIDE PROGRAM DUETO BOTH THE 
ENVIRONMENTAL IMPACTS AND THE PUBLIC 
ISE REGARDING THIS PROGRAM. BECAUSE 
CONTROLLED BY NONCHEMICAL METHODS WHICH ALSO 
T IS PRUDENT TO ASSESS THE IMPACTS OF ALL 
VEGETATION MANAGEMENT PROGRAM IN ORDER TO 
IN A SYSTEMATIC AND COMP RE HE NS IVE MANNER . 


PAGE 317 

BR MANAGER 

1994-95 -- 
AMOUNT 

6,477 

3,615 

10 »092 

22,500 

246 

32,838 


PROJECT: 4004112 
RUN DATE: 05/19/94 


PLANNING 


E VEG MGMT/ERSN PRTCT PGM EIR 
EAST ZONE C/Y 


PAGE 317 








28:2 0:3:3:73 
RUN DATE: 
SUN TIME : 

05/19/94 

13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPOST 

PAGE 31 

FUND 0:4 1 
PROGRAM: 

PROJECT r 

2 

4 0 04 1 1 2 


P RO J:E C T : 

E VEG MGMT/ERSN PPTCT PGM EIR 
EAST ZONE C/'t 

PLANNING 

COORD: Bernie Go l finer 

06 210 

PROJECT DEVELOPMENT - 83 MANAGER 



* * * * * * 

MAR 

R A T 1 V E 

* * * * * * 


IT IS EXPECTED THAT THE RESULTING SVM AND EROSION CONTROL PROGRAM 
MILL BE A PROGRAM THAT IS ACCEPTABLE TO THE PUBLIC, REGULATORY 
AGENCIES, AND THE DISTRICT IN TERMS Of EFFECTIVENESS. COST AND 
PROVIDING ENVIRONMENTAL PROTECTION. 

y : §AS!JRABLf_T:ASKS_AND_COMPLETiON_DATES: 

DR A FT E IR C lRCUiAT I ON AUGUST 1995 

PUBLIC HEARING OCTOBER 1995 

FINAL ElR DECEMBER 1995 

PRQJECI_£0«PLEiION_DATE : 

THIS PROJECT IS SCHEDULED FOR COMPLETION IN FY 1995-96. 

AL LOC ATiON_£gRMy L A_iAND_B ASJI.S ; 

COST CENTER: PROJECT # ALLOCATION 

NORTHWEST ZONE 2-T004112 10% 

NORTH CENTRAL ZONE 2-2004112 15% 

CENTRAL ZONE 2-3004112 15% 

EAST ZONE 2-4004112 15% 

SOUTH ZONE 2-5004112 20% 

.Source of supply. 2^91041 12 . ;|f : . 

RAW WATER 2-5204112 10% 

WATER TREATMENT 2-9304112 5% 

TREATED WATER T&D 2-9404112 3% 


BASIS FOR ALLOCATION IS THE RELATIVE AMOUNT OF AREA REQUIRING 
VEGETATION CONTROL. 



p ft: ft j F c. T s 40 0 41 12 

PL A N N IN P 





SUN DATE; 05/19/94 



E S T 7 QfijT ** / Y 

PAGE 

318 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 319 


FUND: 041 
PROGRAM: 1 
PROJECT: 4005101 


SECT -ORG- 

CONTRACT SERVICES 
2 02240 

2 02240 


COORD : Ben Francis 

PROJECT: INSURANCE 02240 

EAST ZONE C/Y RISK MANAGEMENT DIVISION 

ADMINISTRATION 


ACCT - 

. ACCOUNT DESCRIPTION . HOURS 

- - F I S C A 
BUDGET $ 

L 1993-94 - 

YTD ADJ t 

TOTAL $ 

-- FISCAL 
HOURS 

1994-95 -- 
AMOUNT 

61042 

61047 

000 GENERAL LIABILITY INSURANCE 

000 RISK MANAGEMENT SERVICES-INSUR 

232,500 


232,500 


232,500 

67,470 


SECTION TOTAL 

232,500 


232,500 


299,970 


* * * * PROJECT TOTAL * * * * 

232,500 


232,500 


299.970 


| * * * * * N R R A T 

I V 

£ ***** 

* 




§?IEF_DESCRIPTION_OF_PROJECTAND PROJECT_LOCATiON_FOR_SUMMARY_ByDGET: 

THIS PROJECT ALLOCATES THAT PORTION OF THE COST CENTER'S CONTRIBUTION 
TO THE DISTRICT'S RISK MANAGEMENT PROGRAM FOR THE COMING FISCAL YEAR. 

E?9iI£I_GOALSAND OBJECTiVES: 

THE DISTRICT'S RISK MANAGEMENT PROGRAM INCLUDES A SELF INSURED 
RETENTION OF *2,000,000 PER OCCURRENCE AND PURCHASED INSURANCE TO 
LIMITS CONSISTENT WITH OUR PROJECTED NEEDS AND AVAILABILITY/COST OF 
INSURANCE IN THE MARKETPLACE. THE APPROPRIATION WILL BE TRANSFERRED 
TO THE RISK INSURANCE SERVICE FUND. 

PROJECT_COMPLETION_DATE: 

THIS IS AN ON-GOING PROJECT. 

ALLOCAIION_FORMLILA_AND_BASiS : 

THIS PROJECT PROVIOES 32 PERCENT OF THE FLOOD CONTROL ZONES' 
CONTRIBUTION TO THE DISTRICT'S RISK MANAGEMENT PROGRAM. 


PROJECT : 4005101 
RUN DATE: 05/19/94 


ADMINISTRATION 


INSURANCE 
EAST ZONE C/Y 


PAGE 319 
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RUM DAT £ ; 05/19/94 
RUB TiME: 13:17 

FUND: 041 
PRO (SRAM: 1 
PROJECT: 4006101 


SANTA CLARA VALLE* WA'T*« DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: ADMINISTRATIVE PROJECTS 
EAST /ONE C/v 
ADM ! NIST RATION 


PAGE 320 


COORD: Kay Whitlock 
06180 

FLOOD CONTROL MANAGER 










- - - F 3 SC 

A L 1993-94 - - 

-- FISCAL 

1994-95 -- 

SECT - OR G- 

ACCT - 

. - " ” * 

ACCOUNT DESCRIPTION 


HOURS 

BUDGET % 

YTD AD J $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT 

LABOR 











1 

022 2 0 

61230 

000 

EXPENSED 

LABOR/OV E R HEAD 





105 

7 0*5 

1 

0 5320 

61230 

000 

EXPENSED 

LA BOR/OVER HE AD 





80 

5,705 

1 

0 6210 

61 23 0 

00 0 

EXPENSED 

LABOR/OVERHEAD 


350 

31,577 

51,577 

150 

12,952 

1 

0 : 6 2'2 : 0 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


30 .. 

2,590 

2,5 90 

1 10 

9,05 1 

1 

06230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


1 0 

780 

780 

138 

10,568 

1 

0 63 2 0 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


i no 

8,291 

8,291 

180 

14,775 

1 

07220 

61230 

GGQ j 

EXPENSED 

LABOR/OVERHEAD 





405 

24,004 

1 

07230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 





536 

32,286 

1 

09210 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


50 

5,220 

5,220 

TOO 

1 2,2 77 

1 

09220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


126 

10,315 

10,315 

183 

15,258: 

1 

092 30 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


250 

17,539 

17,539 

1,046 

70,125 

1 

0 9320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


1 5 0 

12,885 

12,885 

150 

12,464 




SECTION TOTAL 



1 , 066 

89,197 

89,197 

3,183 

226,520 

CONTRACT 

SERVICES 











2 

06210 

61093 

000 

PRINTING/BINDING 



150 

150 



2 

06210 

61161 

000 

TRANSPQRTATIOM/TRAVEL/LOOGING 


550 

550 


550 




SECTION TOTAL 




700 

700 


550 

INTRA-DiSTRICT EQUIPMENT 










5 


61241 

INTRA DISTRICT CLASS I/IV 



1,940 

1,940 


5,794 




* * 

* * r*nn ip 

r IN VUL. 

CT TOTAL - * - 

* , IMS; 

1 ,066 

91,8:3 7 

91,037 

3,183 

232,864 





* * * * 

* * N A 

R R 

A T 

I V 

c ****** 





BRIEF 

D E SCR IPTI ON 

OF PROJECT AND 

PROJECT 

LOCATION 

FOR SUMMARY 

BU D G E T : 




THIS PROJECT PROVIDES FOR COSTS REQUIRED TO SUPPORT THIS ZONE THAT 
CANNOT BE IDENTIFIED WITH ANY OTHER SPECIFIC PROJECT. EXAMPLES ARE 
MEETINGS, UPDATING OF MANUALS, SUPERVISION, CASH FLOW MONITORING AND 
OTHER GENERAL ACTIVITIES. 


PROJECT GOALS AND OBJECTIVES: 


THE GOAL OF THIS PROJECT IS TO PROVIDE SUPPORT FOR THE ZONE 
CONSISTING OF WORN AND CHARGES OF A NONSPECIFIC NATURE AND ASSIGNING 
THEM TO A SINGLE PROJECT RATHER THAN ALLOCATING THEM BY A SUBJECTIVE 
FORMULA. 


0 J: 


40061 0 
TE: 05/19 


ADMINISTRATION 


ADMINISTRATIVE PROJECTS 
EAST ZONE C/Y 


PAGE 320 



































FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 321 


FUND: 041 
PROGRAM : 
PROJECT : 


■1 

4006101 

****** N A R R A T I V E * * * * * * 

MEASURABLE_IASKS_AND_COMPLETiON_DATES: 

WORK AND CHARGES ASSIGNED TO THES PROJECT ORE OF A GENERAL NATURE AND 
DO NOT LEND TO IDENTIFICATION OF MEASURABLE TASKS/COMPLETI ON DATES. 


COORD: Kay Whitlock 

PROJECT: ADMINISTRATIVE PROJECTS 06100 

EAST ZONE C/Y FLOOD CONTROL 

ADMINISTRATION 


MANAGER 


PROJECT: 4006101 
RUN DATE: 05/19/94 


ADMINISTRATI ON 


AD MIN1ST NATIVE PROJECTS 
EAST ZONE C/Y 


PAGE 321 




■F 8:2-0* P7R 

RUM DATE: 05/19/94 
HUN TIME: 13:17 

FUND; 041 
PROGRAM: 1 

PROJECT: 4006103 


SECT - OR G- A CCT - 

CQNTRACT SERVICES 

2 04230 61302 



****** N A R S A T I V E ****** 

BEII£_ 0 ESCRj.PTiON_OF_PROJECT_ANg_PROJECT JLOCATXgN_£gR_SyMMARY_ByDGETs 

THIS PROJECT CONSISTS EXCLUSIVELY OF CONTRACT AUDITORS PERFORMING THE 
ANNUAL EXAMINATION OF THE DISTRICT'S FINANCIAL RECORDS. 

T_GgALS_AND_gBJECJiVES: 

IT IS MORE EFFECTIVE TO ASSIGN CHARGES OF A GENERAL ADMINISTRATIVE 
NATURE TO A SINGLE PROJECT THAT CAN BE CLEARLY IDENTIFIED AS TO 
MAGNITUDE RATHER THAN ATTEMPT TO ASSIGN THESE COSTS DIRECTLY TO WORK 
PROJECTS. 

MEASURABLE TASKS AND COMPLETION DATES: 


THIS IS THE FINAL YEAR OF A MULTI-YEAR AGREEMENT WITH KPMG PEAT 
MARWICK TO AUDIT THE ANNUAL FINANCIAL STATEMENTS AND TO PERFORM AN 
ANNUAL SINGLE AUDIT. 


ER2iI£I_COMPLETigN_DA£E: 

90 DAYS AFTER FISCAL YEAR END. 

LOCATiON_FgRMyLA_AND_BASiS: 

THE CURRENT ALLOCATION TO THE COST CENTERS IS BASED ON THE PRECEDING 
YEAR'S ACTUAL EXPENDITURES AND ENCUMBRANCES OF EACH FUND: 

COST CENTER PROJECT NO. % ALLOCATION 

EAST ZONE 1-4006103 11.2% 


PROJECT: 4006103 

ADMINS ST RAT SON 

CONTRACT AUDITING FSNA* 

Cl AL 

RUM DATE : 05/19/94 


EAST 20MS 

C/Y PAGE 32 
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SANTA CLARA VALLEY 

WATER DISTRICT 
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RUN DATE: 

05/19/94 



FISCAL 

94-95 

BUDGET 

REPORT 





RUN TIME: 

1 3:1 7 

























COORD 

: STAN WILLIAMS 


FUND: 041 





PROJECT: TECHNICAL 

& 

SUPPORT 

PROJECTS 


01000 



PROGRAM: 

1 





EAST ZONE 

C/Y 




GENERAL MANAGER 


PROJECT: 

4006200 




ADMINISTRATION 













!!!!!!!!§ 

nil 


- F 

I S C A L 1993 

-94 --- 


- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 


■ - - ACCOUNT DESCRIPTION . 

HOURS 


BUDGET t YTD ADJ 

% 

TOTAL t 

HOURS 

AMOUNT 

DISTRICT 

LABOR 














1 

02230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 








18 

1,392 

. ii 

02240 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 








14 

940 

1 

03100 

61230 

000 

EXPENSED 

LABOR/OVERHEAO 








12 

821 

1 

04100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 








24 

2,017 

1 

05210 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 








17 

1,571 

1 

05220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 








5 

378 

1 

053 1 0 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 








32 

2,607 

1 

05320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 








1,608 

114,679 

1 

05330 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 








10 

825 

1 

05340 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 








6 

575 

1 

06210 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 








541 

46,668 

1 

06230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 








7 

551 

1 

06320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 








29 

2,364 

1 

07220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 








94 

5,590 

1 

07230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 








: 14 

867 

1 

07250 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 








2,037 

123,840 

1 

07260 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 








24 

2,077 

1 

0831 0 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 








6 

55 0 

1 

08320 

61 230 

000 

EXPENSED 

LA80R/0VERHEAD 








7 

556 

1 

09220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 








22 

1,831 

1 

09230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 








132 

8,850 

1 

09320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 








2 

200 




SECTION TOTAL 









4,661 

319,749 

CONTRACT 

SERVICES 














2 

05320 

61063 

000 

MAINTENANCE SERVICES OTHER 









6,000 

2 

05320 

61071 

000 

MATERIALS 

& SUPPLIES GENERAL 









600 

2 

05320 

61073 

000 

SMALL TOOLS 









240 

2 

05320 

61093 

000 

PRINTING/BINDING 









240 

2 

05320 

61096 

000 

BOOKS/PUBLICATIONS 









240 

2 

05320 

61303 

000 

TEMPORARY 

EMPLOYEES FEES 









3,840 

2 

05320 

6131 0 

115 

EMERGENCY 

OPERATIONS/RESPONSE 









24,000 

2 

05320 

61310 

136 

SPECIAL PROJECT 









3,000 

2 

05320 

61310 

356 

BASIC DATA 









2,400 

2 

05320 

61502 

000 

EXPENSE STRUCTURES & IMPROVE 









8,302 

2: 

06210 

61303 

000 

TEMPORARY 

EMPLOYEES FEES 









4,080 

2 

062 1 0 

61305 

000 

PROGRAMMING INFORMATION SYSTEM 









4,800 

. 2 

06210 

61310 

104 

CIVIL ENGINEERING DESIGN 









4,200 

2 

07220 

61063 

000 

MAINTENANCE SERVICES OTHER 









37 

2 

07220 

61071 

000 

MATERIALS 

& SUPPLIES GENERAL 









112 

2 

07220 

61310 

471 

EQUIPMENT 

RENTAL CONTRACT 









112 

2 

07220 

61310 

476 

UTILITIES 

LAND FILL FEES 









37 

'ROJECT: 

4006200 




ADMINISTRATION 




TECHNICAL & SUPPORT 

PROJECTS 


IUN DATE : 

05/19/94 










EAST 

ZONE C/Y 

PAGE 323 






F B 2 OR'P 78 
RUN DATE ; 
RUN TIME: 


05/19/94 

13:17 


FU M 0 ; 041 
PROGRAM: 1 
PROJECT: 4006200 


SECT -ORG- A C C T ■ 


CONTRACT SERVICES 
2 07220 

2 07230 


61422 
61071 
61 C72 


07220 

07220 


61241 

61242 
61 243 


SANTA CLARA VAL L E Y W*TER DISTRICT 
FISCAL. 94-95 BUDGET REPORT 


PROJECT: TECHNICAL 4 SUPPORT PROJECTS 
EAST ZONE C/Y 
ADMINISTRATION 


PAGE 324 


INTRA-DISTRICT EQUIPMENT 


ACCOUNT DESCRIPTION 


000 LEASE EQUIPMENT 

000 MATERIALS & SUPPLIES GENERAL 

0G0 CHEMICALS 

SECTION TOTAL 


INTRA DISTRICT CLASS I/IV 
000 INTRA DISTRICT CLASS II 
000 INTRA DISTRICT CLASS III 

SECTION TOTAL 

* * * * PROJECT TOTAL * * * ' 


HOURS 


••FISCAL 1993-94 
BUDGET $ YTD ADJ % 


A 

N 

0 

0 


F 


WILLIAMS 


AL MAN 


TOTAL $ 


A G E R 


AL I 


4,661 


19 

9 

4 ■ 

•9 

5 


A 

m 

>0 

NT 


3 7 
120 
180 

62,577 


8,489 
1,584 
1,5-8 4 

11,657 

393,983 


****** N A R R A T i V E ****** 
?RiE£_DESCR!PIigN_gF_PROJECT_AND_£RgjECT_LgCAT19N_FOR_SyMMARY_8yDGET: 

FOLLOWING MASTER 


THIS PROJECT REPRESENTS AN ALLOCATION FROM THE 
ALLOCATED PROJECTS: 

BASIC ENGINEERING 

HYDROLOGIC DATA MANAGEMENT 

CROSS VALLEY LEVEL AND BENCHMARKING 

EMERGENCY OPERATIONS 

BASIC HYDROLOGY 

MAINTENANCE WAREHOUSING SERVICES 
WAREHOUSE INVENTORY CONTROL STUDY 
REGULATORY AGENCY PERMIT COORDINATION AND 
COMPLIANCE MANAGEMENT STUDY 


PROJECT #0006201 
PROJECT #0006202 
PROJECT #0006203 
PROJECT #0006204 
PROJECT #0006205 
PROJECT #0006206 
PROJECT #0006207 

PROJECT #0006208 


ALLOCATION FORMULA AND BASIS: 


THE 1994-95 COST ALLOCATION PERCENTAGES FOR THIS PROJECT ARE: 
NORTHWEST ZONE, 12 PERCENT; NORTH CENTRAL ZONE, 7 PERCENT; CENTRAL 
ZONE, 15 PERCENT; EAST ZONE, 12 PERCENT; SOUTH ZONE, 4 PERCENT; WATER 
UTILITY ADMINISTRATION AND GENERAL, 50 PERCENT. 



■P 

8 

0 

J 

E 

c 

T 

R 

0 

N 



:A 

T 










4 0: 


062: 

5/1 


OS 


/ 94 


fNTSTRAi i OH 


TECHNICAL & SUPP 


IT P 
:S T 2 


OJEC 
Nt C 


TS 

n 
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B20RP7R 

UN DATE: 05/19/94 
UN TIME: 13:17 

UND : 041 
ROGRAM: 1 

ROJECT: 4007101 


SECT -ORG- ACCT- 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: ORDINANCE ADMINISTRATION 
EAST ZONE C/Y 
ADMINISTRATION 


COORD : Marc Klemencic 
06230 

DESIGN COORDINATION 


ACCOUNT DESCRIPTION 


ISTRICT LABOR 

1 06230 61230 000 EXPENSED LABOR/OVERHEAD 

UTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/IV 

* * * * project TOTAL * * * * 


HOURS 


50 


- FI SC A L 1993-94 
BUDGET $ YTD ADJ % 


3,907 


50 


3,998 


TOTAL S 
3,907 


-- FISCAL 
HOURS 


91 

3,998 


ki.'NT V EW * * 

BRIEF_DESCRIPIION_0F_PROJECT_AND_PROJECT^LOCATTON_F0R_SUMMARV^ByDGET: 

THIS PROJECT HAS BEEN TRANSFERRED TO 5-4001101 (LAND USE REVIEW). 


I0JECT: 4007101 
IN DATE: 05/19/94 


ADMINISTRATION 


ORD INANCE ADM I N I ST:RAT ION 
EAST ZONE C/Y 


PAGE 325 

DIVISION 

1994-95 -- 
AMOUNT 


PAGE 325 








r8' : 2t)' : KP7-R 

siili OM!!: 0:5/19/94 
R'U ft TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 3 26 


C30RD: Jim Ferguson 


FUND: 041 


PROJECT : 

DISTRICT SOLID 

WASTE MGT STUDY 

07100 



PROGRAM : 2 



EAST ZONE C/Y 

MAINTENANCE 

MANAGES 


PROJECT; 4008101 



PLANNING 









F I S C A L 1993-94 - 


- FISCAL 

1994-95 -- 

SECT “OR 6“ 

A t CT - 

- ACCOUNT DESCRIPTION -- 

- HOURS 

BUDGET $ YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 








1 06220 

61 230 

000 EXPE N SED L ABOR/OVER HE AO 

12 

1 , 036 

1,036 

1 S 

1 ,234 

1 07100 

6123 0 

000 EXPENSED LABOR/OVERHEAD 

30 

1,942 

1,942 

15 

91 1 

i 0 72:6:0 

61230 

000 E X P E N S ED LA BOR/OVERHEAD 

18 

1,545 

1,54 5 

18 

1 .558 

1 08210 

61230 

000 EXPENSED LABOR/GVERHEAO 

■ 12 

1,334 

1 ,334 

8 

843 



SECTION TOTAL 

72 

5,857 

5,857 

56 

4 „ 546 

CONTRACT SERVICES 








2 07100 

61310 

483 SOLID WASTE MANAGEMENT 


3,120 

3,120 


4,5 00 

2 08210 

61310 

483 SOLID WASTE MANAGEMENT 


3,120 

3,120 





SECTION TOTAL 


6,240 

6,240 


4,500 

INTRA-DISTRICT EQUIPMENT 







5 

61241 

INTRA DISTRICT CLASS I/SV 


132 

132 


101 



* * * * PROJECT TOTAL * * * * 

72 

12,229 

12,229 

56 

9, 147 


****** N A R R A T I V E ****** 

MI§£..0 |SCR|PTXON_OF_PROJECT_AND_PROJECT_LOCATXON_FOR_SyMMARY„ByDGET: 

THIS PROJECT PROVIDES FUNDS FOR CONTINUING TO DEVELOP STRATEGIES TO 
REDUCE DISPOSAL FEES AT LANDFILLS BY UTILIZING ALTERNATIVE SITES FOR 
DISPOSAL OF SEDIMENT AND OTHER WASTES. THE WASTE MATERIAL IS 
GENERATED BY DISTRICT FACILITY MAINTENANCE AND OPERATION ACTIVITIES. 

IN FISCAL 93-94 APPROXIMATELY $20,000 WAS SPENT FOR A CONSULTANT 
REPORT WHICH IDENTIFIED SEVERAL SITES THAT MERITED FURTHER 
INVESTIGATION. THAT REPORT ALSO IDENTIFIED POSSIBLE LAND USE AND 
REGULATORY PERMITTING REQUIREMENTS. 

E5.2 L-S_A-M-D_OB JE CTXVE S : 

THE SHORT-TERM GOAL OF THIS PROJECT IS TO ENSURE THAT SITES ARE 
AVAILABLE THROUGH NEXT YEAR AT WHICH SEDIMENT AND SOME VEGETATIVE 
MATTER CAN BE STORED, DRIED, AND /OR DISPOSED AS AN ALTERNATIVE TO 
DISPOSAL AT LANDFILLS. 

THIS PROJECT WILL NOT PROVIDE A LONG-TERM SOLUTION TO THE DISTRICT'S 
SOLID WASTE MANAGEMENT NEEDS. 


PROJECT: 4008101 

PLANNING 

DISTRICT SOLI 

» WASTE MS T SJi 

!!> Y 

RUN DATE: 05/19/94 



EAST ZONE £ 

n PAGE 326 









































20RP7R 

N DATE: 05/19/94 
N TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 


ND: 041 
OGRAM: 
OJECT : 

2 

4008101 


PROJECT: 

DISTRICT SOLID WASTE 
EAST ZONE C/Y 
PLANNING 

MGT 

STUDY 

COORD: Jim Ferguson 

07100 

MAINTENANCE MANAGER 



* * * * * * 

N A R 

RATI 

V 

: e 

****** 


MEASURABLE TASKS AND COMPLETION OATES : 


1) DEVELOP a short list of available sites, including landfills, by 

AUGUST 1, 1994. 

2) SELECT ONE OR TWO CANDIDATE SITES FOR FURTHER EVALUATION WITH 
RESPECT TO FISCAL IMPACTS, PERMITTING REQUIREMENTS, AND "CEQA" 
COMPLIANCE BY NOVEMBER 1, 1994. 


EE2JICI_COMPLEXiON_DATE: 

WORK ON THIS PROJECT IS EXPECTED TO BE COMPLETED BY JULY 1995. 


AkkOCATTON^FgRMULA_AND_BASiS: 

THE ALLOCATION IS BASED ROUGHLY ON THE AMOUNT OF SEDIMENT GENERATED 
IN EACH COST CENTER. THE PERCENTAGE ALLOCATIONS ARE: 

RAW WATER T&D - 30% 

NORTHWEST, NORTH CENTRAL, CENTRAL , AND EAST - 15% 

SOUTH FLOOD CONTROL ZONE - 10% 


OJECT: 4008101 
N DATE: 05/19/94 


PLANNING 


DISTRICT SOLID WASTE MGT STUDY 
EAST ZONE C/Y 


PAGE 






f. M. 

RUN DATS: 05/19/94 
UN Tlwfc: 1.5; 17 

Y*-'a J-ra-53 ,ft 1 J {a j 

' j'ri iif • ■ it f 

PROGRAM: 5 
AAOLMT: 4:0 0:8 1 0 2 


SANTA CLARA V A L L E ^ WATER OLSYASCT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: HAZMAT EMERG RESP EAST ZONE 
EAST ZONE C/Y 
OPERAT ! ONS 


PAGE 328 


COORD: Beau Goldie 
08230 

ENVIRONMENTAL COMPLIANCE DIV 


SE CT 0R G - ACCT- 


ACCOUNT O E SCRI P TI ON 


DISTRICT LABOR 

1 08230 61230 000 EXPENSED lABOR/OVERHEAD 

CONTRACT SERVICES 

2 08230 61:310 115 EMERGENCY OP ERA T I QNS /RESPONSE 

2 08230 61310 384 HAZ MAT-CLEAN UP/REM ED I AT10N 

2 08230 61310 458 TEST & ANALYSIS 

SECTION TOTAL 

INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS t/IV 

* * * * PROJECT TOTAL * * * * 


HOUR S 


56 


-- F I S C A L 1993-94 
BUDGET $ Y TO AD J S 


4,278 

20,000 


56 


20,000 

102 
24,380 


TOTAL $ 

4,2 78 

20,000 


20,000 

102 

24,380 


• FISCAL 1994-95 - ■ 

HOURS amount 


, 058 


55 


22,500 

2,500 

25,000 


1 00 
29,158 


* * * * * * 


l 


****** 


ifilff _OfSCRIPIION_gF._PRgj|CI_ANO_PROJECT _LOCA7TgN_£OR_§yMMARY: 

THIS PROJECT ALLOWS DISTRICT STAFF TO INVESTIGATE, ANALYZE, REMOVE 
AND DISPOSE OF SUSPECTED OR KNOWN HAZARDOUS WASTE FROM DISTRICT 
PROPERTY, EASEMENT AND RIGHT OF WAY IN THE EAST FLOOD CONTROL ZONE. 
THE DISTRICT MUST RESPOND TO REMEDIATE SUCH PROBLEMS TO PROTECT THE 
PUBLIC AND DISTRICT STAFF FROM BEING EXPOSED TO HAZARDOUS MATERIALS 
AND TO PREVENT THESE MATERIALS FROM iMP.AiKLNu (Ht DISTRICT 
OPERATIONS. 

P £ 0 J E CI _ G 0 A L S _ A ND _ 0 B J E C T T V E S : 

THE OBJECTIVE IS TO PROTECT THE DISTRICT FROM LITIGATION AND 
REGULATORY ENFORCEMENT ACTIONS AS A RESULT OF ILLEGAL DISPOSAL OF 
HAZARDOUS MATERIALS ON DISTRICT PROPERTY, EASEMENT OR RIGHT OF WAY. 

?!§A§yRABLE_TASKS__AND„COMPLETiON_DATES: 

SPECIFIC TASKS TO 8E COMPLETED INCLUDE: 15 MANAGE THE EMERGENCY 
RESPONSE CONTRACT FOR 1994; 2) RESPOND TO INCIDENTS OF DISPOSAL OR 
RELEASES; 3) LIAISON WITH LOCAL, STATE AND FEDERAL AGENCIES; 4) 
DEVELOP AN EMERGENCY RESPONSE PROCEDURES MANUAL; 55 TRAIN ADDITIONAL 
STAFF TO RESPOND TO HAZMAT SPILLS; 6) PURSUE COST RECOVERY FROM 
RESPONSIBLE PARTIES; 7) AWARD THE EMERGENCY RESPONSE CONTRACT FOR 
1:995 . 


PROJECT: 43:08:10:2 
RUN DATE : 05/19'/94 


iOPERAT TONS 


MA2-MAT 6:ME:ft:G RESP EAST ZONE 
EAST ZONE C/Y 


PAGE 3:2:3 









F820RP7R 
RUN DATE: 
RUN TIME: 

05/19/94 

13:17 


SANTA CLARA VALLEY WATER 
FISCAL 94-95 BUDGET 

DISTRICT 

REPORT 

PAGE 329 

FUND: 041 
PROGRAM: 
PROJECT : 

5 

4008102 


PROJECT: 

HAZMAT EMERG RESP 
EAST ZONE C/Y 
OPERATIONS 

EAST ZONE 

COORD: Beau Goldie 

08230 

ENVIRONMENTAL COMPLIANCE DIV 



* * * * * * 

N A R 

: : .: : r.'.'. : .;'a t;- 

I ,V : V E 

****** 


PROJECT COMPLETION DATE: 


THIS IS AN ONGOING PROJECT BECAUSE OF THE CONTINUED DISCOVERY OF 
ILLEGAL DISPOSAL OR RELEASES OF HAZARDOUS WASTES ON DISTRICT 
PROPERTY, EASEMENT AND RIGHT OF WAY. 

COST_SHARXNG^REIMBURSEMENT: 

REIMBURSEMENT AND COST SHARING IS PURSUED ON A CASE BY CASE BASIS. 

IT IS A PRIMARY OBJECTIVE TO PLACE THE RESPONSIBILITY FOR CLEANUP ON 
A RESPONSIBLE PARTY. 

AkkOCATION_FORMULA_AND_BASiS: 

NOT APPLICABLE. 


’ROJECT: 4008102 
tUN DATE: 05/19/94 


OPERATIONS 


HAZMAT EMERG RESP EAST ZONE 
EAST ZONE C/Y 


PAGE 329 






MWXW* SAW T A CIA** VAI L E Y WA:TE8 Tl.STRICT 

NON : 0 A I' E : 0:5 / I ?:/ 94 F X SC Ail 94 -95 BUDGE T REPORT 

RUN T I ME : 13 :17 

COORD; Beau Goldie 

r-UiKiO: 041 PROJECT: PROPERTY PRE ACQUISITION INVEST 08:23:0 


PROGRAM: 5 



EAST ZONE C/Y 


EH VI RON MENTAL 

COMPLIANCE DIM 

PROJECT: 4008103 



CPERATIONS 








-------- - - - - 

FISC 

A L 1993-94 . -. 

FISCAL 

1994 - 9:5 - 

SECT - 0 R G - 

ACiCT - 

--- ACCOUNT DESCRIPTION -: 

HOURS BUDGET S 

YTD ADJ t TOTAL £ H; 

OURS 

AMOUNT 

DISTRICT LABOR 








1 08230 

61230 

000 EXPENSED LABOR/OVERH E AD 

394 

30,097 

50 , 097 

5 IQ 

p-p 

1 09320 

61230 

000 EXPENSED LABOR/OVERHEAD 




50 

4 ” S 5 5 



SECTION TOTAL 

394 

30,097 

30,097 

360 

27,030 

CONTRACT SERVICES 








2 08230 

61310 

116 ENVIRONMENTAL ASSESSMENT 


50,000 

5 0,000 


32,000 

2 08230 

61310 

458 TE:ST & ANALYSIS 





6000 



SECTION TOTAL 


50,000 

50,000 


38,000 

IN T R A-DISTRICT EQUIPMENT 







5 

61241 

I N T R A DISTRICT CLASS l/l V 


717 

717 


655 



* * * * PR0J E C T TOTAL * * * * 

394 

80,814 

80,814 

lillll: 

65,685 



****** N. A R 

RAT 

I V 

E ****** 




BRIEF 

DESCRIPTION OF PROJECT AND PROJECT LOCATION FOR 

SUMMARY 

BUDGE T : 




THIS PROJECT ALLOWS THE DISTRICT TO CONDUCT INVESTIGATIONS OF 
PROPERTY FOR SURFACE AND SUBSURFACE CONTAMINATION PRIOR TO 
ACQUISITION BY THE DISTRICT.THE DISTRICT ACQUIRES A SIGNIFICANT 
AMOUNT OF PROPERTY FOR FLOOD CONTROL AND WATER SUPPLY PROJECTS. IN 
ORDER TO MINIMIZE THE LIABILITY INCURRED WITH THE ACQUISITION OF 
CONTAMINATED PROPERTY THE DISTRICT MUST CONDUCT AN INVESTIGATION OF 
THE PROPERTY TO IDENTIFY AND EVALUATE THE CONTAMINATION OF THE 
PROPERTY. 

EEOilEI_§9A:LS_AND__gB J E CT I V E S : 

THE GOAL IS TO PROTECT THE DISTRICT FROM THE LIABILITIES ASSOCIATED 
WITH THE CLEANUP OF CONTAMINATED PROPERTIES. 

M IA S U R A B L E _ T A S K S _ A N D __ C O M P L E T 0 N _ D A T E S : 

SPECIFIC TASKS TO BE COMPLETED INCLUDE; 1) MANAGE THE MASTER PROPERTY 
ACQUISITIONS INVESTIGATION CONTRACT FOR 1994; 2) DEVELOP PROCEDURES 
FOR REQUESTING INVESTIGATIONS; 3) CONDUCT INVESTIGATIONS GF 
PROPERTIES to BE ACQUIRED; 4) REVIEW AND EVALUATE CONSULTANTS 
REPORTS; 5)ASSIST IN PROPERTY ACQUISITION NEGOTIATIONS: 6, S IAI SON 
WITH THE REGULATORY AGENCIES; 7) OBTAIN REGULATORY CLOSURE ON SOME 
PROPERTIES; 7) .MANAGE CLEANUP OF PROPERTIES AS NEGOTIATED WITH THE 


PROJECT: 4008103 
RUN DATE: 05/19/94 


OP EN AT S ON S 


PROPERTY PREACOUT SITSON INVEST 
EAST Z 0 ME C/Y 


5 AG E 33:0 








FB20RP7R 
RUN DATE : 
RUN TIME : 

FUND: 041 

PROGRAM: 

PROJECT: 


05/19/94 

13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 

PAGE 331 

5 

4008103 


PROJECT: 

PROPERTY PREACQUISITION INVEST 
EAST ZONE C/Y 

OPERATIONS 

COORD: Beau Goldie 

08230 

ENVIRONMENTAL COMPLIANCE DIV 


****** 

N A R 

R A T I V E 

****** 


PROPERTY OWNER. 

EEQJECT_COMPLETj: ON_DATE : 

THIS IS AN ONGOING PROJECT NECESSARY TO RESPOND TO FLOOD CONTROL AND 
WATER SUPPLY PROJECT PROPERTY ACQUISITIONS. 

COST_S H A Rj^N G£R E j[MBU R SE M E N T : 

NOT APPLICABLE. 

Att9CAIION_FgRMULA_AND_BASiS: 

NOT APPLICABLE. 


PROJECT: 4008103 
RUN DATE: 05/19/94 


OPERATIONS 


PROPERTY PREACQUISITI ON INVEST 
EAST ZONE C/Y 


PAGE 331 






F8 2QR : P7:f? 




SANTA CL 

A P A VALLEY 

MATER DISTRIC" 
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TUN DATE; 

05/19/94 



EISC 

AL. 94-95 BUDGET REP0R 

IT 

) 





R U N T I M E : 

13:17 



















COORD 

: Kai Hsueh 



c U M D : 041 




PROJECT : B 

ERRYESSA CK 

COE CLVRS 

/GO 

PONT 

06320 



PROGRAM: 

3 




EAST ZONE 

C/Y 



FLOOD CONTROL DESIGN 

DIVISION 

PROJECT: 

4017102 




CONSTRUCT ION 












------ F I 

s c 

A L 1993-94 --- 


-- FISCAL 

1994-95 

SECT -ORG- 

AC C T - 

* - ~ * 

-- ACCOUNT DESCRIPTION - 

HOURS 

budget 

$ 

YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT 

LABOR 











1 

0621 0 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 






60 

5,181 

1 

06220 

1 3 230 

000 

CAPITALIZED l ABOR / OVER HE AD 

30 

2, 

590 


2,590 

50 

4,115 

1 

06320 

13230 

0 00 

CAPITALIZED LABOR / 0VERHEAD 

1,050 

8 7, 

058 


87,058 

1 ,504 

123,449 

1 

08230 

13230 

000 

CAPITALIZED lABOR/OVERHEAO 

459 

35, 

062 


35,062 

408 

30,108 

1 

09220 

13230 

0 00 

CAPITALIZED LABOR/OVERHEAD 






39 

3,251 

1 

09230 

13230 

000 

CAPITALIZED LABOR/0VERHEAD 

1,540 

» V u B 

033 


108,033 

1,300 

87,153 

1 

09320 

13230 

000 

CAPITALIZED LA BOR/OVERHEAD 

1 0 0 

8, 

590 


3,590 

350 

29,079 




SECTION TOTAL 

3,179 

241 , 

333 


241,333 

3,711 

282,336 

CONTRACT 

SERVICES 











2 

08230 

13310 

455 

ENVIRONMENTAL INVESTIGATIONS 


210, 

000 


210,000 



2 

08230 

13310 

458 

TEST & ANALYSIS 


30, 

000 


30,000 


60,000 

2 

09230 

13301 

000 

AERIAL PHOTOS MAPPING 


2, 

500 


2,500 


2,000 

2 

09230 

13303 

000 

TEMPORARY EMPLOYEES FEES 







25,000 




SECTION TOTAL 


242, 

5 00 


242,500 


87,000 

-AND 

4 

09320 

13110 

000 

LAND FEE TITLE 







100,000 

4 

09320 

13130 

000 

LAND APPRAISALS 







10,000 

4 

09320 

13140 

000 

LITIGATION 







15,000 

4 

09320 

13160 

000 

TITLE FEES 







10,000 




SEC' 

'ION TOTAL 







135,000 

:NTRA-DI SIR ICT EQUIPMENT 










5 

06210 

13241 

000 

INTRA DISTRICT CLASS I / IV 







109 

5 

06220 

1 3241 

000 

INTRA DISTRICT CLASS I / IV 



55 


55 


91 

5 

06320 

13241 

000 

INTRA DISTRICT CLASS I / IV 


1, 

911 


1,911 


2,737 

5 

08230 

13241 

000 

INTRA DISTRICT CLASS I / IV 



835 


835 


743 

5 

09220 

13241 

000 

INTRA DISTRICT CLASS I/IV 







71 

5 

09230 

13241 

000 

INTRA DISTRICT CLASS I/IV 


2. 

803 


2,803 


2,366 

5 

09320 

13241 

000 

INTRA DISTRICT CLASS I/IV 



182 


182 


637 




SECTION TOTAL 


5. 

786 


5,786 


6,754 




* * 

* * PROJECT TOTAL * * * * 

3,179 

489, 

619 


489,619 

3-, 711 

511,090 





****** N A R 

R A 

T I 

V 

£ ****** 




R-OJECT s 

40175 02 



CON 

STRUCT I ON 



BERRY ESS 

A CK COE CU 

fRS/OO PONT 


UN DATE: 

05/19/94 








2A? 

T ZONE C/Y 
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?UN DATE: 05/19/94 
TUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 333 


FUND: 041 
PROGRAM: 
PROJECT : 


3 

4017102 

****** N A R R A T 1 V E ****** 

5EIEF_DESCRIPTiON_OF_PROJECT_AND_PROJECT_LOCATiON_FOR_SyMMARY_ByDGET: 

THIS PROJECT PROVIDES FUNDS FOR DISTRICT SUPPORT OF THE CORPS OF 
ENGINEERS (CORPS) PROJECT ON 4.1 MILES OF BERRYESSA CREEK FROM 
CALAVERAS BLVD. TO OLD PIEDMONT RD . IN THE CITIES OF SAN JOSE AND 
MILPITAS. THE PROJECT FEATURES INCLUDE SEDIMENT BASINS, TRAPEZOIDAL 
CONCRETE CHANNELS, AND AN OFFSET LEVEE AND BERM SYSTEM. 

ERQJECI_GOALS_AND_OBJECIIVES: 

THE GOALS AND OBJECTIVES FOR THIS PROJECT ARE TO FULFILL THE 
DISTRICT'S ROLE AS A LOCAL SPONSOR WHICH INCLUDE RIGHT OF WAY 
ACQUISITIONS, UTILITY RELOCATIONS, HAZARDOUS MATERIAL INVESTIGATIONS, 
AND REVIEW OF THE CORPS' WORK. 

§URABLE_TASKS_AND_COMPLETiON_DATES: 

CORPS' GENERAL DESIGN MEMORANDUM APPROVAL 

PROJECT COOPERATIVE AGREEMENT EXECUTION 

AWARD OF CONTRACT 1, CALAVERAS BLVD. TO 
HWY 680, FOR CONSTRUCTION 

AWARD OF CONTRACT 2, HWY 680 TO OLD PIEDMONT 
RD., FOR CONSTRUCTION 

EE2 JI£I^£QMP L|T J[ON_D ATE : 

THE COMPLETION OF CONSTRUCTION FOR CONTRACTS 1 AND 2 ARE SCHEDULED 
FOR SPRING 1997. 

££§I_SHARING£REiMBURSEMENT: 

AS THE LOCAL SPONSOR, THE DISTRICT WILL BE RESPONSIBLE TO FUND 
ACQUISITION OF RIGHTS OF WAY, RELOCATION OF UTILITIES, AND 
REPLACEMENT OR MODIFICATION OF BRIDGES. HOWEVER, THE LOCAL SPONSOR'S 
FINANCIAL OBLIGATION WILL BE AT LEAST 25% BUT SHALL NOT EXCEEO 50% OF 
THE TOTAL PROJECT COSTS. 


CONSTRUCTION BERRYESSA CK COE CLVRS/OD PDMT 

EAST ZONE C/Y PAGE 333 


SUMMER, 1994 
FALL, 1995 

WINTER, 1995-96 

WINTER, 1995-96 


COORD: Nai Hsueh 

PROJECT: BERRYESSA CK COE CLVRS/OD PDMT 06320 

EAST ZONE C/Y FLOOD CONTROL DESIGN DIVISION 

CONSTRUCTION 


>ROJECT: 4017102 
tUN DATE: 05/19/94 
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RUN DATE: 05/19/94 


FISCAL 94-95 BUDGET REPORT 



R U:N TIME: 13:17 






FUND: 041 



PROJECT: BERRYESSA CREEK WATERSHED 

07100 


PROGRAM: 4 



EAST ZONE C/Y 

MAINTENANCE MANAGER 


PROJECT: 4017999 



MAINTENANCE 






-- FISCAL 1993-94 

. FISCAL 

1994-95 -- 

SECT - 0R G- 

ACCT - 


-- ACCOUNT DESCRIPTION . HOURS BUDGET $ YTD AD J $ 

TOTAL % HOURS 

AMOUNT 

DISTRICT LABOR 






1 07220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

f uU 

46., 2 2 7 

1 07230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

1,250 

75.297 

1 07268 

61238 

000 

EXPENSED LABOR/OVERHEAD 

210 

18,180 

1 09230 

6 1 230 

non 
vu u 

EXPENSED LABOR/OVERHEAD 

60 

4,024 

1 09320 

61230 

000 

EXPENSED LABOR/OVERHEAD 

TO 

831 



SECTION TOTAL 

2,310 

144,559 

CONTRACT SERVICES 






2 07220 

61063 

000 

MAINTENANCE SERVICES OTHER 


1 ,974 

2 07220 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


5,921 

2 07220 

61310 

4 71 

EQUIPMENT RENTAL CONTRACT 


7,895 

2 07220 

61310 

476 

UTILITIES LAND FILL FEES 


1,974 

2 07230 

61063 

000 

MAINTENANCE SERVICES OTHER 


10,394 

2 07230 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


5,365 

2 07230 

61072 

000 

CHEMICALS 


10,712 

2 07230 

iiiii 

OCO 

LEASE EQUIPMENT 


2,140 


SECTION TOTAL 46,375 


INTRA-DISTRICT EQUIPMENT 


5 


6 1241 

INTRA DISTRICT CLASS I /X V 


5 

07220 

61242 

000 

INTRA 

DISTRICT 

CLASS 

I I 

.5- 

07220 

61243 

000 

INTRA 

DISTRICT 

CLASS 

I I I 

K 

A 7 V<f ft 

V J t JW 

* 4 - 9 / '■» 
U'-r-fc:*:*. 

A ft A 

u-u v 

INTRA 

DISTRICT 

CLASS 

i i 

5 

07230 

61243 

000 

INTRA 

DISTRICT 

CLASS 

I I I 


SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


2,310 


4,204 

3.396 

3.396 
14,800 

2,640 

28,436 

219,370 


****** N A R R A T I V E ****** 

BRIEF_OESCRiPIigN_OF_PRgJECT_ANO_PROJECT_LgCAIION_FOR_SyMMARY_ByD GET.: 

THIS PROJECT PROVIDES FUNDS FOR ANNUAL MAINTENANCE IN THE BERRYESSA 
CREEK WATERSHED. DISTRICT FACILITIES INCLUDE BERRYESSA CREEK AND ITS 
TR I BUTARIES: 

LOS BUE LL IS CREEK 
CALERA CREEK 
LOS COCHES CREEK 
SWEIGERT CREEK 


PROJECT: 
RUN DATE: 


4017999 


/ 94 




BERRYESSA. CREEK WATERSHED 

AST 7ONE C/Y PAGE 334 
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RUN DATE: 05/19/94 

RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 335 

FUND: 041 

PROGRAM: 4 

PROJECT: 4017999 


PROJECT: 

BERRYESSA CREEK WATERSHED 

EAST ZONE C/Y 

MAINTENANCE 

COORD: Jim Ferguson 

07100 

MAINTENANCE MANAGER 



****** 

N A R 

R: A T I V : :. 1 E 1 

****** 



PIEDMONT CREEK 
SIERRA CREEK 
TULARCITOS CREEK 
CROSLEY CREEK 


1) TO MAINTAIN IMPROVED FACILITIES TO ENSURE THEY CONTINUE TO 
PROVIDE THE LEVEL OF FLOOD PROTECTION FOR WHICH THEY WERE 

'.' CONSTRUCTED 

2) ON UNIMPROVED FACILITIES, MAINTAIN A CLEAR WATERWAY AND TO 
PROVIDE CHANNEL STABILIZATION ON STREAMS WHERE THE DISTRICT HAS 
RIGHTS OF WAY AND AS FUNDS PERMIT . 

3) TO PERFORM EMERGENCY WORK WHEN NECESSARY TO PROTECT LIFE AND 
PROPERTY FROM IMPENDING FLOOD DAMAGE ON ALL STREAMS TO THE EXTENT 
THAT DISTRICT RESOURCES ALLOW. 


W|ASURABLE_TASKS_AND_CgMPLETiON_DAT|S: 

1) FACILITIES CLEANING WORK: 

ESTIMATED COST OF $7,000.- 

TO BE COMPLETED BY NOVEMBER 1 

1500 FEET OF CHANNEL SEDIMENT REMOVAL 

2) CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $47,849 ON APPROXIMATELY 151 ACRES OF DISTRICT 
FAC 1LIT I ES 

A. AQUATIC VEGETATION CONTROL TO BE COMPLETED BY OCTOBER 1* 

B. PRE-EMERGENT WORK TO BE COMPLETED BY DECEMBER 31 

C. POST-EMERGENT WORK TO BE COMPLETED BY MAY 31 

3) NON-CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $67,032.- 

ON APPROXIMATELY 39 ACRES OF DISTRICT FACILITIES 

4) REVEGETATION PROJECT WORK: 

ESTIMATED COST OF $15,000.- 

ON APPROXIMATELY 17 ACRES OF DISTRICT FACILITIES 


PROJECT: 4017999 MAINTENANCE BERRYESSA CREEK WATERSHED 

RUN DATE: 05/19/94 EAST ZONE C/Y PAGE 335 





RU 


7ft 


r 

TIME 


:E : 05/19/94 
13:17 


F 

UP 

4 0 

: 0 

P 

R! 

)G 

RAM 


PROJECT: 4017999 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: BERSYESSA CREEK WATERSHED 
EAST ZONE C/Y 
MAINTENANCE 


****** N A I? R A T I V E 

5) PROPERTY & APPURTENANCES MAINTENANCE WORK: 

ESTIMATED COST OF $19,500.- 

6) ENGINEER’NS, TECHNICAL SUPPORT, AND SUPERINTENDENCE: 
ESTIMATED COST OF $28,200.- 


* 


COORD; Jins Ferguson 
07100 


MAINTENANCE MANAGER 



PAGE 336 


PR°i££I_COMPLEUON_OATg: 

THIS IS AN ONGOING MAINTENANCE DEPARTMENT PROJECT. 




PRO JE 

CT; 4017999 

MAINTENANCE 

BERSYESSA CREEK WATERSHED 


RUN D 

ATE: 05/19/94 


EAST ZONE C/Y P 

AGE 336 









































































































c B20RP 7R 




SANTA CLARA 

VALLEY WATER 

DISTRICT 




?UN DATE : 

05/19/94 


FISCAL 

94-95 BUDGET 

REPORT 




IUN TIME: 

13:17 
















COORD 

: Randy 

Talley 

: UND: 041 




PROJECT: COYOTE CREEK 



062 20 


’ROGRAM: 

2 



EAST ZONE C/Y 



FLOOD 

CTRL PLANNING 

’ROJECT: 

4021102 




PLANNING 











FIS C 

A L 1993-94 --- 


-- FISCAL 

SECT -ORG- 

ACCT - 


ACCOUNT DESCRIPTION . 

HOURS BUDGET S 

YTD ADJ $ 

TOTAL $ 

HOURS 

IISTRICT 

LABOR 









1 

06210 

61230 

000 

EXPENSED LABOR/OVERHEAD 

300 

27,066 


27,066 

375 

1 

06220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

3,200 

276,265 


276,265 

3,107 

1 

06320 

61230 

000 

EXPENSED LABOR/OVERHEAD 

50 

4, 148 


4,148 

50 

1 

08230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

450 

34,373 


34,373 


1 

09220 

61230 

000 

EXPENSED LABOR/OVERHEAD 





39 

1 

09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

1 , 080 

75,762 


75,762 

600 

1 

09320 

61230 

000 

EXPENSED LABOR/OVERHEAD 





100 




SECTION TOTAL 

5,080 

417,614 


417,614 

4,271 

:ON T R AC T 

SERVICES 









2 

06210 

61303 

000 

TEMPORARY EMPLOYEES FEES 


5,000 


5,000 


2 

06210 

61310 

489 

ENVIRONMENTAL SERVICES 


200,000 


200,000 


2 

06220 

61093 

000 

PRINTING/BIND ING 


2,500 


2,500 


2 

06220 

61097 

000 

SOFTWARE 


5,500 


5,500 


2 

06220 

61301 

000 

AERIAL PHOTOS/MAPPING 


1,500 


1,500 


2 

06220 

61303 

000 

TEMPORARY EMPLOYEES FEES 


3 , OOo 


3,000 


2 

06220 

61310 

458 

TEST & ANALYSIS 


20,000 


20,000 





SECTION TOTAL 


237,500 


237,500 


NTRA-DISTRICT EQUIPMENT 








5 


61241 

INTRA DISTRICT CLASS 1/TV 


9,246 


9,246 






* * PROJECT TOTAL * * * * 

5,080 

664,360 


664,360 

4,271 





****** N A R R 

A T 

I V 

g ****** 





BRIEF 

DESCRIPTION OF PROJECT AND PROJECT 

LOCATION FOR 

SUMMARY 

BUDGET : 




PAGE 337 


THIS PROJECT IS IN THE THIRD YEAR OF A 5-YEAR STUDY TO INVESTIGATE 
FLOODING, EROSION, SEDIMENTATION, AND MA INTENANCE PROB LEMS ON COYOTE 
CREEK AND TO PLAN FOR THE CONTINUED PROTECTION OF ITS ENVIRONMENTAL 
RESOURCES. THE PROJECT LOCATION IS ON COYOTE CREEK, FROM MONTAGUE 
EXPRESSWAY TO SANTA CLARA STREET IN THE CITY OF SAN JOSE, FOR A TOTAL 
LENGTH OF 5 MILES. THE FINDINGS OF THIS STUDY MAY BE INCORPORATED 
INTO THE PILOT WATERSHED PLANNING STUDY. 


AMOUNT 


32.381 

255,609 

4,104 

3,251 

40.225 

8,308 

343,878 


5,000 

350,000 

2.500 

5.500 

1.500 

20,000 

384.500 

7,774 

736,152 


PROJECT GOALS AND OBJECTIVES: 


THE OBJECTIVE OF THIS PROJECT IS TO DEVELOP A PLAN THAT AVOIDS THE 
POTENTIAL FOR FLOOD DAMAGE DURING A 1 PERCENT EVENT AND THAT PROTECTS 
THE CREEK'S ENVIRONMENTAL RESOURCES AS A WHOLE. 


ROJECT: 4021102 
UN DATE: 05/19/94 


PLANNING 


COYOTE CREEK 
EAST ZONE C/Y 


PAGE 337 









SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 

PROJECT: COYOTE CREEK 

EAST ZONE C/Y 
PLANNING 

N A R R A T I V 

MEASyRA8LE_IASKS_AND_COHPlETXON_OATES: 

UPDATE FISHERIES STUDY TO INCLUDE NEW REACH 

COMPLETE NEW SHADED RIVERINE AQUATIC STUDY 

COMPLETE WETLANDS DELINEATION AND DETERMINATION OF 
CORPS JURISDICTION 

UPDATE VEGETATION AND WILDLIFE SURVEYS TO INCLUDE 
NEW REACH 

UPDATE WILDLIFE SURVEYS TO INCLUDE RECENTLY LISTED 
ENDANGERED SPECIES 

COMPLETE CULTURAL RESOURCES FIELD SURVEYS 
SELECTED PREFERRED PLAN 

COMPLETE IMPACTS ANALYSIS 

INITIAL PUBLIC MEETINGS 

COMPLETE ADMINISTRATIVE DRAFT ER/E1R/S 
PROJECT COMPLETION DATE: 


F:8:2 0R;P7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 041 
PROGRAM: 2 
PROJECT: 4021102 


PAGE 333 



COORD : 


* * * 


R 

a-r 

idi 

/ TalIey 

0 

62 

2 

a''*- v '/• ■ srt. a a 


r 

L ( 

301 

CTRL P L A 

N N I N G 


DIVISION 


AUG. 

1994 

AUG . 

1994 

AUG . 

1994 

AUG. 

1994 

AUG. 

1994 

AUG. 

1994 


JULY 1994 
OCT. 1994 
JAN. 1995 
JUNE 1995 


This PKOJtC) IS IN THE THIRD YEAR OF A 5-YEAR STUDY WHICH SHOULD BE 
COMPLETED IN FY 1996-97. 


PROJECT: 4021 102 ?’• AN; 

NIMG COYOTE CREEK 


RUN DATE: 05 / 19/94 

EAST ZONE C/Y ? 

AGE 3 SSS 


































































































FB20RP7R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 









COORD: Nai Hsueh 



FUND: 041 




PROJECT: 

COYOTE CK BAY/MILPITAS STP 

06320 



PROGRAM: 

3 




EAST ZONE C/Y 


FLOOD CONTROL DESIGN 

DIVISION 

PROJECT : 

4021103 




CONSTRUCTION 











- F I S C A 

L 1993-94 . 

-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACC T - 

* * * * 

•-- ACCOUNT DESCRIPTION --• 

- HOURS 

BUDGET $ 

YTD ADJ t TOTAL $ 

HOURS 

AMOUNT 

DISTRICT 

LABOR 









1 

06210 

13230 

000 

CAPITALIZED LA BOR/OVERHEAD 




375 

32,381 

1 

06320 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

230 

19,070 

19,070 

370 

30)369 

1 

08230 

13230 

000 

CAPITALIZED LABOR/0VERHEAD 




40 

2^951 

1 

09220 

13230 

000 

CAPITALIZED LABOR/0VERHEAD 

714 

58,452 

58,452 

240 

20)01 1 

1 

09230 

13230 

000 

CAPITALIZED LABOR/0VERHEAD 

350 

24,554 

24,554 

500 

33,520 




SECTION TOTAL 

1,294 

102,076 

102,076 

1,525 

119,232 

CONTRACT 

SERVICES 









2 

06210 

13310 

489 

ENVIRONMENTAL SERVICES 





25,000 

2 

06320 

13210 

000 

CONSTRUCTION 





300)000 

2 

08230 

1331 0 

45 8 

TEST & ANALYSIS 





10)000 

" 2 

09220 

1331 0 

458 

TEST & ANALYSIS • 





2)500 

2 

09230 

13301 

000 

AERIAL PHOTOS MAPPING 


2,500 

2,500 






SECTION TOTAL 


2,500 

2,500 


337,500 

INTRA-DISTRICT EQUIPMENT 








5 

06210 

13241 

000 

INTRA DISTRICT CLASS I/IV 





683 

5 

06320 

13241 

000 

INTRA DISTRICT CLASS I/IV 


419 

419 


673 

5 

08230 

13241 

000 

INTRA DISTRICT CLASS I/IV 





73 

5 

09220 

13241 

000 

INTRA DISTRICT CLASS I/IV 


1,299 

1,299 


437 

5 

09230 

13241 

000 

INTRA DISTRICT CLASS I/IV 


637 

637 


910 




SECTION TOTAL 


2,355 

2,355 


2,776 





* * PROJECT TOTAL * * * * 

1,294 

106,931 

106,931 

1,525 

459,508 


****** N A R R A T I V E * * * * * * 

BRiEF_DESCRiPT|ON_OF_PROJECT_AND_PROJECT_LOCATrON_FOR_SyMMARY^BIJDGET: 

THIS PROJECT PROVIDES FUNDS FOR THE COMPLETION OF DESIGN, PREPARATION 
OF PLANS AND SPECIFICATIONS, CONTRACT ADMINISTRATION AND 
COORDINATION, AND CONSTRUCTION OF THE REMEDIAL MEASURES ASSOCIATED 
WITH CONSTRUCTION OF FLOOD CONTROL MEASURES ON 5,000 FEET OF COYOTE 
CREEK REACH 1 FROM SAN FRANCISCO BAY TO MILPITAS SEWAGE TREATMENT 
PLANT IN THE CITIES OF SAN JOSE AND MILPITAS. THE MEASURES INCLUDE 
REMOVAL OF MUD WAVES, AND RAISING THE PG&E ELECTRIC TRANSMISSION 
TOWERS. 


PROJECT: 4021103 
RUN DATE: 05/19/94 


CONSTRUCTION 


COYOTE CK BAY/MILPITAS STP 
EAST ZONE C/Y 
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F:B:2'0*P7R 

RUM DATE: 05/19/94 
8 UK TIME: 13:17 


SAM T A CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPOST 


FUND: 041 
PROGRAM: 3 
PROJECT: 4021103 


PROJECT: 4021103 
SUN OATS: 05/19/94 


PAGE 340 


PROJECT: COYOTE CK B6Y/MJLPITAS STP 
EAST ZONE C/Y 
CONSTRUCTION 


#&■*#** 


A 


S 


! 


COORD : 


****** 


isueh 


CO 


NTRGl 0 


SIGN D 


I VISION 


PROJECT GOALS AND OBJECTIVES: 


THE GOALS AND OBJECTIVES FOR THIS PROJECT ARE TO COMPLETE TRF 

RE MED I At 1 ON S TO COMPLY WITH AGREEMENTS WITH LESLIE SALT (NOW CARGILL 

SALT) AND B CD C. 

MI*§URABLE_TASKS„ANO__COMPLETiON_DATES : 

ADVERTISE AND AWARD CONSTRUCTION CONTRACT 
PROJECT COMPLETION DATE: 


SUMMER 1994 


THE COMPLETION OF CONSTRUCTION FOR THIS PROJECT IS SCHEDULED FOR 
FALL, 1994. 


GttNS'TiRttCT ION 


COYOTE 8AY/M 
EA 


I LPIT AS S 


ST ZONE C 
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RUN OATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 341 


COORD: Nai Hsueh 

FUND: 041 PROJECT: COYOTE CK II MPTS STP/HWY 237 06320 

PROGRAM: 3 EAST ZONE C/Y FLOOD CONTROL DESIGN DIVISION 

PROJECT: 4021104 CONSTRUCTION 


FISCAL 1993-94 .-.FISCAL 1994-95 -- 


SECT -ORG- 

ACCT - 


--- ACCOUNT DESCRIPTION . 

HOURS 

BUDGET $ YTD ADJ S 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT 

LABOR 









1 

06220 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

30 

2,590 

2,590 

30 

2,468 

1 

06320 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

830 

68,818 

68,818 

1,047 

85,938 

1 

07220 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

500 

30,538 

30,538 



1 

09230 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 




400 

26,816 

1 

09320 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 




300 

24,924 




SECTION TOTAL 

1,360 

: 101,946 

101,946 

1,777 

140,146 

CONTRACT 

SERVICES 









2 

06320 

13210 

000 

CONSTRUCTION 





500,000 

2 

09230 

13301 

000 

AERIAL PHOTOS MAPPING 





1,000 




SECTION TOTAL 





501,000 

LAND 










4 

09320 

13110 

000 

LAND FEE TITLE 





100,000 

4 

09320 

1 3 1 30 

000 

LAND APPRAISALS 





10,000 

4 

09320 

13140 

000 

: LITIGATION 





15*000 

4 

09320 

13160 

000 

TITLE FEES 





10,000 




SECTION TOTAL 





135,000 

INTRA-DISTRICT EQUIPMENT 








5 

06220 

13241 

000 

INTRA DISTRICT CLASS I/IV 


55 

55 


55 

5 

06320 

13241 

000 

INTRA DISTRICT CLASS I/IV 


1,511 

1,511 


1,906 

5 

07220 

13241 

000 

INTRA DISTRICT CLASS I/I V 


910 

910 



5 

09230 

13241 

000 

INTRA DISTRICT CLASS I/IV 





■ 728 

5 

09320 

13241 

000 

INTRA DISTRICT CLASS I/IV 





546 




SECTION TOTAL 


2,476 

2,476 


3,235 





* * PROJECT TOTAL * * * * 

1,360 

104,422 

104,422 

1,777 

779,381 





****** N A R R 

1 A T 

1 V E * * * * 

* * 





BRIEF 

DESCRIPTION OF PROJECT AND PROJECT 

tQCATiON_FOR_SUMMARY_BUDGEI: 








THIS PROJECT PROVIDES FUNDS FOR 

COMPLETION 

OF REMEDIAL MEASURES 





ASSOCIATED WITH CONSTRUCTION OF FLOOD CONTROL MEASURES ON COYOTE 
CREEK REACH 2, FROM MILPITAS SEWAGE TREATMENT PLANT TO HWY 237 IN THE 
CITIES OF SAN JOSE AND MILPITAS, 


PROJECT: 4021104 
RUN DATE: 05/19/94 


CONSTRUCTION 


COYOTE CK II MPTS STP/HWY 237 
EAST ZONE C/Y 


PAGE 341 








FB20RP7R 



SANTA 

CLARA VALLEY WATER 

DISTRICT 


RUN DATE: 

05/19/94 


FISCAL 94-95 BUDGET 

REPORT 


RUN TIME: 

13:1 7 





COORD 

FUND: 041 



PROJECT : 

COYOTE CSC IS MPTS 

STP/HWY 237 


PROGRAM: 

3 



EAST ZONE C/Y 



PROJECT; 

4021104 



CONSTRUCTION 





****** 

N A R 

R A T 

5 V E 

****** 


PRO JE CT_GOAL S_AND__QB J E C JIVES : 

THE GOALS AMD OBJECTIVES FOR THIS PROJECT ARE TO RESOLVE THE ACCESS 
ISSUES RELATED TO THE CILKER PROPERTY. ACCESS TO THE CILKER PROPERTY 
IS VIA OLD MI. VIEW-ALVISO RD., BUT THE CORPS' GDK SHOWS THE OLD MT. 
VIEW-ALVI SO RD. BRIDGE TO 8E REMOVED AMD THEREBY REMOVING ACCESS TO 
THE CILKER PROPERTY. CALTRANS PLANS TO REMOVE THE BRIDGE FOR THEIR 
237/880 INTERCHANGE PROJECT, BUT THEIR PROJECT MAY BE DELAYED TO THE 
YEAR 2000+ DUE TO THE POTENTIAL LOSS OF MEASURE A FUNDS. THEREFORE, 
THE DISTRICT MUST RESOLVE THIS ISSUE BY REPLACING THE EXISTING BRIDGE 
AT A HIGHER GRADE. OR PROVIDE AN ALTERNATE MEANS OF ACCESS. ANOTHER 
GOAL OF THIS PROJECT IS TO CLOSE THE HAZARDOUS MATERIAL REMEDIATION 
OF THE CILKER PROPERTY BY IMPLEMENTATION OF ANY ADDITIONAL MONITORING 
REQUIRED 8 Y THE REGIONAL WATER QUALITY CONTROL BOARD. 

«§ASURABLESTASKS_AND„COMPLETiON_OAIES: 

ADVERTISE AND AWARD A CONSTRUCTION CONTRACT SPRING, 1997 

pr9 J££I_comp l eIJ.on_date : 

THE COMPLETION OF CONSTRUCTION FOR THIS PROJECT IS SCHEDULED FOR 
WINTER, 1996-97. 



COST_SH AR1NG/'R E1MBURSEME NT : 

SINCE THIS PROJECT IS WITHIN THE LIMITS OF THE CORPS' COYOTE CREEK 
PROJECT, IT IS ELIGIBLE FOR REIMBURSEMENT THROUGH THE STATE FLOOD 
CONTROL SUBVENTIONS PROGRAM. 




P R 0 J E C 

:T : 4 

021104 

CONSTRUCTION COYOTE C 

K II MPTS 

STP/HWY I 

137 


RU« i) A 

T E : 

OS/19/94 


E 

AST ZONE f 

:/y p 

AGE 34 





















































































F B20RP7R 
RUN DATE: 
RUN TIME: 


05/19/94 

13:1/ 


FUND: 041 
PROGRAM: 3 
PROJECT: 4021105 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 

PROJECT: COYOTE CK III HWY 237/MONTAGUE 
EAST ZONE C/Y 
CONSTRUCTION 


COORD : Nai Hsueh 
06320 

FLOOD CONTROL DESIGN 








--- F I SCAL 1993-94 

SECT -ORG- 

ACCT - 

” “ “ “ 

-- ACCOUNT DESCRIPTION - 

HOURS 

BUDGET % YTD ADJ S 

DISTRICT 

LABOR 






1 

06210 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

225 

20,300 

1 

06320 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

2,310 

191,525 

1 

08230 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 



1 

09220 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

510 

41,751 

1 

09230 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

450 

31,570 




SECT 

ION TOTAL 

3,495 

285,146 

CONTRACT 

SERVICES 






2 

06320 

13210 

000 

CONSTRUCTION 


8,600,000 

2 

06320 

1331 0 

120 

GEOTECHNICAL ENGR. DESIGN 


50,000 

2 

08230 

13310 

.384 

HAZ MAT-CLEAN UP/REMEDIATION 



2 

08230 

13310 

458 

TEST & ANALYSIS 



2 

09220 

13210 

000 

CONSTRUCTION 



2 

09220 

13310 

ks4:5S8s: 

TEST & ANALYSIS 


30,000 

2 

09230 

13301 

000 

AERIAL PHOTOS MAPPING 


3,000 

2 

09230 

13303 

000 

TEMPORARY EMPLOYEES FEES 


10,000 




SECT 

ION TOTAL 


93,000 8,600,000 

LAND 







4 

063 20 

13110 

000 

LAND FEE TITLE 


16,000,000 

INTRA-DIS 

TRICT EQUIPMENT 





5 

06210 

13241 

000 

INTRA DISTRICT CLASS I/ IV 


410 

5 

06320 

13241 

000 

INTRA DISTRICT CLASS I/ I V 


4,204 

5 

08230 

13241 

000 

INTRA DISTRICT CLASS I/IV 



5 

09220 

13241 

000 

INTRA DISTRICT CLASS I/ IV 


928 

5 

09230 

13241 

000 

INTRA DISTRICT CLASS I / I V 


819 




SECT 

ION TOTAL 


6,361 




* * : 

* * PROJECT TOTAL * * * * 

3,495 

384,507 24,600,000 





****** N A R 

RAT 

j V E * * * * 



BRIE 

£_DESCRIPTION_OF_PROJECT_AND_PROJECI_LOCATION_FOR_SyMMARY_BUDGET: 





THIS PROJECT PROVIDES FUNDS 

FOR CONTRACT 

ADMINISTRATION AND 


hT:OTA:L : ss:$:s 


20,300 

191,525 

i 41,751 
31,570 

285,146 


8,600,000 

50,000 


30,000 

3,000 

10,000 

8,693,000 


410 

4,204 

928 

819 

6,361 

24,984,507 


FISCAL 
HOURS 


200 

493 

548 

131 

700 

2,072 


2,072 


COORDINATION FOR THE PROJECT TO CONSTRUCT LEVEES, EXCAVATED CHANNEL, 
SLOPE PROTECTION, AND A PIPE LINE FOR RECLAIMED WATER ON 11,000 FEET 
OF COYOTE CREEK FROM HIGHWAY 237 TO TASMAN DRIVE IN THE CITIES OF 
MILPITAS AND SAN JOSE. 


PROJECT: 4021105 
IUN DATE: 05/19/94 


CONSTRUCTION 


COYOTE CK III HWY 237/MONTAGUE 
EAST ZONE C/Y 


PAGE 343 


DIVISION 


1994-95 -- 
AMOUNT 


17,269 

40,465 

40,438 

10,921 

46,929 

156,022 


3,000,000 

100,000 

30,000 

175,000 

35,000 


3,340,000 


7,600,000 


364 

897 

997 

238 

1,274 

3,770 

1,099,792 


PAGE 343 
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SUM DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 041 
PROGRAM: 3 
PROJECT: 4021105 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT; COYOTE CK III HWY 237/MONTAGUE 
EAST /.ONE C/Y 
CONSTRUCTION 


****** m ^ 

PROJECT GOALS AND OBJECTIVES: 


I 


PAGE 344 


COORD : 


00 


H sueh 
G 


ON T R 


OL DESIGN DI VI 


SION 


****** 


THE GOALS AND OBJECTIVES FOR THIS PROJECT ARE TO COMPLETE THE 
CONSTRUCTION OF THE PROJECT WITHIN THE TIME LIMITS AND COSTS 
SPECIFIED IN THE CONTRACT DOCUMENTS AND PROVIDE PROTECTION FROM THE 
IX FLOOD IN THE AREA. 


M§*§yRABLE_IASi<S_AND_CgMPLET10N_DATES ; 

ADVERTISE AND AWARD CONSTRUCTION CONTRACT 
PROJECT COMPLETION DATE: 


SUMMER. 1994 


THE COMPLETION OF CONSTRUCTION FOR THIS PROJECT IS SCHEDULED FOR 
FALL, 1995. 


£2§T_SHARJ NG/.REIMBURSEMENT : 


A 215 AGREEMENT BY THE CORPS OF ENGINEERS HAS BEEN EXECUTED FOR THIS 
PROJECT. UNDER THE 215 AGREEMENT, THE DISTRICT WILL DESIGN AND 
CONSTRUCT THE PROJECT WITH UP TO S3 MILLION IN CONSTRUCTION COSTS 
BEING REIMBURSED BY THE FEDERAL GOVERNMENT. DISTRICT LABOR FOR THE 
PROJECT IS CONSIDERED A PART OF THE TOTAL PROJECT COST FOR THE CORPS' 
COYOTE CREEK PROJECT FROM THE MILPITAS SEWAGE TREATMENT PLANT TO 
MONTAGUE EXPRESSWAY AND WILL SHARED 50-50 BETWEEN THE CORPS AND 
D I STRICT. 


£ 

c 

0 

A 


T € 


4021 1: 
95/1 


05 

9/94 


ettiSTStacT laoii 


COYOTE CK III 


HWY 237/M 
EAST Z 


TAG 
C 


:UE 

/Y 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 041 
PROGRAM: 3 
PROJECT: 4021106 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 

PROJECT: COYOTE CK BAY/MPTS STP MITGTN 
EAST ZONE C/Y 
CONSTRUCT I ON 


COORD: 


N ai Hsueh 
06320 

FLOOD CONTROL 


DESIGN 


F I S C A L 


1993-94 


SECT -ORG- 

ACCT - 


-- ACCOUNT DESCRIPTION - 


HOURS 

BUDGET $ 

YTD ADJ $ TOTAL % 

HOURS 

) I S T R I C T 

LABOR 









1 

06210 

13230 

000 

CAPITALIZED LABOR/OVERHEAO 





50 

1 

06320 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 


200 

16,583 

16,583 

290 

1 

09220 

13230 

000 

CAPITALIZED LABOR/0VERHEAD 


143 

11,707 

11,707 

164 

1 

09230 

13230 

000 

CAPITALIZED LA 8OR/0VERHEAD 


50 

3,509 

3,5 09 

400 




SECTION TOTAL 


393 

31,799 

31,799 

904 

CONTRACT 

SERVICES 









2 

06320 

13210 

000 

CONSTRUCTION 



400,000 

400,000 


2 

092 20 

13310 

458 

TEST & ANALYSIS 



5,000 

5,000 


2 

09230 

13301 

000 

AERIAL PHOTOS MAPPING 



450 

450 





SECTION TOTAL 



405,450 

405,450 


INTRA-DISTRICT EQUIPMENT 








. . 5 

06210 

13241 

000 

INTRA DISTRICT CLASS I /IV 






5 

06320 

13241 

000 

INTRA DISTRICT CLASS I/I V 



364 

364 


5 

09220 

13241 

000 

INTRA DISTRICT CLASS I/IV 



260 

260 


5 

09230 

13241 

000 

INTRA DISTRICT CLASS I/IV 



91 

91 





SECT 

ION TOTAL 



715 

715 






* * PROJECT TOTAL * * * * 


393 

437,964 

437,964 

904 





;■ *; ■ * :■ Hr ^ ' • • • £ 

III!! 

A T 

I V 

g ****** 



55II£_DESCRIPIION_OF_PROJECI_AND_PROJECI_LOCAIiON_FOR_SyMMARY_ByDGET : 

THIS PROJECT PROVIDES FUNDS FOR CONTRACT ADMINISTRATION AND 
COORDINATION FOR THE PROJECT TO CONSTRUCT STANDIS H DAM AT A NEW SITE 
ON COYOTE CREEK BETWEEN SAN FRANCISCO BAY AND MILPITAS SEWAGE 
TREATMENT PLANT IN THE CITIES OF MILPITAS AND SAN JOSE. 

PROJECT GOALS AND OBJECTIVES: 


THE GOALS AND OBJECTIVES FOR THIS PROJECT ARE TO CONSTRUCT THE 
PROJECT WITHIN THE TIME LIMITS AND COSTS SPECIFIED IN THE CONTRACT 


DOCUMENTS. THE 
SEASONALLY (MAY 
REARING HABITAT 
THAT D ISTRICT'S 


THE FALL OF EACH YEAR. 


DAM WILL CONSIST OF REMOVABLE 
TO OCTOBER) EXCLUDE TIDES AND 
FOR STEELHEAD. THIS DAM WILL 
MAINTENANCE MUST CONSTRUCT IN 


FLASHBOARDS AND WILL 
PROVIDE FRESHWATER 
REPLACE THE GRAVEL DAM 
SPRING AND REMOVE IN 


ROJECT: 4021106 
UN DATE: 05/19/94 


CONSTRUCTION 


COYOTE CK BAY/MPTS STP MITGTN 
EAST ZONE C/Y 


PAGE 345 


DIVISION 


1994-95 -- 
AMOUNT 


4,318 

23,804 

13,673 

26,816 

68,61 1 


91 

528 

298 

728 

1,645 

70,256 


PAGE 345 








FS.2'0 R:P'7K 

RUN DATE; OS/19/94 
RON TIME: 13:17 

FUND: 041 
PROGRAM: 3 
PROJECT: 4021106 


SANTA CLARA V A L i. £ v WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: COYOTE CK SAY/MPTS STP MITGTN 
EAST ZONE C/Y 
CONSTRUCT ION 


PAGE 346 


COORO 


CONTROL DESIGN DIVISI 


* * -ft * * 


N A R R A T 
MEASI)RA_BLE_IASKS_AMD_COMPLETiON_DATES : 

ADVERTISE AND AWARD A CONSTRUCTION CONTRACT 
PROJECT COMPLETION DATE: 


i 


****** 


SPRING, 1994 


THE COMPLETION OF CONSTRUCTION FOR THIS PROJECT IS SCHEDULED FOR 

FALL, 1994. 


p 

s 

0, 

E 


y 

ft? 

0 






CT : 
ATE : 


021 

5/ 


06 

9/94 


■tI : Ct»ST : R«C'T TOM 


COYOTE CK BAY/MPT 


S ST 
AST 


IT 


T N 

Y PAGE 346 
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SANTA 

CLARA VALLEY WATER 

DISTRICT 




PAGE 347 

RUN DATE: 05/19/94 




FISCAL 94- 

95 BUDGET 

REPORT 





RUN TIME: 13:17 




















COORD 

: Nai Hsueh 



FUND: 041 




PROJECT: 

COYOTE 

CK MSTP/MONTAGUE COE GDM 

06320 



PROGRAM: 3 





EAST 

ZONE C/Y 



FLOOD CONTROL DESIGN 

DIVISION 

PROJECT: 4021108 





CONSTRUCTION 













F I S C A 

L 1993-94 --- 


-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

* * * v 

ACCOUNT 

DESCRIPTION -- 

“ “ ‘ " 

HOURS BUDGET $ 

YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 












1 06210 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 


100 

9,023 


9,023 



1 06320 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 


550 

45,602 


45,602 

410 

33,653 

1 09320 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 


75 

6,444 


6,444 

150 

12)464 



SECTION TOTAL 



725 

61,069 


61,069 

560 

46,117 

INTRA-DISTRICT EQUIPMENT 











5 06210 

13241 

000 

INTRA DISTRICT CLASS I/IV 



182 


182 



5 06320 

1 3 24 1 

000 

INTRA DISTRICT CLASS 1/1V 



1 ,001 


1,001 


746 

5 09320 

13241 

000 

INTRA DISTRICT CLASS I/I V 



137 


137 


273 



SECTION TOTAL 




1,320 


1,320 


1,019 




* * PROJECT 

TOTAL * * * * 


725 

62,389 


62,389 

560 

47,136 




* * * * * * 

N A R 

:: R 

A T 

I V 

; £ * * * * * *: 





MiI£_06SCRiPTIOM_gF_PROJECT_AMO_PRgJ|CT_igCAIiON_FOR_SyHMARY_ByOGET: 

THIS PROJECT PROVIDES FUNDS FOR DISTRICT SUPPORT FOR THE CORPS OF 
ENGINEERS' GENERAL OESIGN MEMORANDUM AND PREPARATION OF PLANS AND 
SPECIFICATIONS BY THE CORPS FOR COYOTE CREEK FROM MILPITAS SEWAGE 
TREATMENT PLANT (MSTP) TO MONTAGUE EXPRESSWAY IN THE CITIES OF SAN 
JOSE AND MILPITAS. 

EEQJI£I_GgALS_AND_gBJECTIVES: 

THE GOALS AND OBJECTIVES FOR THIS PROJECT ARE TO PROVIDE SUPPORT FOR 
THE CORPS' GDM BETWEEN THE MSTP AND MONTAGUE EXPWY. AND COORDINATION 
ACTIVITIES FOR THE CORPS' PLANS AND SPECIFICATIONSFOR CONSTRUCTION 
OF REACH 3 - B FROM TASMAN DRIVE TO MONTAGUE EXPWY. 

MEASyRABLE_TASKS_AND_CgMPLETXgN_DATES: 

APPROVAL OF CORPS' GDM SPRING, 1994 

EXECUTION OF PROJECT COORDINATION AGREEMENT SUMMER, 1994 

ADVERTISE AND AWARD OF CORPS' REACH 3-B 
CONSTRUCTION PROJECT FROM TASMAN DR. TO 

MONTAGUE EXPWY. SUMMER, 1994 


PROJECT: 4021108 
RUN DATE: 05/19/94 


CONSTRUCTION 


COYOTE CK MSTP/MONTAGUE COE GDM 
EAST ZONE C/Y 
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RU M DATS: 05/19/94 
R U M TIMS.: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


FUND: 041 
PROGRAM: 3 
PROJECT: 4021108 


’ROJECT: 4021108 
SUN DATE: 05/19/94 


PAGE 348 


****** 


PROJECT: COYOTE C K MSTP/MOMTAGUE COEGDA 
EAST 2 ON £ c/Y 
CONSTRUCT SON 

A R R A T I WE 


COORD: 


****** 


Hsueh 

0 


c 


ONTROL DESIGN DiVISIO 


PROJECT COMPLETION DATE: 


THE COMPLETION OF CONSTRUCTION FOR THIS PROJECT IS SCHEDULED FOR 
SUMMER, 1995. 


COST SHARI N G / R E I M B'JR SEMENS 


COSTS INCURRED ON THIS PROJECT ARE PROJECT COSTS FOR THE CORPS' 

COYOTE CREEK PROJECT FROM MS7P TO MONTAGUE EXPWY. AND ARE SHARED ON A 
50-50 BASIS. 



CONSTRUCT ! m 


COYOTE CSC KSTP/MO 


3N 

r 

E 

A 


70 


OEG 
E C/ 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 349 









COORD: Nai Hsueh 



FUND: 041 




PROJECT: 

COYOTE CK SF 

BAY/MONTAGUE 

RE IM 06320 



PROGRAM: 

3 




EAST ZONE 

C/Y 

FLOOD CONTROL DESIGN 

DIVISION 

PROJECT : 

4021109 




CONSTRUCT ION 










. F I S C 

A L 1993-94 -.- • - 

-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 


--- ACCOUNT DESCRIPTION --• 

- HOURS 

BUDGET S 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT 

LABOR 









1 

05220 

13230 

000 

CAPITALIZED LA BOR/OVERHEAD 

1,600 

129,735 

129,735 

90 

7,082 

1 

063 20 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

: 720 

59,696 

59,696 

947 

77,729 

1 

09220 

13230 

000 

CAPITALIZED LABOR/0VERHEAD 

2,61 2 

213,837 

213,837 

328 

27,348 

1 

09230 

13230 

000 

CAPITALIZED LA BOR/OVERHEAD 

300 

21,045 

21,045 

400 

26,816 

1 

09320 

13230 

000 

CAPITALIZED LABOR/0VERHEAD 

800 

68,719 

68,719 

300 

24,924 




SECTION TOTAL 

6,032 

493,032 

493,032 

2,065 

163,899 

CONTRACT 

SERVICES 









2 

05220 

13210 

000 

CONSTRUCT ION 


75,000 

75,000 



2 

05220 

13310 

120 

GEOTECHNICAL ENGR. DESIGN 


5,000 

5,000 



2 

05220 

13310 

223 

SAFETY TRAINING 


800 

800 



2 

05220 

1345 0 

000 

UTILITIES 


5,000 

5,000 



2 

06320 

1345 0 

000 

UTILITIES 


500,000 

500,000 



2 

09220 

13310 

123 

INSPECTION 


48,400 

48,400 


117,600 

2 

09220 

13310 

458 

TEST & ANALYSIS 


35,000 

35,000 


50,000 

2 

09230 

13301 

000 

AERIAL PHOTOS MAPPING 


1,000 

1,000 



2 

09320 

13303 

000 

TEMPORARY EMPLOYEES FEES 





6,000 




SECTION TOTAL 


670,200 

670,200 


173,600 

LAND 










4 

06320 

13150 

000 

RELOCATION 





4,000,000 

4 

09320 

13110 

000 

LAND FEE TITLE 


1,593,848 

1,593,848 


5,000,000 

4 

09320 

13130 

000 

LAND APPRAISALS 


30,000 

30,000 


15,000 

4 

09320 

13140 

000 

LITIGATION 


75,000 

75,000 


15,000 

4 

09320 

13160 

000 

TITLE FEES 


10,000 

10,000 


5,000 




SECTION TOTAL 


1,708,848 

1,708,848 


9,035,000 

INTRA-DISTRICT EQUIPMENT 





* 



5 

05220 

13241 

000 

INTRA DISTRICT CLASS I/IV 


2,912 

2,912 


164 

5 

06320 

13241 

000 

INTRA DISTRICT CLASS I/IV 


1,310 

1,310 


1,724 

5 

09220 

13241 

000 

INTRA DISTRICT CLASS I/IV 


4,754 

4,754 


597 

5 

09230 

13241 

000 

INTRA DISTRICT CLASS I/IV 


546 

546 


728 

5 

09320 

13241 

000 

INTRA DISTRICT CLASS I/IV 


1,456 

1,456 


546 




SECTION TOTAL 


10,978 

10,978 


3,759 




; I- :*•: 

* * PROJECT TOTAL * * * * 

6,032 

2,883,058 

2,883,058 

2,065 

9,376,258 


PROJECT: 4021109 
RUN DATE: 05/19/94 


CONSTRUCT I ON 


COYOTE CK SF BAY/MONTAGUE RE IM 
EAST ZONE C/Y 


PAGE 349 







P8:2:0-R:P.7:R 

R-ti-M DATE: 0S/T9/94 
RUN TIME; 13;17 

FUND:-: 041 
PR0 G SAM; 3 
PROJECT: 4021109 


PROJECT; 4021109 
RUM 3 ft T £ : 05/19/94 


SANTA CLARA VALLEY WATER DISTRICT PAGE 350 

FISCAL 94-95 BUDGET REPORT 

COORD: Nai Hsueh 

PROJECT: COVOTE CK SF 8AV/MONTAGUE REIM 0632C 

EAST ZONE C/Y FLOOD CONTROL DESIGN DIVISION 

CONSTRUCTION 

****** A R R A T I V E ****** 

B R I E f P E:S~C R I : PT 1 C>M - , O-F _ P R 0 J-E C T... A N:D ,, P g0 J E C T L 0G A T I g N , a F 0R _ S UMMAR T __ f U-D-C-E T : 

THIS PROJECT PROVIDES FUNDS FOR UTILITY RELOCATIONS AND RIGHT OF WAY 
ACQUISITIONS FOR CORPS OF ENGINEERS' PROJECT ON COYOTE CREEK FROM SAN 
FRANCISCO BAY TO MONTAGUE EXPRESSWAY IN THE CITIES OF SAN JOSE AND 
MILPITAS. 

EE 2i£ £I_ §0 A L S A M D 0 8 J!CT LV E S: 

THE GOALS AND OBJECTIVES FOR THIS PROJECT ARE TO FULFILL THE 
DISTRICT'S ROLE AS A LOCAL SPONSOR WHICH INCLUDE RIGHT OF WAY 
ACQUISITIONS, UTILITY RELOCATIONS AND HAZARDOUS MATERIAL 
INVESTIGATIONS. 

MEEUR ABLESTASKS_AND_COMPLEIiON_DATES : 

AWARDED CONSTRUCTION CONTRACT FOR RELOCATION OF THE HETCH-HETCHY 
PIPELINE APRIL, 1993 

ACQUISITION OF RIGHT OF WAY FROM SANTA CLARA COUNTY TRANSIT 

SPRING, 1994 


ACQUISITION OF RIGHT OF WAY FROM AGNEWS DEVELOPMENTAL CENTER 

SPRING, 1994 


ACQUISITION OF RIGHT OF ENTRY FROM SAKAUYE PARCEL 


SPRING, 1994 


ADVERTISE AND AWARD CONSTRUCTION CONTRACT FOR RELOCATION OF CAMP 
COYOTE SUMMER, 1994 


PROJECT COMPLETION DATE: 


THE COMPLETION OF CONSTRUCTION FOR RELOCATION OF HETCH-HETCHY PIPE 
LINE IS SCHEDULED FOR JUNE, 1994, AND THE COMPLETION OF CONSTRUCTION 
OF CAMP COYOTE IS SCHEDULED FOR SUMMER, 1995. 


£9.SI„5HARING/RE1MBURSEMENT : 


COSTS FOR THIS PROJECT ARE SHARED ON A 50-50- BASIS WITH THE CORPS, 
AND ARE ALSO ELIGIBLE FOR REIMBURSEMENT THROUGH THE STATE FLOOD 
CONTROL SUBVENTIONS PROGRAM. 




COYOTE CK SF BAY/ 


MONTAG 
£ AS T 


ME 


AY PAGE 350 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 351 








COORD : Bernie 

Go l dner 

FUND: 041 



PROJECT : 

COYOTE CK BAY/237 

MITIGATION 06210 


PROGRAM: 3 




EAST ZONE C/Y 


PROJECT 

DEVELOPMENT-BR MANAGER 

PROJECT: 4021112 




CONSTRUCTION 








-- 

F ISC 

A L 1993-94 .. 

-- FISCAL 1994-95 -- 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION --• 

■--- HOURS BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS AMOUNT 

DISTRICT LABOR 








1 06210 

13230 

000 CAPITALIZED LABOR/OVERHEAD 

425 

38,344 

38,344 

300 25,904 

1 06320 

13230 

000 CAPITALIZED LABOR/OVERHEAD 

60 

4,974 

4,974 


1 09220 

13230 

000 CAPITALIZED L AB OR /0 VE R H E AD 

245 

20,056 

20,056 

131 10,921 



SECTION TOTAL 


730 

63,374 

63,374 

431 36,825 

CONTRACT SERVICES 








2 06210 

13210 

000 CONSTRUCTION 



375,000 

375,000 


2 06210 

13310 

489 ENVIRONMENTAL 

SERVICES 


430,000 

430,000 




SECTION TOTAL 



805,000 

805,000 


INTRA-DISTRICT EQUIPMENT 







5 06210 

13241 

000 INTRA DISTRICT 

CLASS I/I V 


774 

774 

546 

5 06320 

13241 

000 INTRA DISTRICT 

CLASS I/IV 


...109 

109 


5 09220 

13241 

000 INTRA DISTRICT 

CLASS I/IV 


446 

446 

238 



SECTION TOTAL 



1,329 

1,329 

784 



* * * * PROJECT TOTAL * * * * 

730 

869,703 

869,703 

431 37,609 



****** 

N A R 

RAT 

I V 

£ ****** . 



BRIE 

F DESCRIPTION OF PROJECT AND PROJECT LOCATION FOR 

SUMMARY 

8UDGET: 



THIS PROJECT PROVIDES: FOR THE IMPLEMENTATION, MONITORING, AND 
MANAGEMENT OF REVEGETATION SITES AND OTHER MITIGATION MEASURES IN 
REACHES IB AND 2 OF COYOTE CREEK (SAN FRANCISCO BAY TO HIGHWAY 237). 
WORK CONSISTS OF IRRIGAtlON, WEEDING, AND OTHERWISE MAINTAINING NEWLY 
INSTALLED REVEGETATION SITES, MONITORING PLANT SURVIVAL, AND TRACKING 
GROUNDWATER CONDITIONS. THE SCOPE OF WORK ON THIS PROJECT AS SHOWN 
IN THE BUDGET FOR FISCAL YEAR 93-94 HAS BEEN SUBDIVIDED. PORTIONS OF 
THE WORK ARE NOW INCLUDED IN THE COYOTE CREEK MITIGATION REACH 1A 
PROJECT (#4021 1 1 5 ) AND THE COYOTE CREEK W I LDL 1 FE MONITORING AND 
REVEGETATION PROJECT (#4021116). 

PROiI£I_GO A L S_AN D_OB J E C T J.VES : 

THE LONG-TERM GOAL OF THIS PROJECT IS TO CREATE SELF-SUSTAINING 
RIPARIAN FOREST AND WILDLIFE HABITAT IN REPLACEMENT OF SIMILAR 
HABITATS REMOVED DURING CONSTRUCTION OF THE FLOOD CONTROL PROJECT. 


PROJECT: 4021112 CONSTRUCTION COYOTE CK BAY/237 MITIGATION 

RUN DATE: 05/19/94 EAST ZONE C/Y PAGE 351 









F 8 2 0 R P ? R 
RUN DATE; 
RUN TIME: 

FUND; 041 
PROGRAM: 
PROJECT: 


PROJECT: 
RUN SATE: 


05/19/94 

13:17 


4 0 2 1 112 


SANTA CLARA VALLEY MATER DISTRICT 
FISCAL 94-95 SUBSET REPORT 


PROJECT: COYOTE CK 8AY/237 MITIGATION 
EAST ZONE C/Y 
CONSTRUCTION 


PAGE 352 


CGORD: Bernie Goldner 
06210 

PROJECT DEVELOPMENT-BR MANAGES 


****** M A R R 
MEASyR ABLE_TASjCS_AND_COMPLET rOR_DATES : 
MONITORING REPORT 


I 




Df&EMSfj* 1994 


PR o J E CI_COMPL|IION_DAT E : 

THE MONITORING PROGRAM WILL CONTINUE FOR THE LIFE OF THE FLOOD 
CONTROL PROJECT (100 YEARS), WITH A GRADUAL DECREASING LEVEL OF 
MONITORING IN SUBSEQUENT YEARS AS THE PROJECT MEETS ITS GOALS. 


021112 

05/19/94 


CONS T ft : U€T IOM 


COYOTE C K SAY/23? MITIGATION 
EAST ZONE C/Y 


PAGE 352 
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SANTA 

CLARA VALLEY WATER 

DISTRICT 




PAGE 353 

RUN DATE: 05/19/94 




FISCAL 94-95 BUDGET 

REPORT 





RUN TIME: 13:17 


















COORD: Nai 

Hsueh 



FUND: 041 




PROJECT : 

COYOTE CK - RECLAIM WTR CROSSG 06320 



5 R 0GRAM: 3 





EAST ZONE C/Y 


FLOOD CONTROL DESIGN 

DIVISION 

PROJECT: 4021113 





CONSTRUCTION 











. 

F I S C A 

L 1993-94 .. 


-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT- 

. ACCOUNT 

DESCRIPTION -- 

- HOURS BUDGET $ 

YTD ADJ $ TOTAL 

$ 

HOURS 

AMOUNT 

3 I STRICT LABOR 











1 05220 

13230 

000 CAPITALIZED 

LABOR/OVERHEAD 





220 

17,311 

1 06320 

13 230 

000 CAPITALIZED 

LABOR/OVERHEAD 





30 

2,463 



SECTION TOTAL 







250 

19,774 

INTRA-DISTRICT EQUIPMENT 










5 05220 

13 241 

000 INTRA DISTRICT 

CLASS I/IV 






400 

5 06320 

13241 

000 INTRA DISTRICT 

CLASS I / IV 






55 



SECTION TOTAL 








455 



* * * * PROJECT 

TOTAL * * * * 





250 

20,229 



* * * * * i 

1r 

N A R 

R A T 

I V 

E ****** 





MI SCRIP TiON_OF_PRgjECT_MfD_PROJ§CT_LOC/mOW_FOR_SyMKARY _BUDGET = 

THIS PROJECT PROVIDES FUNDS FOR CONSTRUCTION COORDINATION DURING THE 
INSTALLATION OF A RECLAIMED WATER PIPELINE CROSSING OF COYOTE CREEK. 

THE 620 FOOT PIPELINE CROSSING WILL BE INSTALLED UNDER THE COYOTE 
CREEK 3A CONSTRUCTION PROJECT FOR FLOOD CONTROL IMPROVEMENTS FROM 
HIGHWAY 237 TO TASMAN DRIVE IN THE CITES OF MILPITAS AND SAN JOSE. 

THE: RECLAIMED PIPELINE IS A CITY OF SAN JOSE PROJECT AND THE DISTRICT 
WILL BE REIMBURSED FOR ITS DESIGN AND CONSTRUCTION COSTS. 

EE2i§£I_5QALS_AND_OBJECTiVES: 

THE GOALS OF THIS PROJECT ARE TO PROVIDE THE RECLAIMED WATER CROSSING 
OF COYOTE CREEK FOR THE CITY OF SAN JOSE. 

MEASURABLE-TASKS-AND-COMPLETiON-DATES: 

ADVERTISE AND AWARD THE CONSTRUCTION CONTRACT 

FOR COYOTE CREEK 3A FROM HWY 237 TO TASMAN DR. SPRING, 1994 

EE2J12I_CQMPLETION_DATE: 

CONSTRUCTION OF THE COYOTE CREEK 3A PROJECT FROM HWY 237 TO TASMAN DR 
WILL BE COMPLETED IN SUMMER, 1995. 

CgsT_SHARiNG£REiMBURSEMENT: 

THE RECLAIMED WATER PIPELINE PROJECT IS A CITY OF SAN JOSE PROJECT 

PROJECT: 4021113 CONSTRUCTION COYOTE CK - RECLAIM WTR CROSSG 

RUN DATE: 05/19/94 EAST ZONE C/Y 


PAGE 353 














TS20.R 

P7S? 



SANTA CLARA VALLEY WATER DISTRICT 

P A S E 3 

RUN 6 

« rfc ° 

05/19/94 


FISCAL 94-95 BUDGET REPORT 


r: y is j 

» Mt-' ■ 

1 *5 • 1 7 








COORD: Na« Hsueh 

FUND; 

041 



PROJECT: COYOTE CK • RECLAIM WTR CROSSG 

06320 

PROGR 

AM s 

3 


EAST ZONE C/Y 

FLOOD CONTROL DESIGN DIVISION 

P R 0 J E 

CT : 

4021113 


CONSTRUCTION 





****** 

NARRATIVE 

****** 


AND All DISTRICT COSTS FOR DESIGN AND CONSTRUCTION WILL BE REIMBURSED 
BY THE CITY OF SAN JOSE. 


T: 40 
T E : 0 


19 


E®l:'$:f*TJ:C : T IffiN 


/94 


EOTWE' €*■ 


RECLAIM WTR CROSS® 
EAST ZONE C/Y 


PAGE 7(54 


















































































































































FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 041 
PROGRAM: 2 
PROJECT: 4021114 


SECT -ORG- ACCT 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: COYOTE CK FISHERIES MITIGATION 
EAST ZONE C/Y 
PLANNING 


PAGE 355 


COORD: Bernie Goldner 
06210 

PROJECT DEVELOPMENT-BR MANAGER 


ACCOUNT DESCRIPTION 


DISTRICT LABOR 

1 06210 61230 000 EXPENSED LABOR/OVERHEAD 

CONTRACT SERVICES 

2 06210 61310 489 ENVIRONMENTAL SERVICES 

INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/1V 


. FISC A L 1993-94 .. 

HOURS BUDGET $ YTD ADJ $ TOTAL $ 


FISCAL 1994-95 -■ 
HOURS AMOUNT 


280 




PROJECT TOTAL 


j*H* * 


280 


24,176 

125,000 

510 

149,686 


****** N A R R A T I V E ****** 

BRiEF_DESCRIPHON_0£_PROJECT_AND_PROJECT_LOCAT j - ON_£OR_SyMMA#Y^.BUDGET : 

THIS PROJECT INVOLVES PREPARATION OF THE FIRST COMPREHENSIVE 
MANAGEMENT PLAN DESIGNED TO PRESERVE AND PROTECT FISHERY AND AQUATIC 
RESOURCES OF MAJOR STREAM SYSTEMS WITHIN THE COUNTY. COYOTE CREEK 
AND ITS MAJOR TRIBUTARIES WILL BE SUBJECT OF THE FIRST STUDY. THE 
MANAGEMENT PLAN WILL EITHER BE DEVELOPED AS A STAND-ALONE PRODUCT OR 
INTEGRATED INTO THE COYOTE CREEK WATERSHED MANAGEMENT PLAN, DEPENDING 
UPON THE TIMING OF THE WATERSHED PLAN. 

EE9iI£I_GOALS_AND_OBJECTiVES: 

THE OBJECTIVE OF THIS PLAN IS TO SYSTEMATICALLY ASSESS THE IMPACT OF 
FLOOD CONTROL PROJECTS, SEDIMENTATION, EROSION, SPREADER DAMS, 
MAINTENANCE ACTIVITIES, BARRIERS, LAND USE ACTIVITIES, STORMWATER 
DISCHARGES, AND ALL OTHER FACTORS THAT CONTRIBUTE TO DEGRADATION OF 
AQUATIC RESOURCES IN STREAM SYSTEMS. THE PLAN WILL RESULT IN THE 
DEVELOPMENT OF STRATEGIES AND POLICIES REQUIRED TO IMPLEMENT A 
FISHERIES RESOURCES PROTECTION PROGRAM FOR THE COYOTE CREEK STREAM 
SYSTEM THAT WILL SERVE AS A MODEL FOR FISHERY MANAGEMENTPLANS IN 
OTHER WATERSHEDS. 


PROJECT: 4021114 
RUN DATE: 05/19/94 


MEASURABLE_TASKS_AND_COMPLETION_DATES: 

DEVELOP PROJECT MANAGEMENT APPROACH 

DEVELOP METHODS FOR EVALUATING EXISTING 
FISHERY RESOURCES 

REVIEW EXISTING DATA AND IDENTIFY 
ADDITIONAL DATA NEEDS 

PLANNING 


AUGUST 1994 


OCTOBER 1994 


DECEMBER 1994 


COYOTE CK FISHERIES MITIGATION 
EAST ZONE C/Y 


PAGE 355 











FB;20RP78 
RUM DATE : 
SUM TIME; 

FUND; 041 
PROGRAM; 
PROJECT : 


PROJECT: 
RUN DATE; 


05/19/94 

13:17 


2 

4 0 21 1 14 


SANTA CLARA VALIEV WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 356 


COORD: Bernic Gcldner 

PROJECT: COYOTE CK FISHERIES MITIGATION 06210 





EAST ZONE C/Y 
PLANNING 


PROJECT DEVELOPMENT-8R MANAGE! 

* * * ft ft 

N 

A M 

fei:: T" R A Tl W : ' 

V E 

ft ft ft ft ft ft 


CONDUCT STAKEHOLDER ANALYSIS 

CONDUCT PUBLIC WORKSHOP(S) 

PREPARE EDUCATION AND STAKEHOLDER 
INVOLVEMENT PLAN 

PREPARE DRAFT FISHERIES MANAGEMENT PLAN 
REPORT AND CEQA DOCUMENTATION 

FINAL FISHERIES MANAGEMENT PLAN 


PRQJ£C T _COMP L EH®N_D A T E : 


FEBRUARY 1995 
MARCM 1995 

MAY 1995 

SEPTEMBER 1995 
DECEMBER 1995 


THIS IS AN 18 MONTH PROJECT, ENDING DECEMBER 1995. 


4021114 


35/1 


9/94 


PLANNING 


COYOTE CK FISHERIES MITIGATION 

EAST ZONE C/Y PAGE 356 

































FB20RP7R SANTA CLARA VALLEY WATER DISTRICT PAGE557 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TINE: 13:17 

COORD: Bernie Goldner 

FUND: 041 PROJECT: COYOTE CK REACH 1 MITIGATION 06210 

PROGRAM: 3 EAST ZONE C/Y PROJECT DEVELOPMENT - SR MANAGER 

PROJECT: 4021115 CONSTRUCTION 


F I S C A L 1993-94 .FISCAL 1994-95 


SECT -ORG- 

ACCT - 

* 

ACCOUNT DESCRIPTION - 


HOURS BUDGET 

if!|: 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 

1 06210 

13230 

000 

CAPITALIZED LA BOR/0VERHEAD 






175 

15,112 

CONTRACT SERVICES 
2 06210 

2 06210 

13303 

13310 

000 

489 

TEMPORARY EMPLOYEES FEES 
ENVIRONMENTAL SERVICES 







3,000 

50,000 



SECTION TOTAL 







53,000 

INTRA-DISTRICT EQUIPMENT 

5 06210 13241 

000 

INTRA DISTRICT CLASS I/IV 







319 



j * j * j 

* * PROJECT TOTAL * * * * 






175 

68,431 




* * * * * * pj a R 

R 

A T 

I 

mi 

£ ****** 




11 BRIEF 

DESCRIPTION OF PROJECT AND PROJECT 

.k2£ATJLON_ FOR. 

SUMMARY 

BUDGET: 




THIS PROJECT IS A REQUIREMENT OF THE PERMITS ISSUED BY THE REGULATORY 
AGENCIES AS PART OF THE COYOTE CREEK FLOOD CONTROL PROJECT. THE 
PERMITS REQUIRE THE IMPLEMENTATION OF A SALT MARSH MITIGATION AND 
MONITORING PROGRAM TO PROTECT THE ENDANGERED SALT MARSH HARVEST MOUSE 
AND TO MONITOR THE USE :OF THE WATERBIRD POND BY WATER BIRDS IN COYOTE 
CREEK REACH 1A. DURING THE SUMMER OF 1994, THE FLOODWAY WILL BE 
RESTORED TO A PICKLEWEED MARSH BY MODIFYING LEVEE FLOODGATES TO ALLOW 
PERIODIC INUNDATION WITH TIDAL WATER. WORK ON THIS PROJECT WAS 
INCLUDED UNDER THE COYOTE CREEK BAY/237 MITIGATION PROJECT (#4021112) 
IN FISCAL YEAR 93-94. 

PROJECT_GOALS_AND_OBJECTiVES: 

THE LONG-TERM GOALS FOR THE PROGRAM ARE TO ENSURE THAT HABITAT IS 
PROVIDED FOR THE SALT MARSH HARVEST MOUSE AND MIGRATORY AND RESIDENT 
WATER BIRDS. 

«£ASURABLE_TASKS_AND_COMPLETiON_DATES: 

DRAFT REPORT JANUARY 1995 

FINAL REPORT JUNE 1995 


PROJECT: 4021115 
RUN DATE: 05/19/94 


CONSTRUCTION 


COYOTE CK REACH 1 MITIGATION 
EAST ZONE C/Y 


PAGE 357 











FB20-RP7R 

RUN DATE; 05/19/94 

RUN f I ME ", 13:1 ? 


SANTA CLARA VALLEY WATER 
FISCAL 94-95 BUDGET 

DISTRICT 

REPORT 




RASE 35 

FUND; 041 

PROGRAM: 3 

PROJECT: 4021115 


PROJECT: 

COYOTE CK REACH 1 
EAST ZONE C/Y 
CONSTRUCT ION 

MITIGATION 


COORD ; germ' e 
0621 0 
PROJECT 

Go tdner 

DEVELOPMENT-BR 

MANAGER 


****** 

MAR 

SAT 

I V E 


* * * * 




PR2iICT_COMPLEIiON_DATE: 

MONITORING PROGRAM WILL CONTINUE UNTIL 1999 OR UNTIL THE REGULATORY 
AGENCIES AGREE THAT MITIGATION SUCCESS CRITERIA HAVE BEEN ACHIEVED. 


PROJECT; 4021115 
RUN DATE: 05/19/94 


CONSTRUCTION COYOTE CK REACH 1 MITIGATION 

EAST ZONE C/Y PAGE 558 




























































































FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 359 









COORD : Bern)e 

Goldner 

FUND: 041 




PROJECT : 

CTE CK WILDLIFE 

MONITORING R2 

06210 


PROGRAM: 3 





EAST ZONE C/Y 


PROJECT 

DEVELOPMENT 

PROJECT: 4021116 





CONSTRUCTION 










-FISCAL 

1993-94 . 

-- FISCAL 

SECT -ORG- 

ACCT - 

* “ ** * 

--- ACCOUNT 

DESCRIPTION 

- HOURS 

BUDGET $ YTD 

ADJ $ TOTAL $ 

HOURS 

DISTRICT LABOR 









1 06210 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 




250 

CONTRACT SERVICES 









2 06210 

13303 

000 

TEMPORARY EMPLOYEES FEES 





2 06210 

13310 

489 

ENVIRONMENTAL SERVICES 






SECTION TOTAL 


INTRA-DISTRICT EQUIPMENT 

5 06210 13241 000 INTRA DISTRICT CLASS I /1V 

* * * * PROJECT TOTAL * * * * 


****** N A R R A T I V E ****** 

BRI|F_DESCRiPTXON_OF_PRgJECT_AND_PROJECT_LOCATXON_FOR_SyMMARY_ByDGET: 

THIS PROJECT IS A CONDITION OF THE PERMITS ISSUED BY THE CORPS OF 
ENGINEERS FOR THE COYOTE CREEK FLOOD CONTROL PROJECT. WILDLIFE MUST 
BE MONITORED CONTINUOUSLY FOR A 10-YEAR PERIOD, THEN INTERMITTENTLY 
THEREAFTER FOR THE LIFE OF THE PROJECT (100 YEARS). THE PROJECT 
LOCATION IS ON THE 4 ACRE PILOT REVEGETATION SITE IN REACH 2 OF LOWER 
COYOTE CREEK. WORK ON THIS PROJECT WAS INCLUDED UNDER THE COYOTE 
CREEK BAY/237 MITIGATION PROJECT (#4021112) IN FISCAL YEAR 93-94. 

PROi§CT_GOALS_AND_OBJECTIVES: 

THE OBJECTIVE OF THE PROJECT IS TO DETERMINE IF WILOLIFE UTILIZE THE 
SITE WITH SIMILAR ABUNDANCE AND DIVERSITY AS THE ADJACENT NATURAL 
RIPARIAN CORRIDOR. 

MEASURABLE_TASKS_AND_COMPLETION_DATES: 

DRAFT ANNUAL REPORT 
FINAL REPORT 

MS JICI_COMPLEIION_D ATE : 

THIS IS THE EIGHTH YEAR OF THE PROJECT, WHICH SHOULD BE COMPLETED IN 
FY 2087. 


CONSTRUCTION CTE CK WILDLIFE MONITORING R2 

EAST ZONE C/Y 


PROJECT: 40211 16 
RUN DATE: 05/19/94 


SEPTEMBER 1995 
NOVEMBER 1995 


BR MANAGER 

1994-95 -- 
AMOUNT 

21,587 

8,000 

56,000 

64,000 

455 

86,042 
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RUM DATE: 05/19/94 
RUM TIME: 13:1/ 

FUND: 041 
PROGRAM: 4 
PROJECT: 4021998 


SANTA Wm* VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: COYOTE (SAY - MON T AGUE > 
EAST ZONE C/Y 
M A I NTENANCE 


PAGE 360 


COORD: Jim Ferguson 
07100 

MAINTENANCE MANAGER 









---FISC 

A L 1993 

-94 ------------ 

- - FISCAL 

1994-95 -- 

SEC 

I -ORG- 

ACCT - 

* “ " 

- ACCOUN 

T DESCRIPTION -- 

HOURS 

BUDGET % 

YTD ADJ 

$ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT 

LABOR 











1 

07220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 





1 , 330 

78,824 

1 

07230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 





2,000 

120,474 

1 

0 7260 

61230 

000 

EXPENSED 

LA BOR/OVER HEAD 





360 

31,164 

1 

09230 

61230 

000 

EXPENSED 

LA8GR/QVERHEAD 





60 

4,024 

1 

09320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 





10 

831 


CONTRACT SERVICES 
2 07220 

2 07220 

2 07220 

2 07220 

2 07230 

2 : 0:7:23i> : 

2 07230 

2 07230 


SECTION TOTAL 


61063 000 MAINTENANCE SERVICES OTHER 

61071 000 MATERIALS & SUPPLIES GENERAL 

61310 471 EQUIPMENT RENTAL CONTRACT 

61310 476 UTILITIES LAND FILL FEES 

61063 000 MAINTENANCE SERVICES OTHER 

61071 000 MATERIALS & SUPPLIES GENERAL 

61072 000 CHEMICALS 

61422 000 LEASE EQUIPMENT 

SECTION TOTAL 


3,760 


INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/IV 

5 07220 61242 000 INTRA DISTRICT CLASS II 

5 07220 61243 000 INTRA DISTRICT CLASS III 

5 0 7230 61242 000 intra d I siR let class ll 

5 07230 61243 000 INTRA DISTRICT CLASS III 

SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


3,760 


235,317 


3.979 
11,938 
15,917 

3.980 
13,641 

8,643 

17,250 

3,450 

75,798 


6,843 
6,846 
6,846 
23,HOU 
4,250 

48,585 

362,700 


****** N A R R A T I V E ****** 

§>RIEF_DESCRIPIXON_OF_PROJECT_AND_PROJECT_LOCATiON_FOR_SyMMARY_ByDGET: 

THIS PROJECT PROVIDES FUNDS FOR ANNUAL MAINTENANCE IN THE COYOTE 
CREEK WATERSHED, D/S MONTAGUE. DISTRICT FACILITIES INCLUDE COYOTE 
CREEK, 0/S MONTAGUE. 


P'R 0 J EG 
RUN 04 


:0 

2 

11 

) 9 

& 

15 


0 

S 

/I 

! 9 

/ 

9< 








PROJECT GOALS AND OBJECTIVES: 

1) TO MAINTAIN IMPROVED FACILITIES TO ENSURE THEY CONTINUE TO 

MAINTENANCE 


COYOTE { 


(8 

A 

f. 


0 

N 

T 

A 

G 

U 

E 3 

£ 

A 

S 

T 

2; 

0 

N : 

:E 


C 

n 
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SANTA CLARA VALLEY WATER DISTRICT 


PAGE 361 

RUN DATE: 

05/19/94 

FISCAL 94-95 BUDGET REPORT 


RUN TIME: 

13:17 


COORD: Jim Ferguson 


FUND: 041 


PROJECT: COYOTE (BAY-MONTAGUE) 

07100 


PROGRAM: 

4 

EAST ZONE C/Y 

MAINTENANCE MANAGER 



4021998 

MAINTENANCE 




N A R RAT I V E * * * * * * 


PROVIDE THE LEVEL OF FLOOD PROTECTION FOR WHICH THEY WERE 
CONSTRUCTED 

2) ON UNIMPROVED FACILITIES, MAINTAIN A CLEAR WATERWAY AND TO 
PROVIDE CHANNEL STABILIZATION ON STREAMS WHERE THE DISTRICT HAS 
RIGHTS OF WAY AND AS FUNDS PERMIT. 

3) TO PERFORM EMERGENCY WORK WHEN NECESSARY TO PROTECT LIFE AND 
PROPERTY FROM IMPENDING FLOOD DAMAGE ON ALL STREAMS TO THE EXTENT 
THAT DISTRICT RESOURCES ALLOW. 


MEASyRABLE_IASKS_ANO_COMPLETi9N_DATES: 

1) CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF *26,400 ON APPROXIMATELY 85 ACRES OF DISTRICT 
FACILITIES 

A. AQUATIC VEGETATION CONTROL TO BE COMPLETED BY OCTOBER 1 

B. PRE-EMERGENT WORK TO BE COMPLETED BY DECEMBER 31 

C. POST-EMERGENT WORK TO BE COMPLETED BY MAY 31 

2) NON-CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF *32,609 

ON APPROXIMATELY 50 ACRES OF DISTRICT FACILITIES 

3) REVEGETATION PROJECT WORK: 

ESTIMATED COST OF *120,000.- 

ON APPROXIMATELY 20 ACRES OF DISTRICT FACILITIES 

4) PROPERTY & APPURTENANCES MAINTENANCE WORK: 

ESTIMATED COST OF *86,000.- 

5) ENGINEERING, TECHNICAL SUPPORT, AND SUPERINTENDENCE: 

ESTIMATED COST OF *47,750.- 


PROJECT: 4021998 
RUN DATE: 05/19/94 


MAINTENANCE 


COYOTE (BAY-MONTAGUE) 
EAST ZONE C/Y 


PAGE 361 




F B2 C RP 7R 

RUN DATS: 05/19/94 
RUN TIME; 13:17 

FUND:: 04 1 
PROGRAM: 4 
PROJECT: 4021999 


fl* 4” f* 

SEC 

T ORG- 

A C C T - 

DISTRICT 

L ABOR 


1 

0 72 2 0 

61230 

1 

07230 

61230 

1 

07260 

61230 

i 

09230 

6123 0 

1 

09320 

61230 

CONTRACT 

SERVICES 


2 

07220 

61063 

2 

07220 

61071 

2 

mim 

61310 

2 

07220 

61310 

2 

07230 

61063 

2 

0: ; 72:3i0 : 

61071 

2 

0723:0 

61072 

2 

07230 

61422 


0 7220 
07220 
07230 
07230 


61241 

61242 

61243 

61242 

61243 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: COYOTE U/S MONTAGUE WATERSHED 
EAST ZONE C/v 
MAINTENANCE 


PAGE 362 


i. U K y O 1 


ACCOUNT DESCRIPTION .- 


HOURS 


• - F i S C A 
BUDGET $ 


l 1993-94 
YTD AD J $ 


Jim F 

e r g-us on 

07100 



MAI NT 

ENANCE MANA 

GER 


- - FIS 

CAL 

TAL $ 

HOUR 

s 




0 0 0 
000 
000 
000 
000 


EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 


LABOR/OVERHEAD 
LABOR/OVERHEAD 
LABOR/OVERHEAD 
LABOR/OVER H E A0 
LABOR/OVERHEAD 


INTRA-DISTRICT EQUIPMENT 


SECTION TOTAL 


000 MAINTENANCE SERVICES OTHER 
000 MATERIALS & SUPPLIES GENERAL 
471 EQUIPMENT RENTAL CONTRACT 
476 UTILITIES LAND FILL FEES 
000 MAINTENANCE SERVICES OTHER 
000 MATERIALS 8, SUPPLIES GENERAL 
000 CHEMICALS 
000 LEASE EQUIPMENT 


SECTION TOTAL 

IN TEA DISTRICT CLASS I/IV 
000 1NTRA DISTRICT CLASS II 
000 INTRA D 1 STR I CT CLASS III 
000 INTRA DISTRICT CLASS II 
000 INTRA DISTRICT CLASS III 

SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


672 

572 

130 

60 

10 

1,444 


1,444 


n « *5 / 

JV,0:£0 

34.455 
1 1 , 254 
4,024 
831 

90,390 


2,010 

6,029 

8,039 

2,010 

7,153 

2,410 

4.275 

855 

32,781 


2,628 

3.458 

3.458 
5,900 
1,050 

16,494 

139,665 


R:.U; 


****** M A R R A T I V E ****** 

BRlI£.„0.|SCRXPTiON m OF__PROJECT_AND_PROJECT_LOCATigN_£OR_SyMMARY_ByDGET : 

THIS PROJECT PROVIDES FUNDS FOR ANNUAL MAINTENANCE IN THE COYOTE 
CREEK WATERSHED, UPSTREAM MONTAGUE EXPRESSWAY . DISTRICT FACILITIES 
INCLUDE COYOTE CREEK UPSTREAM MONTAGUE EXPRESSWAY, AND ITS 
TRIBUTARIES: 


9 

9/94 


WILLOW SPRINGS CREEK 
FISHER CREEK 
SPRING CREEK 




S.S 


COYOTE U/S MONTAGUE WATERSHED 
EAST ZONE C/'Y 
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FB20RP7R 

TUN DATE: 05/19/94 

TUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 363 

: UNO: 041 

PROGRAM: 4 

PROJECT: 4021999 


PROJECT: COYOTE U/S MONTAGUE WATERSHED 
EAST ZONE C/Y 

MAINTENANCE 

COORD: Jim Ferguson 

07100 

MAINTENANCE MANAGER 



* ★ * * * * 

NARRAT IVE 

****** 



LAS ANIMAS CREEK 
SHINGLE CREEK 
SAN FELIPE CREEK 
PACKUOOO CREEK 
SCOTT CREEK 
COCHRAN CHANNEL 
UPPER SILVER CREEK 


EE2JICI_GOALS_AND_OBJECTiVES: 

1) TO MAINTAIN IMPROVED FACILITIES TO ENSURE THEY CONTINUE TO 
PROVIDE THE LEVEL OF FLOOD PROTECTION FOR WHICH THEY WERE 
CONSTRUCTED 

2) ON UNIMPROVED FACILITIES, MAINTAIN A CLEAR WATERWAY AND TO 
PROVIDE CHANNEL STABILIZATION ON STREAMS WHERE THE DISTRICT HAS 
RIGHTS OF WAY AND AS FUNDS PERMIT. 

3) TO PERFORM EMERGENCY WORK WHEN NECESSARY TO PROTECT LIFE AND 

, PROPERTY FROM IMPENDING FLOOD DAMAGE ON ALL STREAMS TO THE EXTENT 

THAT DISTRICT RESOURCES ALLOW. 


M|ASyRABLE_TASKS_AND_COMPLETiON_DATES: 

1) CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $16,500 ON APPROXIMATELY 53 ACRES OF DISTRICT 
FACILITIES 

A. AQUATIC VEGETATION CONTROL TO BE COMPLETED BY OCTOBER 1' 

B. PRE-EMERGENT WORK TO BE COMPLETED BY DECEMBER 31 

C. POST-EMERGENT WORK TO BE COMPLETED BY MAY 31 

2) NON-CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $32,655.- 

ON APPROXIMATELY 19 ACRES OF DISTRICT FACILITIES 

3 > PROPERTY & APPURTENANCES MAINTENANCE WORK 
ESTIMATED COST OF $40,000.- 

5) ENGINEERING, TECHNICAL SUPPORT, AND SUPERINTENDENCE: 

ESTIMATED COST OF $17,000.- 


COYOTE U/S MONTAGUE WATERSHED 

EAST ZONE C/Y PAGE 363 


PROJECT: 4021999 
TUN DATE: 05/19/94 


MAINTENANCE 





:*B.'2b.frP:7R SANTA CLARA VALLEY WATER DISTRICT PAGE 364 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RU N TIME; 13:1? 


COORD: Mai Hsueh 


FUND; 041 





PROJECT : 

LOWER 

SILVER 

R3 

MCKEE/HUV 

680 

0 6320 



PROGRAM: 3 






EAST ZONE 

C/Y 



FLOOD C 

ONTROL DESIGN 

DIVISION 

PROJECT; 4026101 






CONSTRUCTION 














• - - - 

-FISC 

A L 1993-94 


-- FISCAL 

1994 - 95 -- 

SECT - OR G - 

A'CCT- 


-- ACCOUNT 

DESCRIPTION --- 

. - . - 

HOURS 


BUDGET $ 

YTD AtD J $ 

TOTAL S 

HOURS 

amoun r 

DISTRICT LABOR 














1 06210 

13230 

000 

CAP I TAL IZED 

LABOR/OVER HEAD 


20 


1,804 


1,804 

O if 

5,181 

1 06320 

13230 

000 

CAP I TAL IZED 

LABOR/OVER HEAD 


3,340 


276,924 


276,924 

2,262 

185,665 

1 09230 

13230 

000 

CAPITAL I ZED 

LABOR/OVER HE AD 


100 


7,015 


7,015 

1 , 200 

80,449 

1 09320 

13 230 

G G 0 

CAP ITALIZED 

L ABOR/OVER HEAD 







100 

8,308 



SECTION TOTAL 




3^460 


285,743 


285,743 

3 g 622 

279 ,603 

CONTRACT SERVICES 














2 04230 

13302 

342 

AUDIT S NS 







78S 

785 


1,199 

INTRA-DISTRICT EQUIPMENT 













5 06210 

13 241 

000 

INTRA DISTRICT 

CLASS I /IV 




36 


36 


109 

5 06320 

1324:1: 

000 

INTRA DISTRICT 

CLASS I/IV 




6,079 


6,079 


4,117 

5 09230 

13241 

000 

INTRA DISTRICT 

CLASS I / I V 




182 


182 


2,184 

5 09320 

13241 

000 

INTRA DISTRICT 

CLASS I/IV 








182 



SECTION TOTAL 






6,297 


6,297 


6,592 



* * 

* * PROJECT 

TOTAL * * * * 


3,460 


292,040 

785 

292,825 

3,622 

287,394 




* * * * * 

* 

N A R 

R 

A 

T 

I V 

£ a * * * 

* * 




1RII£_0|SCRIPIION._OF_PROJECT_AMD_PRO j|CT_J.0CATigN_fOR_syMHARY_ByDGET : 

THIS PROJECT PROVIDES FUNDS FOR DESIGN AND PREPARATION OF PLANS, 
SPECIFICATIONS AND ESTIMATES FOR CONSTRUCTION OF FLOOD WALLS, EARTH 
CHANNEL, TRAPEZOIDAL CONCRETE CHANNEL, ALUM ROCK AVENUE 80X CULVERT, 
AND KAMMERER AVENUE PEDESTRIAN BRIDGE ON 1.3 MILES OF LOWER SILVER 
CREEK FROM MCKEE ROAD TO HIGHWAY 680 IN THE CITY OF SAN JOSE. 

ER2JICI„GOALS_AND_gBJECTiVES: 

THE GOALS AND OBJECTIVES FOR THIS PROJECT ARE TO COMPLETE 
CONSTRUCTION AND PROVIDE PROTECTION FROM THE 1% FLOOD. THIS IS A 
SOIL CONSERVATION SERVICE (SCS) PROJECT THAT IS BEING DESIGNED BY 
DISTRICT STAFF IN ADDITION TO LOCAL SPONSOR RESPONSIBILITIES FOR 
RIGHT OF WAY ACQUISITION AND UTILITY RELOCATIONS. SCS WILL FUND 
CONSTRUCTION OF THE PROJECT WITH YEAR END FUNDS FOR EACH FY. BUT 
FUNDS FOR THIS PROJECT ARE NOT EXPECTED TO BE AVAILABLE UNTIL 1997. 

MEASURAB LE TASK S AND COMPLET IO N OATES; 


OBTAIN CORPS 404 PERMIT SUMMER, 1994 


PROJECT ; 

4026101 

CONSTRUCTION 

LOWER SILVER S3 MCKBE/HW 

Y 680 


RUN DATE 

05/19/94 


EAST 2OB 

E C/Y 

PAGE 36 







































FB20RP7R 

RUN DATE: 05/19/94 

RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 365 

FUND: 041 

PROGRAM: 3 

PROJECT: 4026101 


PROJECT: LOWER SILVER R3 MCKEE/HUY 680 
EAST ZONE C/Y 

CONSTRUCTION 

COORD: Nai Hsueh 

06320 

FLOOD CONTROL DESIGN 

DIVISION 


' * * 4r * * * 

N A R R A T I V E 

* * * * * * 



ADVERTISE AND AWARD FOR CONSTRUCTION OF THE FIRST $2 MILLION SEGMENT 

FALL, 1997 

ADVERTISE AND AWARD THE SECOND $2 MILLION SEGMENT FOR CONSTRUCTION 


PROJECT_COMPLEIION_DATE : 

THE COMPLETION OF CONSTRUCTION FOR THIS PROJECT IS SCHEDULED FOR 
FALL, 1999. 

C°§I_SHAFM NONREIMBURSEMENT : 

SCS AND DISTRICT WILL SHARE IN THE CONSTRUCTION COSTS OF THIS PROJECT 
BASED ON A 70/30 SPLIT. SCS WILL FUND THE CONSTRUCTION WITH YEAR 
ENDS FUNDS <*2 MILL ION/YR ) , THEREFORE, SINCE THE CURRENT ESTIMATE FOR 
REACH 3 IS $4 MILLION, IT WILL BE CONSTRUCTED IN A 2 SEGMENTS. THE 
PROJECT IS BEING DESIGNED BY DISTRICT STAFF, BUT THE DESIGN COSTS 
WILL BE REIMBURSED BY SCS. THE RIGHT OF WAY ACQUISITION AND UTILITY 
RELOCATION COSTS ARE ELIGIBLE FOR REIMBURSEMENT THROUGH THE STATE 
FLOOD CONTROL SUBVENTIONS PROGRAM. 


PROJECT: 4026101 
RUN DATE: 05/19/94 


CONSTRUCTION 


LOWER SILVER R3 MCKEE/HWY 680 
EAST ZONE C/Y 


PAGE 365 





F : *20RP7R 

.R:U:N: DAT E : 0:5/1:9/94 

'& • I - 1'ftl- T rjuii; & *1: » T 

R y W I 4 FrC ••> 3 3 o I s 

sc JJ&flTY “ 0 it “1 

r v w w * w. *♦. ■! 

its ra 'ey f fa a u ,. tp 
r n U u n A n 

PROJECT: 4026103 


samta tii*m mmm water district 

FISCAL 94-95 BUDGET REPORT 


PROJECT; LOWER SILVER CK XI-2 COY/MCKEE 

east Zone c/y 

CONSTRUCT ION 


PAGE 366 

COORD; Nai Hsueh 
06320 

FLOOD CONTROL DESIGN DIVISION 


F I S C A 


1993-94 


FISCAL 1994-95 


S : EC 

T - 0 R G •• 

A OCT- 

- “ * 

--- ACCOUNT 

DESCRIPTION . 

HOUR S 

BUDGET $ 

YTD ADJ % 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT 

LABOR 












1 

06210 

1 5230 

000 

CAP ITALI ZED 

LABOR/OVER HEAD 

20 

1 , 804 


1,804 

60 

5,181 

1 

06320 

1 3 23 0 

000 

CAP ITAL I ZED 

LABOR/OVERHEAD 

610 

50,576 


50,576 

1,754 

143^969 

1 

0823 0 

13230 

000 

CAPITAL ! ZED 

LABOR/OVER HEAD 





149 

10,995 

1 

092:20 

1 323:0 

000 

C A:P I T AL I ZED 

LABOR/ OVERHEAD 

1 ,429 

116,989 


ii6,989 

2 95 

24,597 

1 

09230 

13230 

000 

CAP ITAl I ZED 

LABOR/OVERHEAD 

100 

7,015 


7,015 

600 

40,225 




SECTION TOTAL 



2,159 

176,384 


176,384 

2,858 

224,967 

CONTRACT 

SERVICES 












2 

06320 

13210 

000 

CONSTRUCT I ON 




2,000,000 

2,000,000- 



2,000,000 

2 

08230 

13310 

384 

HAZ MAT-CLEAN UP/REMEDIATION 






700,000 

2 

08:230 

13310 

458 

TEST & ANALYSIS 







25,000 

2 

09220 

13310 

458 

TEST & ANALYSIS 



20,000 


20,000 


60 1 000 




SECTION TOTAL 




2,020,000 

2,000,000- 

20,000 


2,785,000 

INTRA-DISTRICT EQUIPMENT 











5 

06210 

13241 

000 

INTRA DISTRICT 

CLASS I/IV 


36 


36 


1 09 

5 

06320 

13241 

000 

INTRA DISTRi 

CT 

CLASS I/IV 


1,110 


1,110 


3,192 

5 

08230 

13241 

000 

INTRA DISTRICT 

CLASS I/IV 






2 71 

5 

09220 

13241 

000 

INTRA DISTRICT 

CLASS I/IV 


2,601 


2.601 


537 

5 

09230 

13241 

000 

INTRA DISTRICT 

CLASS I/IV 


182 


182 


. 1,092 




SECTION TOTAL 




3,929 








* * 

* * PROJECT 

TOT 

AL * * * * 

2,159 

2,200,313 

2,000,000- 

200,313 

2,858 

3,015,168 


* * * * * # 


* * * * * * 


BEiIF_DISCMPUON_OF_PRgJECT_AND_PROJECT_LOCATiON_FOR_SyMMARY_ByDGET : 

THIS PROJECT PROVIDES FUNDS FOR PREPARATION OF PLANS, SPECIFICATIONS, 
ESTIMATES, CONSTRUCTION AND CONSTRUCTION ADMINISTRATION AND 
COORDINATION. THE PROJECT INCLUDES FLOOD WALLS, LEVEES, GROUTED ROCK 
LINING, DROP STRUCTURES, TRAPEZOIDAL CONCRETE CHANNEL, U-FRAMED 
CONCRETE CHANNEL AND EARTH CHANNEL ALONG 5,100 FEET Of LOWER SILVER 
CREEK FROM COYOTE CREEK TO MCKEE ROAD IN THE CITY OF SAN JOSE. 

PROJECT GOALS AND OBJECTIVES: 


THE GOALS AND OBJECTIVES FOP THIS PROJECT ARE TO COMPLETE THE 

CONSTRUCTION: AND PROVIDE PROTECTION FROM THE 1% FLOOD. THIS IS SOIL 

CONSERVATION SERVICE (SC:S) PROJECT THAT la BEING DESIGNED BY DISTRICT 


PROJECT 4026103 
RUN DATE; 05/19/94 


CONSTRUCTION 


LOWER SILVER CSC R1-2 COY /MG Kg F 

fast zone cry 


PAGE 366 















SANTA CLARA VALLEY WATER DISTRICT PAGE 367 

FISCAL 94-95 BUDGET REPORT 

COORD: NaiHsueh 

PROJECT: LOWER SILVER CK R1-2 COY/MCKEE 06320 

EAST ZONE C/Y FLOOD CONTROL DESIGN DIVISION 

CONSTRUCTION 

N ARR A TIVE****** 

IN ADDITION TO THEIR LOCAL SPONSOR RESPONSIBILITIES FOR RIGHT OF WAY 
ACQUISITIONS AND UTILITY RELOCATIONS. SCS WILL FUND CONSTRUCTION OF 
THE PROJECT WITH YEAR END FUNDS FOR EACH FY. 

«IASyRABLE_TASKS_AND_COMPLETiON_DATES : 

OBTAIN CORPS 404 PERMIT SUMMER, 1994 

ADVERTISE AND AWARD THE FIRST $2 MILLION SEGMENT FOR CONSTRUCTION 

FALL, 1994 

ADVERTISE AND AWARD THE SECOND $2 MILLION SEGMENT FOR CONSTRUCTION 

FALL, 1995 

ADVERTISE AND AWARD THE THIRD $2 MILLION SEGMENT FOR CONSTRUCTION 

FALL, 1996 

E59i££I_£9!!ELIII°!!_!>AII : 

THE COMPLETION OF CONSTRUCTION FOR THIS PROJECT IS SCHEDULED FOR 
FALL, 1997. 

£OST_SHARI.NG£REj.MByRSEMENT : 

SCS AND DISTRICT WILL SHARE IN THE CONSTRUCTION COSTS OF THIS PROJECT 
BASED ON A 70/30 SPLIT. SCS WILL FUND THE CONSTRUCTION WITH YEAR END 
FUNDS ($2 MILLION/YR), THEREFORE, SINCE THE CURRENT ESTIMATE FOR 
REACHES 1 & 2 IS $6 MILLION, IT WILL BE CONSTRUCTED IN THREE 
SEGMENTS. THE PROJECT IS BEING DESIGNED BY DISTRICT STAFF, BUT THE 
DESIGN COSTS WILL BE REIMBURSED BY SCS. THE RIGHT OF WAY 
ACQUISITIONS AND UTILITY RELOCATIONS ARE ELIGIBLE FOR REIMBURSEMENT 
THROUGH THE STATE FLOOD CONTROL SUBVENTIONS PROGRAM. 


FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 041 
PROGRAM: 3 
PROJECT: 4026103 


PROJECT: 4026103 
RUN DATE: 05/19/94 


CONSTRUCTION 


LOWER SILVER CK R1-2 COY/MCtCEE 
EAST ZONE C/Y 


PAGE 367 






F 8 2 0 R 

P7R 

RUN D 

ATE: 05/19. 

RUN T 

IMF: 13:17 

FUND : 

04 1 

PROGR 

AM : 3 

PROJE 

CT: 402610“ 


SANTA CLARA VALIEV HATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: LOWES SILVER CK 2A CONSTRUCT 
EAST ZONE C/Y 
CONSTRUCTION 


PAGE 3*8 


COORD: Nai Hsueh 
06320 

FLOOD CONTROL DESIGN DIVISION 


SECT -ORG- A C CT- 

CONTRACT SERVICES 

2 04230 13302 


ACCOUNT DESCRIPTION 


HOURS 


342 AUDITING 

* * * * PROJECT TOTAL * * * * 


•-FISCAL 1993-94 
BUDGET $ YTD AD.! $ 


2,453 
2,453 


F 


TOTAL $ 

2,453 

2,453 


ISCAl 1994-95 


MOUtS 


AMOUNT 


****** N A R R A T I V E ****** 
5 EIEf._DESCRiPTiON_OF_PROJECT_AND_PRgjECT_LOCATigN_FgR_SyMMARY.BUDGET: 
CONSTRUCTION IS COMPLETED ON THIS PROJECT 


PROJECT; 
RUN DATE 


40 

0 


2610? 

5/19/94 


CONSTRUCTION 


LOWER SILVER CSC 2A CONSTRUCT 

EAST ZONE C/Y PAGE 368 
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FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 041 
PROGRAM: 3 
PROJECT: 4026108 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: L SILVER CK R4 HUY 680/N BABB 
EAST ZONE C/Y 
CONSTRUCTION 


COORD: Nai Hsueh 
06320 

FLOOD CONTROL DESIGN 










FISC 

A L 1993-94 ... 


SECT -ORG- 

ACCT - 

■***•• - 

- - ACCOUNT 

DESCRIPTION 

" * ' - ' 

* V.y'i 

HOURS BUDGET * 

YTD ADJ $ 

TOTAL $ 

DISTRICT LABOR 











1 06210 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 


2 0 

1,804 


1,804 

1 06320 

13 230 

000 

CAPITALIZED 

LABOR/OVERHEAD 


145 

12,024 


12,024 

1 09230 

1 323 0 

000 

CAPITALIZED 

LABOR/OVERHEAD 


300 

21,045 


21,045 



SECT 

ION TOTAL 





34,873 


34,873 

INTRA-DISTRICT EQUIPMENT 










5 06210 

13241 

000 

INTRA DISTRICT CLASS I/I 

V 



36 


36 

5 06320 

13241 

000 

INTRA DISTRICT CLASS 1/1 

V 



264 


264 

5 09230 

13241 

000 

INTRA DISTRICT CLASS I/I 

V 



54'6 


546 



SECT 

ION TOTAL 





846 


846 



* * : : 

* * PROJECT 

TOTAL * * * 



465 

35,719 


35,719 




***** 1 

* N A 

R 

|§§ 

A' T 

I V 

g * * * * * * 



BRIE 

F DESCRIPTION OF 

PROJECT AND 

PROJECT 

LOCATION FOR 

SUMMARY 

BUDGET : 





NO WORK IS 

PROPOSED ON 

Ills;;. 

PROJECT IN FY 94 

-95, THEREFORE, IT SHOULD 



• FISCAL 
HOURS 


BE DELETED FROM THIS BUDGET. 


PROJECT: 4026108 
RUN DATE: 05/19/94 


CONSTRUCTION 


L SILVER CK R4 HWY 680/N BABB 
EAST ZONE C/Y 


DIVISION 

1994-95 -- 
AMOUNT 


PAGE 369 









FB20RP7R 

RUM: DATE: 05/19/94 
RUN TIME: 13:17 

F OMD: 04 1 
PROGRAM: 3 
PROJECT: 4026114 


SECT -ORG- ACCT- 

D1STRICT LABOR 

1 06210 1323! 

1 06320 1323! 


JNTRA - 0 I STR l CT EQUIPMENT 
5 06210 13241 

5 06320 13241 


SANTA CLARA VALLEV WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: LOWER 3! TVER CSC N REIMBURSABLE 
EAST ZONE C/Y 
CONSTRUCTION 

------- * * * - - F I S C A L 


PAGE 370 


COORD 


sueh 

CONTROL D 


1993-94 


SIGN DiV! 


i S 


L 1 9 


ON 


-. ACCOUNT 

DESCRIPTION . 

HOURS 

BUDGET $ 

YTD AOJ % 

TOTAL S HO 

URS 

AMGU N T 









000 CAPITALIZED 
000 CAPITALIZED 

LABOR/OVERHEAD 











C.WV i » . O / 

LABOR/OVERHEAD 

495 

41,041 


41,041 

5 70 

46,785 

SECTI 0 $ TOT A T. 


495 

41,041 


41,041 

770 

64,054 

000 INTRA DISTRICT CLASS I/1V 

000 INTRA DISTRICT CLASS I/IV 


901 


901 


364 
1,037 

SECTIOM TOTAL 



901 


901 


1 ,401 

* * * * PROJECT 

TOTAL * * * * 

495 

41,942 


41,942 

770 

65,455 


****** 


* * * ' * '*• * 


8Rl§£_0ESCRiPTi.qN„OF_PROJECT_ANO_PROJECT_LgCATiON_£OR_SyMMART_BUDG|T: 

THIS PROJECT PROVIDES FUNDS FOR DISTRICT NON - REIMBUR$ABLE EXPENSES 
FOR THE LOWER SILVER CREEK PROJECT FROM COYOTE CREEK TO CUNNINGHAM 
AVENUE IN THE CITY OF SAN JOSE. 

EROiI£I_OOALS_AND_OBJECTiVES: 


THE GOALS AND OBJECTIVES FOR I Hi S PROJECT ARE TO PROVIDE TO MEANS TO 
CHARGE LABOR AND CONTRACT SERVICES EXPENSES FOR THE LOWER SILVER 
CREEK PROJECT THAT ARE NOT ELIGIBLE FOR REIMBURSEMENT FROM THE STATE 
DEPARTMENT OF WATER RESOURCES SUBVENTIONS PROGRAM AND NOT COVERED BY 
ANY REIMBURSABLE AGREEMENT WITH THE UNITED STATES SOIL CONSERVATION 
SERVICE. EXAMPLES OF SUCH CHARGES ARE SPECIFICATIONS WRITTEN IN 
DISTRICT FORMAT AND THE 30% CHANNEL AND CONSTRUCTION COSTS FOR WHICH 
THE DISTRICT IS RESPONSIBLE. 

WEASURABLESTASKS_ANq_COMPLETiON__DATES : 

NONE 

PROJECT COMPLETION DATE: 


THE COMPLETION OF CONSTRUCTION FOR THE ENTIRE LOWER SILVER CSEE 
PROJECT HAS NOT BEEN DETERMINED. 


ROJE 
UN D 


CT; 4026114 
ATE: 0 


/ 94 


xiioasTfcufctroN 


LOWER SILVER CSC N REIMBURSABLE 

EAST ZONE C/Y PAGE 370 












































































































































































































FB20RP7R 




SANTA 

CLARA VALLEY WATER DISTRICT 



PAGE 371 

TUN DATE: 

05/19/94 



FISCAL 94-95 BUDGET 

REPORT 




1 UN TIME: 

1 3 : 1 7 

















COORD: Nai Hsueh 



FUND: 041 




PROJECT: 

LOWER SILVER 

CK REIMBURSABLE 

063 20 



PROGRAM: 3 





EAST ZONE 

C/Y 


FLOOD CONTROL DESIGN 

DIVISION 

PROJECT: 4026117 




CONSTRUCTION 












FISCAL 1993-94 • 


-- FISCAL 

1994-95 -- 

SECT 

-ORG- 

ACCT - 

- - - - 

ACCOUNT DESCRIPTION -- 

- - - - HOURS 

BUDGET $ Y TO ADJ $ 

TOTAL S 

HOURS 

AMOUNT 

) ISTRICT LABOR 










1 

06320 

13230 

000 

CAPITALIZED LABOR/OVERHEAO 

795 


65,914 

65,914 

495 

40,629 

1 

09230 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

800 


56,121 

56,121 



1 

09320 

13 230 

000 

CAPITALIZED LABOR/0VERHEAD 

450 


38,654 

38,654 

400 

33,231 




SECTION TOTAL 

2,045 


160,689 

160,689 

895 

73.860 

CONTRACT SERVICES 










2 

09320 

13303 

000 

TEMPORARY EMPLOYEES FEES 






6,000 

LAND 











4 

09320 

1311 0 

000 

LAND FEE TITLE 


1 

,000,000 

1 ,000,000 


500,000 

4 : 

09320 

13130 

000 

LAND APPRAISALS 



25,000 

25,000 


15,000 

4 

09320 

13140 

000 

LITIGATION 



75.000 

75,000 


15,000 

4 

09320 

13160 

000 

TITLE FEES 



12,000 

12,000 


5,000 




SECTION TOTAL 


1 

,112,000 

1 ,112,000 


535,000 

INTRA-DISTRICT EQU 

IPMENT 









5 

06320 

13241 

000 

INTRA DISTRICT CLASS I / I V 



1,447 

1,447 


901 

5 

09230 

13241 

000 

INTRA DISTRICT CLASS I/IV 



1,456 

1,456 



5 

09320 

13241 

000 

INTRA DISTRICT CLASS I/IV 



819 

819 


728 




SECTIONTOTAL 



3,722 

3,722 


1,629 




* * 

* * PROJECT TOTAL * * * * 

2,045 

1 

,276,411 

1,276,411 

895 

616,489 






R A 

T 

j V E * * * * i 





IEIEF_0ESCRIPTiON_0£_PROJECT_AND_PRgjECT_LOCATiOM_FOR_SUMMARY_BUOGET: 

THIS PROJECT PROV10 E S FUNDS FOR EXPENSES THAT ARE REIMBURSABLE FROM 
THE STATE DEPARTMENT OF WATER RESOURCES RELATED TO RIGHT OF WAY 
ACQUISITIONS, CONSTRUCTION OF BRIDGES AND RELOCATION OF UTILITIES ON 
LOWER SILVER CREEK FROM COYOTE CREEK TO CUNNINGHAM AVENUE IN THE CITY 
OF SAN JOSE. 

ER2iI£I_52ALS_AND_OB JECT I.VES : 

THE GOALS AND OBJECTIVES FOR THIS PROJECT ARE TO PROVIDE A MEANS TO 
CHARGE EXPENSES THAT ARE NOT COVERED BY ANY REIMBURSABLE AGREEMENT 
WITH THE UNITED STATES SOIL CONSERVATION SERVICE, BUT ARE ELIGIBLE 
FOR REIMBURSEMENT FROM THE STATE DEPARTMENT OF WATER RESOURCES 
THROUGH THEIR FLOOD CONTROL SUBVENTIONS PROGRAM. EXAMPLES OF SUCH 

CONSTRUCTION LOWER SILVER CK REIMBURSABLE 

EAST ZONE C/Y PAGE 371 


PROJECT: 4026117 
(UN DATE: 05/19/94 










r*?.OKP?R 
RON DATE: 
RUM TiME : 

FUND: (HI 
PROGRAM : 
PROJECT : 


PROJECT s 
RUM DATE : 


SANTA CLARA VALLEY HATER DISTRICT PAGE 372 

OS/19/94 FISCAL 94-95 BUDGET REPORT 

1 3 : 1 7 

COORD: Mai Hsueh 

PROJECT: LOWER SILVER CK REIMBURSABLE 06320 

3 EAST ZONE C/Y FLOOD CONTROL DESIGN DIVISION 

4026117 CONSTRUCTION 

****** N A R R A T 5 V E ****** 

CHARGES ARE HAZARDOUS MATERIAL INVESTIGATIONS, RIGHT OF WAY 
ACQUISITIONS, FACILITY AND UTILITY RELOCATIONS, AND DESIGN AND 
CONSTRUCTION OF BRIDGES AND SOX CULVERTS. 

MIASyRABLE_IASKS_AND_CQMPLET10N_DATES : 

ADVERTISE AND AWARD THE FIRST SEGMENT OF REACHES 1 AND 2 FOR 
CONSTRUCTION FALL, 1994 

ADVERTISE AND AWARD THE SECOND SEGMENT OF REACHES 1 AND 2 FOR 
CONSTRUCTION FALL, 1995 


PEOJECI_COMPLEIiON__DATE : 

THE COMPLETION OF CONSTRUCTION FOR ENTIRE LOWER SILVER CREEK PROJECT 
HAS NOT BEEN DETERMINED. 

COS T_S H AfUN G/R E j.MBUR SEME NT : 

COSTS UNDER THIS PROJECT ARE ELIGIBLE FOR REIMBURSEMENT THROUGH THE 
STATE DEPARTMENT OF WATER RESOURCES FLOOD CONTROL SUBVENTIONS 
PROGRAM. 


0261 1 7 
/19/94 


CONSTRUCTION 


LOWER SILVER 


CK R 
EH 


EIM 

:ST 


ZO 


RSAB 
N E C 


L E 

/r 


PAGE '372 

































































FB20RP7R 


SANTA CLARA 

VALLEY WATER 

DISTRICT 


PAGE 373 


RUN DATE: 05/19/94 

FISCAL 94-95 BUDGET REPORT 




RUN TIME: 13:17 















COORD: Jim Ferguson 



FUND: 041 


PROJECT: LOUER 

silver 

CREEK 

WATERSHED 

07100 



PROGRAM: 4 


EAST ZONE 

C/Y 


MAINTENANCE MANAGER 



PROJECT: 4026999 


MAINTENANCE 









-- 

F I S C A 

L 1993-94 .- FISCAL 

1994-95 -- 


SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION . 

HOURS 

BUDGET ||;|!|; 

YTD ADJ $ TOTAL $ HOURS 

AMOUNT 


DISTRICT LABOR 









1 07220 

61230 

000 EXPENSED LA BOR/OVERHEAD 




2,780 

164,757 


1 07230 

61230 

000 EXPENSED LABOR/OVERHEAD 




1,589 

95,718 


1 07260 

61230 

000 EXPENSED LA BOR/OVERHEAD 




400 

34,625 


1 09230 

61230 

000 EXPENSED LA BOR/OVERHEAD 




60 

4,024 


1 09320 

61230 

000 EXPENSED LABOR/OVERHEAD 




10 

831 




SECTION TOTAL 




4,839 

299,955 


CONTRACT SERVICES 









2 07220 

61063 

000 MAINTENANCE SERVICES OTHER 





8,309 


2 07220 

61071 

000 MATERIALS & SUPPLIES GENERAL 





24,929 


2 07220 

61310 

471 EQUIPMENT RENTAL CONTRACT 





33,238 


2 07220 

61310 

476 UTILITIES LAND FILL FEES 





8,309 


2 07230 

61063 

000 MAINTENANCE SERVICES OTHER 





11,735 


2 07230 

61071 

000 MATERIALS & SUPPLIES GENERAL 





6,700 


2 07230 

61072 

000 CHEMICALS 





13,390 


2 07230 

61422 

000 LEASE EQUIPMENT 





2,680 




SECTION TOTAL 





109,290 


INTRA-DISTRICT EQUIPMENT 








5 

61241 

INTRA DISTRICT CLASS I/IV 





8,807 


5 07220 

61242 

000 INTRA DISTRICT CLASS II 





14,297 


5 07220 

61243 

000 INTRA DISTRICT CLASS III 





14,297 


5 07230 

61242 

000 INTRA DISTRICT CLASS II 





18,540 


5 07230 

61243 

000 INTRA DISTRICT CLASS III 





3,290 




SECTION TOTAL 





59,231 




* * * * PROJECT TOTAL * * * * 




4,839 

468,476 




****** N A R R 

A 

T 

I V 

E ***** * 




BRIEF 

DESCRIPTION OF PROJECT AND PROJECT 

LOCATION 

_£9E_ 

SUMMARY BUDGET: 





THIS PROJECT PROVIDES FUNDS FOR 

ANNUAL 

MAINTENANCE IN 

THE LOWER 





SILVER CREEK WATERSHED. DISTRICT FACILITIES 

INCLUDE LOWER SILVER 





CREEK AND ITS TRIBUTARIES: 









N. AND S. BABB CREEK 









MIGUELITA CREEK 









HAWK CREEK 









MISERY CREEK 







PROJECT: 4026999 


MAINTENANCE 



LOWER SILVER CREEK WATERSHED 



RUN DATE: 05/19/94 





EAST ZONE C/Y 

PAGE 373 









NUZftfcf? 

RUN DA 

7 a 

T £ : 05:/1.9/94 

SANTA CLARA VALLEY WATER DISTRICT 

FISCAL 94-95 BUDGE T REPORT 


PAGE 

RUN Ti 

ME: 13:17 






COORD: Jim Ferguson 


FUND ; 
PROGRA 

041 

M: 4 

PROJECT: LOWES SILVER CREEK WATERSHED 

EAST ZONE C/Y 

MAINTENANCE 

07100 


PROJE'C 

T: 4026999 




****** N , A R R A T I V E ****** 

CRIBARI CREEK 
NORWOOD CREEK 
OUIMBY CREEK 
FOWLER CREEK 
EVERGREEN CREEK 
VERSA BUENA CREEK 
THOMPSON CREEK 
FLINT CREEK 

PRQJ&CT_GOALS..AND_OBJECIIVES : 

1) TO MAINTAIN IMPROVED FACILITIES TO ENSURE THEY CONTINUE TO 
PROVIDE THE LEVEL OF FLOOD PROTECTION FOR WHICH THEY WERE 
CONSTRUCTED 

2) ON UNIMPROVED FACILITIES, MAINTAIN A CLEAR WATERWAY AND TO 
PROVIDE CHANNEL STABILIZATION ON STREAMS WHERE THE DISTRICT HAS 
RIGHTS OF WAY AND AS FUNDS PERMIT. 

3) TO PERFORM EMERGENCY WORK WHEN NECESSARY TO PROTECT LIFE AND 
PROPERTY FROM IMPENDING FLOOD DAMAGE ON ALL STREAMS TO THE EXTENT 
THAT DISTRICT RESOURCES ALLOW. 


!5IASyRABLE_XASKS_AND_COMPlETiON_DATES : 


1) FACiLITitS CLEANING WORK: 

ESTIMATED COST OF $25,000.- 

TO BE COMPLETED BY NOVEMBER 1 

1,500 FEET OF SEDIMENT REMOVAL WORK 

2) EROSION CONTROL WORK: 

ESTIMATED COST OF $90,000.- 

TO BE COMPLETED BY NOVEMBER 1 / PROVIDED THE U.S. ARMY CORPS OF 

ENGINEERS ISSUES A 404 PERMIT FOR SUCH IDENTIFIED WORK. 

450 FEET OF CHANNEL EROSION REPAIR 

3) CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST Or $47,850 ON APPROXIMATELY 150 ACRES OF DISTRICT 
FACILITIES 

A. AQUATIC VEGETATION CONTROL TO BE COMPLETED BY OCTOBER 1 
8. PRE * EMERGEN T WORK TO BE COMPLETED BY DECEMBER 31 


C. POST-EMERGENT WORK TO BE COMPLETED BY MAY 31 


PROJECT-. 40? 

6999 

MAINTENANCE 

LOWER SILVER CREEK 

JATER-SWED 


ftU-N SATE: 05 

/ 19/94 


EAST 

ZONE C/Y 

PAGE 37 






















































































































































































































FB20RP7R 

RON DATE: 05/19/94 

RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 375 

FUND: 041 

PROGRAM: 4 

PROJECT: 4026999 


PROJECT: LOWER SILVER CREEK WATERSHED 
EAST ZONE C/Y 

MAINTENANCE 

COORD: Jim Ferguson 

07100 

MAINTENANCE MANAGER 



* * * * * * 

N A R R A T I V E 

****** 



4) NON-CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF *103,128.- 

ON APPROXIMATELY 60 ACRES OF DISTRICT FACILITIES 

5) REVEGETATION PROJECT WORK: 

ESTIMATED COST OF *20,000. - 

ON APPROXIMATELY 6 ACRES OF DISTRICT FACILITIES 

6 ) PROPERTY & APPURTENANCES MAINTENANCE WORK: 

ESTIMATED COST OF *61,500.- 

7) ENGINEERING, TECHNICAL SUPPORT, AND SUPERINTENDENCE: 
ESTIMATED COST OF $62,600.- 


ER°iICI_COMPLEHQN_BAIE : 

THIS IS AN ONGOING MAINTENANCE DEPARTMENT PROJECT. 


PROJECT: 4026999 
RUN DATE: 05/19/94 


MAINTENANCE 


LOWER SILVER CREEK WATERSHED 
EAST ZONE C/Y 


PAGE 375 




emomm 

RUM DATE; 05/19/94 
RUM TIME; 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 376 


COORD; N a i Hsueh 


FUHD : 041 





PROJECT : 

PEN1TENCIA CK UPS 

COYQTE/DOREL 


06320 



PROGRAM; 3 






EAST ZONE C/Y 



FLOOD 

CONTROL DESIGN 

DIVISION 

PROJECT: 4032102 






CONSTRUCTION 













FISCAL 

1993-94 - 


- FISCAL 

1994-95 -- 

SECT -ORG- 

A C C T * 

” ~ ** 

--- ACCOUNT 

BES 

CR I PTiON - - - 

- HOURS BUDGET $ YTD 

ADJ % 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 












1 06210 

13230 

000 

CAP I TALI ZED 

LABOR/OVERHEAO 

40 

3,608 


3,608 



1 06220 

13 230 

000 

CAPITALIZED 

L A BOR/O V'E R H E A0 

50 

4,317 


4,317 

1 00 

8,227 

1 06320 

1 3230 

000 

CAPITALIZED 

LABOR/OVERHEAO 

280 

23,215 


23,215 

495 

40,629 

1 0 9 3:2 0 

i 3 2 3 0 

0 00 

GAP ITALIZiO 

LABOR/OVtRHEAD 

20 

1,716 


1,716 





SECTION TOTAL 



390 

32,856 


32,856 

595 

48 # 856 

CONTRACT SERVICES 












2 04230 

13441 

000 

AGREEMENTS 

COST 

SHAR TNG 


130,352 


130,.3:52 



INTRA-DISTRICT EQUIPMENT 











5 06210 

13241 

000 

INTRA DISTRICT 

CLASS I/IV 


73 


73: 



5 06220 

13241 

000 

INTRA DISTRICT 

CLASS I/I V 


91 


91 


/—"-i 182 

5 06320 

13241 

000 

INTRA DISTRICT 

CLASS I/IV 


5 10 


510 


901 

5 09320 

13241 

000 

INTRA DISTRICT 

CLASS I/IV 


36 


36: 





SECTION TOTAL 




710 


710 


1,083 



* « 

* * PROJECT 

TOT 

AL * * *.*: 

390 

163,918 


163,918 

595 

49,939 














































































































































































B20RP7R 

UN DATE: 05/19/94 
UN TIME: 13:17 


SANTA CLARA VALLEY MATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 377 


UND: 041 
ROGRAM: 
ROJECT : 

3 

4032102 

PROJECT: 

PENITENCIA CK UPR 
EAST ZONE C/Y 
CONSTRUCTION 

COYOTE/DOREL 

COORD: Nai Hsueh 

06320 

FLOOD CONTROL DESIGN DIVISION 




R A T 

I V E 

****** 


COSI_SHARJ.N(^REIMBURSEMENT : 


THE COST SHARING FOR THIS PROJECT IS DEPENDENT ON WHICH AGENCY, SCS 
OR CORPS, WILL FUND THIS PROJECT. 

ATION_FORMULA_ANO_BAS1S: 

THIS ALSO WILL DEPEND ON WHICH AGENCY WILL FUND THE PROJECT. 


•ROJECT: 4032102 
!UN DATE: 05/19/94 


CONSTRUCTION 


PEN IT EN C I A CK UPR COYOTE/DOREL 
EAST ZONE C/Y 


PAGE 377 






FS2 0R:P?R 

RUM OATS s 05/19/94 
RUN TIME: 13:17 

FUND: 041 
PROGRAM: 4 
PROJECT: 4032999 


SECT 

- OR G - 

ACCT - 

— 

--- ACCOUNT DESCRIPTION . 

DISTRICT LABOR 





1 

0 72 20 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 

0 7230 

61230 

000 

EXPENSED 

LABOR/OVER HEAD 

1 

0 7260 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 

0923 0 

61230 

000 

EXPENSED 

LABCR/OVERKEAD 

1 

09320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 




SECTION TOTAL 


CONTRACT S 

ERVICES 





2 

07220 

61063 

000 

MAINTENANCE SERVICES OTHER 

2 

07220 

61071 

000 

MATERIALS 

& SUPPLIES GENERAL 

2 

07220 

61310 

471 

EQUIPMENT 

RENTAL CONTRACT 

2 

07220 

61310 

4 76 

UTILITIES 

LAND FILL FEES 

2 

0 7230 

61 063 

000 

MAINTENANCE SERVICES OTHER 

2 

07:230 

61071 

000 

MATERIALS 

& SUPPLIES GENERAL 

2 

07230 

61072 

000 

CHEMICALS 


2 

07230 

61422 

000 

LEASE EQU 

I PMENT 


SANTA CLARA VALLE? MATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: UPPER »EW5TENCIA CREEK WTRSHED 
EAST ZONE C/Y 
MAINTENANCE 


--■* f I $ C A L 1993-94 

HOURS BUDGET $ VTD ADJ $ 


PAGE 3 78 


COORD 


rguson 

NANCE MANAGER 


TOTAL 


SECTION TOTAL 


I NTRA-DIST RICT E G il IPMENT 
5 61241 

5 07220 61242 

507220 61243 


I NTRA DISTRICT CLASS I/IV 
000 INTRA DISTRICT CLASS II 

000 INTRA DISTRICT CLASS Ml 

A 1 ■> /. *5 nnn t »l T p A nw OTn » rr r* a * o o » t 

»!«.■»*. uv w « n ti\ n w l o i i\ i u i b L n O O i i 

07230 61243 000 INTRA DISTRICT CLASS III 

SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


FISCAL • 

1 994 - 95 -- 

I0UR : S AMOUNT 


2 79 

16,535 

359 

21,624 

60 

5, 195 

60 

4,024 

10 

831 

768 

48,205 


768 


1,010 
3,03 0 
4,040 
1,010 
3,718 
1 , 1 60 
2,315 
465 

16,748 


1,397 

1.554 

1.555 
5 ,220 

570 

8,296 

73,253 


****** N A R R A T I V E ****** 

BEIIE..0ESCR IPTiON..OF_PROJECT_AND_PROJECT_LgCATiON_FOR_SyMMARY_ByDGET : 

THIS PROJECT PROVIDES FUNDS FOR ANNUAL MAINTENANCE IN THE UPPER 
PEHITENCIA CREEK WATERSHED. DISTRICT FACILITIES INCLUDE UPPER 
PENITENCIA CREEK AND ITS TRIBUTARY: 

ARROYO AQUA'GUE 


CT : 4: 

T 


9 

/ 94 




UPPER PENITENCIA CREEK WTRSHED 

EAST ZONE C/Y PAGE 





























































































































































































SANTA CLARA VALLEY WATER OISTRICT PAGE 379 

FISCAL 94-95 BUDGET REPORT 

COORD: Jim Ferguson 

PROJECT: UPPER PENITENCIA CREEK UTRSHED 07100 

EAST ZONE C/Y MAINTENANCE MANAGER 

MAINTENANCE 

****** N A R R A T I V E ****** 

PROiI CI_GO A L S_AND_OB J E CUVES : 

1) TO MAINTAIN IMPROVED FACILITIES TO ENSURE THEY CONTINUE TO 
PROVIDE THE LEVEL OF FLOOD PROTECTION FOR WHICH THEY WERE 
CONSTRUCTED 

2) ON UNIMPROVED FACILITIES, MAINTAIN A CLEAR WATERWAY AND TO 
PROVIDE CHANNEL STABILIZATION ON STREAMS WHERE THE DISTRICT HAS 
RIGHTS OF WAY AND AS FUNDS PERMIT. 

3) TO PERFORM EMERGENCY WORK WHEN NECESSARY TO PROTECT LIFE AND 
PROPERTY FROM IMPENDING FLOOD DAMAGE ON ALL STREAMS TO THE EXTENT 
THAT DISTRICT RESOURCES ALLOW. 


MEASUR ABLE_IASKS_AND_C0MPLET1.0N_DAIES : 

1) EROSION CONTROL WORK: 

ESTIMATED COST OF *10,000.- 

TO BE COMPLETED BY NOVEMBER 1 / PROVIDED THE U.S. ARMY CORPS OF 
ENGINEERS ISSUES A 404 PERMIT FOR SUCH IDENTIFIED WORK. 

100 FEET OF CHANNEL EROSION REPAIR 

2) CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF *8,250 ON APPROXIMATELY 27 ACRES OF DISTRICT 
FACILITIES 

A. AQUATIC VEGETATION CONTROL TO BE COMPLETED BY OCTOBER 1 

B. PRE-EMERGENT WORK TO BE COMPLETED BY DECEMBER 31 

C. POST-EMERGENT WORK TO BE COMPLETED BY MAY 31 

3) NON-CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF *24,063.- 

ON APPROXIMATELY 14 ACRES OF DISTRICT FACILITIES 

4) PROPERTY & APPURTENANCES MAINTENANCE WORK: 

ESTIMATED COST OF *5,000.- 

5) ENGINEERING, TECHNICAL SUPPORT, AND SUPERINTENDENCE: 

ESTIMATED COST OF *8,500.- 


MAINTENANCE UPPER PENITENCIA CREEK WTRSHED 

EAST ZONE C/Y 


>ROJECT: 4032999 
IUN DATE: 05/19/94 


: B20RP7R 

IUN DATE: 05/19/94 
IUN TIME: 13:17 

; UNO: 041 
>ROGRAM: 4 
>ROJECT: 4032999 
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SANTA 

CLARA VALLEY WAfES 

DISTRICT 



PAGE 380 

RUM DATE : 05/19/94 

FISCAL 94-95. BUDGET 

REPORT 




RUN TIME: 13:1/ 












COORD: Nai 

Hsu eh 



FUND: 041 


PROJECT: 

LOWER PENITENCIA 

CK AT COYOTE 96320 



PROGRAM: 3 



EAST ZONE C/Y 

FLOOD CONTROL DESIGN 

DIVISION 

PROJECT: 4033104 



CONSTRUCT 1 ON 









FISCAL 1993-94 .. 

- - . 

-- FISCAS 

1994-95 - 

SECT -ORG- 

A C C T - 

. ACCOUNT DESCRIPTION - - 

- HOURS BUDGET $ YTD ADJ $ TOTAL 

$ 

HOURS 

AMOUNT 

DISTRICT LABOR 








1 06210 

13230 

000 CAPITALIZED LABOR/OVERHEAD 




100 

8.635 

1 06320 

13230 

000 CAPITALIZED LABOR/OVERHEAD 




660 

54,173 

1 09220 

13230 

000 CAPITALIZED LABOR/0VERHEAD 




240 

20,011 

1 09230 

13230 

SOC CAPITALIZED LA8GR/OVERHEAD 




800 

3 3,633 

1 09320 

13230 

000 CAPITALIZED lABOR/OVERHEAD 




100 

8,308 



SECTION TOTAL 




1,900 

144,760 

CONTRACT SERVICES 








2 06320 

13210 

000 CONSTRUCTION 





500,000 

2 09220 

13310 

458 TEST ft ANALYSIS 





2,500 



SECTION TOTAL 





502,500 

INTRA-DISTRICT EQUIPMENT 







5 06210 

13241 

000 INTRA DISTRICT CLASS I/1V 





182 

5 06320 

13241 

000 INTRA DISTRICT CLASS I/IV 





1,201 

5 09220 

13241 

000 INTRA DISTRICT CLASS I/IV 





437 

5 09230 

13241 

6bo INTRA DISTRICT CLASS I/IV 





1.456 

5 09320 

13241 

000 INTRA DISTRICT CLASS I/IV 





182 



SECTION TOTAL 





3,458 











■ v w w vi PROJECT TOTAL w * w " w 




.1,900. 

650,718 


* * * * * * N A R R A T I V E ****** 
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5EIIf._DESCRiPTiQN_0£_PR0 JECT_AND__PR0JECT_L0CAT10N_fgR_SyHMARY_ByDGET: 

THIS PROJECT PROVIDES FUNDS FOR DESIGN AND PREPARATION OF PLANS, 
SPECIFICATIONS, ESTIMATE, CONSTRUCTION, AND CONTRACT ADMINISTRATION 
AND COORDINATION TO CONSTRUCT FLOODWALLS ALONG 600 FEET OF LOWER 
PENITENCIA CREEK FROM ITS CONFLUENCE WITH COYOTE CREEK TO HIGHWAY 880 
IN THE CITY OF MILPITAS. 

PR9JECT_GOALS_AND_gBJECIIVES: 

THE GOALS AND OBJECTIVES FOR THIS PROJECT ARE TO CONSTRUCT THE 
PROJECT WITHIN THE TIME LIMITS AND COSTS SPECIFIED IN THE CONTRACT 
DOCUMENTS FOR THE PROJECT AND TO PROVIDE PROTECTION FROM THE 1% 

FLOOD .. 


G'ONST'RUCT I ON 


LOWER PENITENCIA 


E. 


CK AT C 
AST ZO'N 


OYOT 
€/ 


PAGE 38G 






















































































FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 381 


FUND: 041 
PROGRAM: 
PROJECT: 

3 

4033104 


PROJECT: 

LOWER PENITENCIA 
EAST ZONE C/Y 
CONSTRUCTION 

CK AT COYOTE 

COORD: Na) Hsueh 

06320 

FLOOD CONTROL DESIGN DIVISION 



****** 

N A R 

RAT 

I V E 

* * * * * * 


MEASyRABUE_TASKS_AND_COMPLETJLON_DATES: 

OBTAIN CALTRANS ENCROACHMENT PERMIT WINTER, 1994 

OBTAIN CORPS 404 PERMIT SPRING, 1995 

OBTAIN BCDC PERMIT SPRING, 1995 

OBTAIN STATE FISH AND GAME PERMIT SPRING, 1995 

ADVERTISE AND AWARD THE CONSTRUCTION CONTRACT SPRING, 1995 
PROJI£I_COMPLEIION_DaTE: 

THE COMPLETION OF CONSTRUCTION FOR THIS PROJECT IS SCHEDULED FOR 
FALL, 1995 . 


PROJECT: 4033104 
RUN DATE: 05/19/94 


CONSTRUCTION 


LOWER PENITENCIA CK AT COYOTE 
EAST ZONE C/Y 


PAGE 381 




FB20RP7R 

RUM DATE: 05/19/94 
RUNTIME: 13:17 

FUND; 04t 
PROGRAM: 4 
PROJECT: 4033999 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 

PROJECT : LOWER PEN ! TENC I A CREEK WTRSHED 
EAST Z ON £ C/Y 
MAINTENANCE 


PAGE 382 


COORD: Jim Ferguson 
071 00 

MAINTENANCE MANAGER 


SECT -ORG- 

A C C T - 

DISTRICT 

LABOR 


1 

07220 

61230 

1 

07230 

61230 

1 

07260 

61230 

1 

09230 

6 1 23 0 

1 

09320 

61230 

CONTRACT 

SERVICES 


2 

07220 

61063 

2 

07220 

61071 

2 

07220 

61310 

2 

07220 

61310 

2 

07230 

61063 

2 

0 723 0 

61071 

2 

07230 

61072 

2 

07230 

61422 


ACCOUNT DESCRIPTION 


HOURS 


■ - F I S C A 
BUDGET % 


L 1993-94 
YTD AD J % 


TOTAL $ 


• FISCAL 1994-95 • 
HOURS AMOUNT 


INTRA-DISTRICT EQUIPMENT 


0 722 0 
07220 
07230 
07230 


61241 

61242 

61243 
6124 2 
61 243 


000 EXPENSED LA BOR/OVERHEAO 
000 EXPENSED LABOR/OVER HE AD 
000 EXPENSED LASOR/OVERHEAD 
000 EXPENSED LABOR/OVERHEAD 
000 EXPENSED LA BOR/OVERHEAD 

SECTION TOTAL 


000 MAINTENANCE SERVICES OTHER 
000 MATERIALS & SUPPLIES GENERAL 
471 EQUIPMENT RENTAL CONTRACT 
476 UTILITIES LAND FILL FEES 
000 MAINTENANCE SERVICES OTHER 
000 MATERIALS & SUPPLIES GENERAL 
000 CHEMICALS 
000 LEASE EQUIPMENT 


SECTION TOTAL 

INTRA DISTRICT CLASS I/I V 
000 INTRA DISTRICT CLASS II 

0(30 INTRA DISTRICT GLASS MI 

OQG INTRA DISTRICT CLASS II 

000 INTRA DISTRICT CLASS III 

SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


2,571 
485 
310 
60 
10 

3,436 


3,436 


152,370 

29,214 

26,855 

4,024 

831 


7,686 

23,058 

30,744 

7,686 

4,289 

1,730 

3,450 

690 

79,333 


6,25 3 
13,225 
' 13,225 
4,780 
850 

38,333 

330,940 


& * * * * 


* ■* * * Dt ■■ 


BEII£_0iSCRiPTiON_OF_PROJECT_AND_PROJECT_LgCATJ[gN_FOR_SyMMARY_.ByDGET : 

THIS PROJECT PROVIDES FUNDS FOR ANNUAL MAINTENANCE IN THE LOWER 
PEN I TENCI A CREEK WATERSHED = DISTRICT FACILITIES INCLUDE LOWER 
PENITENCIA CREEK AND ITS TRIBUTARIES: 

PENITENCIA EAST CHANNEL 
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B20RP7R 

UN DATE: 05/19/94 
UN TIME: 13:17 

UND: 041 
ROGRAM: 4 
ROJECT: 4033999 


ROJECT: 4033999 
UN DATE: 05/19/94 



SANTA 

CLARA VALLEY WATER 

DISTRICT 


PAGE 383 


FISCAL 94-95 BUDGET 

REPORT 



PROJECT: 



COORD: Jim Ferguson 



LOWER PENITENCIA 

CREEK WTRSHED 

07100 




EAST ZONE C/Y 


MAINTENANCE MANAGER 




MAINTENANCE 




* * * * * * 

N A R 

RAT 

I V E 

****** 



PROJECT_GOALS_AND_OBJECXiVES : 

1) TO MAINTAIN IMPROVED FACILITIES TO ENSURE THEY CONTINUE TO 
PROVIDE THE LEVEL OF FLOOD PROTECTION FOR WHICH THEY WERE 
CONSTRUCTED 

2) ON UNIMPROVED FACILITIES, MAINTAIN A CLEAR WATERWAY AND TO 
PROVIDE CHANNEL STAB ILIZATION ON STREAMS WHERE THE DISTRICT HAS 
RIGHTS OF WAY AND AS FUNDS PERM IT. 

:.' ' : ^ # '• ■;: ^v'::; 

3) TO PERFORM EMERGENCY WORK WHEN NECESSARY TO PROTECT LIFE AND 
PROPERTY FROM IMPENDING FLOOD DAMAGE ON ALL STREAMS TO THE EXTENT 
THAT DISTRICT RESOURCES ALLOW. 


MiAGURABLe_TASKS_AND^COMPLETION_DAT|S: 

1) FACILITIES CLEANING WORK: 

ESTIMATED COST OF $80,000.- 
TO BE COMPLETED BY NOVEMBER 1 

6500 FEET OF CHANNEL SEDIMENT REMOVAL 

2) EROSION CONTROL WORK: . . 

ESTIMATED COST OF $40,000.- 

TO BE COMPLETED BY NOVEMBER 1 / PROVIOED THE U.S. ARMY CORPS OF 
ENGINEERS ISSUES A 404 PERMIT FOR SUCH IDENTIFIED WORK. 

400 FEET OF CHANNEL EROSION REPAIR 

3) CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $18,151 ON APPROXIMATELY 60 ACRES OF DISTRICT 
FACILITIES 

A. AQUATIC VEGETATION CONTROL TO BE COMPLETED BY OCTOBER 1 

B. PRE-EMERGENT WORK TO BE COMPLETED BY DECEMBER 31 

C. POST-EMERGENT WORK TO BE COMPLETED BY MAY 31 

4 > NON-CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $17,187.- 

ON APPROXIMATELY 10 ACRES OF DISTRICT FACILITIES 

5) REVEGETATION PROJECT WORK: 

ESTIMATED COST OF $5,000.- 

ON APPROXIMATELY 1 ACRE OF DISTRICT FACILITIES 


MAINTENANCE LOWER PENITENCIA CREEK WTRSHED 

EAST ZONE C/Y PAGE 383 




F820SP7R 

RUN DATE’ 05/19/94 

RUN TIME: 13:1 7 

SANTA CLARA VALLEY WATER 
F ?SCAL 94 95 BUDGET 

DISTRICT 

REPORT 





COOR8. Jim Ferguson 

FUND:: 04 1 

PROJECT: LOWER PENITEKCIA 

CREEK UTRSBED 

fi T 1 ft Til 

PROG RAW * 4 

EAST ZONE C/Y 


MAINTENANCE 

I ' 4 ’’1 4 W> 1* P> M3 In) I. 

PROJECT; 40 33999 

MAINTENANCE 




****** N A R R A T 

I V E 

****** 


6) PROPERTY & APPURTENANCES MAINTENANCE WORK: 

ESTIMATED COST OF $70,000.- 

7) ENGINEERING, TECHNICAL SUPPORT, AND SUPERINTENDENCE: 
ESTIMATED COST OF $41,500.- 


PRG J |CI_COMP LETX0N_0 A T E : 

THIS IS AN ONGOING MAINTENANCE DEPARTMENT PROJECT. 


T_SHARiNG/RE1MBURSEMENT: 
N/A 


AXXON_FORMULA_AND_BASiS : 
N/A 
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AGE 364 






























































































































































































































FB20RP7R 

RUM DATE: 05/19/94 
RUM TIME: 13:17 

FUND: 041 
PROGRAM: 4 
PROJECT: 4076999 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: EAST ZONE GENERAL MAINTENANCE 
EAST ZONE C/Y 
MAINTENANCE 


COORD: Jim Ferguson 
07100 

MAINTENANCE MANAGER 


SECT 

-ORG- 

ACCT - 

-- 

--- ACCOUNT DESCRIPTION . 

HOURS 

DISTRICT LABOR 

1 06320 

61230 

000 

EXPENSED LABOR/OVERHEAD 

40 

1 

07100 

61230 

000 

EXPENSED LABOR/OVERHEAD 

200 

1 

07220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

9,650 

1 

07230 

61 230 

000 

EXPENSED LABOR/OVERHEAD 

5,135 

1 

07250 

61230 

000 

EXPENSED LABOR/OVERHEAD 

100 

1 

07260 

61230 

00 0 

EXPENSED LABOR/OVERHEAD 

1,540 

1 

09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

300 

1 

09320 

61230 

000 

EXPENSED LABOR/OVERHEAD 

50 

CONTRACT SERVICES 
2 07100 

61303 

SECTION TOTAL 

000 TEMPORARY EMPLOYEES FEES 

17,015 

2 

07100 

61310 

139 

TRAINING 


2 

07220 

61060 

000 

MAINTENANCE SERVICES 


2 

07220 

61071 

OO0 

MATERIALS & SUPPLIES GENERAL 


2 

07220 

61303 

000 

TEMPORARY EMPLOYEES FEES 


2 

07220 

61310 

4 71 

EQUIPMENT RENTAL CONTRACT 


2 

07220 

61422 

odd 

LEASE EQUIPMENT 


2 

07220 

61450 

000 

UTILITIES 


2 

07230 

61060 

000 

MAINTENANCE SERVICES 


2 

07230 

61071 

ood 

MATERIALS & SUPPLIES GENERAL 


2 

07230 

61072 

000 

CHEMICALS 


2 

07230 

61303 

000 

TEMPORARY EMPLOYEES FEES 


2 

07230 

61310 

489 

ENVIRONMENTAL SERVICES 


2 

07230 

61422 

000 

LEASE EQUIPMENT 


2 

07250 

61303 

000 

TEMPORARY EMPLOYEES FEES 


2 

07260 

61303 

000 

TEMPORARY EMPLOYEES FEES 


2 

07260 

61310 

129 

PERMIT ADMINISTRATION 


2 

09230 

61301 

000 

AERIAL PHOTOS/MAPPING 



INTRA-DISTRICT EQUIPMENT 


m 


61241 

5 

07220 

61242 

if 

07220 

61243 

5 

07230 

61242 

5 

0 7230 

61243 


SECTION TOTAL 

INTRA DISTRICT CLASS I/I V 
000 INTRA DISTRICT CLASS II 
000 INTRA DISTRICT CLASS I I I 
000 INTRA DISTRICT CLASS II 
000 INTRA DISTRICT CLASS III 

SECTION TOTAL 

> * * * PROJECT TOTAL * * * * 


-FIS C A L 1993-94 
BUDGET $ YTD ADJ $ 


3,318 

12,945 

589,364 

307,806 

6,293 

132,194 

21,045 

4,295 


17,015 


1,077,260 


9,187 

6,000 

30,900 

77,250 

20,918 

103,000 

82,400 

51,500 

25,800 

25,800 

51,500 

8,317 

55,000 

10,300 

4,144 

3,101 

5,000 

1,250 

571,367 


30,968 

73,000 

73,000 

62,000 

11,000 

249,968 

1,898,595 


TOTAL $ 


3,318 

12,945 

589,364 

307,806 

6,293 

132,194 

21,045 

4,295 

1,077,260 


9,187 

6,000 

30,900 

77,250 

20,918 

103,000 

82,400 

51,500 

25,800 

25,800 

51,500 

8,317 

55,000 

10,300 

4,144 

3,101 

5,000 

1,250 

571,367 


30,968 

73,000 

73,000 

62,000 

11,000 

249,968 

1,898,595 


; FISCAL 
HOURS 


;S:S:40: 

495 


200 

100 

835 


835 


PROJECT: 4076999 
RUN DATE: 05/19/94 


MAINTENANCE 


EAST ZONE GENERAL MAINTENANCE 
EAST ZONE C/Y 


PAGE 385 


1994-95 -- 
AMOUNT 


3,284 

30,032 

17,31 3 
8,308 
58,937 

42,621 

100,000 


142,621 

1,520 

1,520 

203,078 


PAGE 385 






F:3 2 0R:P7R 

RUN DA-•■£■, 0 5/19/94 
ROW TIME: 13:17 

FUN 0: 04 1 
PROGRAM: 4 
PROJECT: 4076999 


SANTA CLARA VALLE V WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 386 


PROJECT: 


EAST ZONE GENERAL 
EAST ZONE C/Y 
MAINTENANCE 


M A INTENANCE 


COORD: Jim Ferguson 
07100 

MAINTENANCE MANAGER 


****** N A R R A T I V E ****** 

„?ESCRIPT J.gN_gF_PROJECT_AND_PROJECI_LOCATigN_£OR_SyMMARY_ByOGET: 

THIS PROJECT PROVIDES FOR DISTRICT LABOR ON ADMINISTRATIVE, 

BUDGETING, PLANNING, ENGINEERING, AND GENERAL COST CENTER SUPPORT 
ACTIVITIES OF A WIDE AND VARIED NATURE, WHICH CANNOT BE READILY 
IDENTTFfFO WITH SPECIFIC ZONE PROJECTS. MAY INCLUDE MEETINGS, 
UPDATING INFORMATION AND MANUALS, AND SUPERVISION. 

FUNDS FOR THIS PROJECT HAVE BEEN REDUCED AND ALLOCATED TO EACH OF THE 
SIX EAST ZONE WATERSHEDS: BERRYESSA, COYOTE {BAY-MONTAGUE>, COYOTE 
(UPSTREAM MONTAGUE), LOWER SILVER, UPPER PENITENCIA, AND LOWER 
PENITENCIA. THIS RE-ALLOCATION OF FUNDS HAS NO NET IMPACT ON THE 
COST CENTER'S BUDGET. 

£R2if-£I_SOALS_AND_OB JECT£VE S ; 

TO DEVELOP AND IMPLEMENT MAINTENANCE DEPARTMENT BUDGETS AND ASSIST 
MAINTENANCE DIVISIONS IN MONITORING AND ACCESSING THE DISTRICT MAIN 
FINANCIAL SYSTEM AS WELL AS DIVISION LEVEL SYSTEMS. TO INTERPRET FMS 
REPORTS AND EVALUATE INFORMATION FOR THE DEPARTMENT MANAGER AND OTHER 
DIVISION HFADS 

Mi.ASyRABLE_TASKS_AND_CgMPL.ET ION_DATES: 

BUDGET PREPARATION AND IMPLEMENTATION FROM DECEMBER THROUGH JULY 
DEVELOP MONTHLY STATUS REPORTS AND UTILIZE GRAPHS WHERE NECESSARY 
QUARTERLY STATUS P.EPORTS FOR MANAGEMENT 


EE2 J iCI_cgMP LET£gN_DATE: 

ONGOING ANNUAL PROCESS 


P R 0 J £:( 

:T: 4076999 

MAINTENANCE 

EAST ZONE GENERAL MAINTENANCE 


RUM Dt 

lTE : OS/19/94 


EAST ZONE C/Y 

PAGE 38 















































































B20RP7R 

UM DATE: 05/19/94 
UM TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 387 


COORD: Keith Whitman 

UND: 041 PROJECT: NONPOINT SOURCE FUNDED 08430 

ROGRAM: 2 EAST ZONE C/Y NON-POINT SOURCE DIVISION 

ROJECT: 4079104 PLANNING 








-F I S C 

A L 1993-94 . 

-- FISCAL 

1994-95 -- 

SECT 

-ORG- 

ACCT- 


-- ACCOUNT DESCRIPTION ------ 

HOURS 

BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

ISTRICT LABOR 









1 

01100 

61230 

000 

EXPENSED LABOR/OVERHEAD 

62 

4,594 

4,594 



1 

03230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

203 

9,640 

9,640 

214 

9,815 

1 

06210 

61 230 

000 

EXPENSED LABOR/OVERHEAD 

3 

2 70 

270 



1 

08230 

61230 

000 

EXPENSED LABOR/OVERHEAD 




10 

753 

1 

08430 

61230 

000 

EXPENSED LABOR/OVERHEAD 

511 

46,899 

46,899 

457 

43,303 

1 

09230 

61230 

000 

EXPENSED LABOR/OVERHEAO 




2 

162 




SECTION TOTAL 

779 

61,403 

61,403 

683 

54,033 

ONTRACT SERVICES 









2 

08230 

61301 

000 

AERIAL PHOTOS/MAPPING 





2,400 

2 

08230 

61310 

458 

TEST & ANALYSIS 





6,000 

2 

08430 

61073 

000 

SMALL TOOLS 


600 

600 


120 

■' 2 

08430 

61077 

000 

OFFICE MACHINES 





120 

: 2 

08430 

61091 

000 

GENERAL OFFICE SUPPLIES 


36 

36 


60 

2 

08430 

61092 

000 

REPRODUCTION SUPPLIES 





120 

2 

0843 0 

61093 

000 

PRINTING/BINDING 


1,200 

1,200 


1,200 

2 

08430 

61094 

000 

POSTAGE 


600 

600 


600 

2 

08430 

61095 

obo 

FILM/PROCESSING 





60 

: : 2 

08430 

61096 

ooo 

BOOKS/PUBLICATIONS 


120 

120 


240 

2 

08430 

61097 

000 

SOFTWARE 





240 

2 

08430 

61140 

000 

CONFERENCES/SEMINARS/TRAINING 


720 

720 



2 

08430 

61141 

000 

CONFERENCES/SEMINARS/TRAINING 





720 

2 

08430 

61161 

000 

TRANSPORTAT ION/TRAVEL/LODGING 





600 

2 

08430 

61302 

000 

AUDITING SERVICES 





600 

2 

08430 

61303 

000 

TEMPORARY EMPLOYEES FEES 


6,408 

6,408 


11,131 

2 

08430 

61411 

000 

COMMUNCIATIONS TELEPHONE 





120 

2 

08430 

61422 

000 

LEASE EQUIPMENT 





3,600 




SECTION TOTAL 


9,684 

9,684 


27,931 

NTRA-DISTR1CT EQUIPMENT 








5 


61241 

INTRA DISTRICT CLASS I / IV 


1,417 

1,417 


1,245 





* * PROJECT TOTAL * * * * 

779 

72,504 

72,504 

683 

83,209 





****** N A R R 

A T 

I V 

E ****** 





BRIEF 

DESCRIPTION OF PROJECT AND PROJECT 

_LOCAIJ.ON_ 

FOR_SUMMARY 

BUDGET: 




THIS PROJECT ACCOUNTS FOR STAFF TIME AND CONSULTANT SERVICES 
NECESSARY FOR THE DISTRICT TO ADMINISTER AND COORDINATE THE SANTA 
CLARA VALLEY NONPOINT SOURCE POLLUTION CONTROL PROGRAM (PROGRAM) TO 


NONPOINT SOURCE FUNDED 

EAST ZONE C/Y PAGE 387 


ROJECT: 4079104 
UN DATE: 05/19/94 


PLANNING 









:f B::2-:0RP7R 

:RU : N SATE ; 05/19/94 
#UM TIH: 11:17 


SANTA Cl A* A VAli.fr MATES DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 388 


FUND; 041 

PROGRAM: 2 

PROJECT: 4079104 


PROJECT: 

NONPOINT SOUR CE FUNDED 

EAST ZONE C/Y 

PLANNING 


COORD: Keith Whitman 

08430 

NON-POINT SOURCE DIVISION 


****** 

N A R 

R A T I V 

E 

****** 


MEET THE REQUIREMENTS OF THE JUNE 1990 NPDES PERMIT RELATING TO URBAN 
RUNOFF MANAGEMENT, THE NOVEMBER 1990 EPA STORMWATER PERMIT 
REGULATIONS, AND OF THE DECEMBER 1993 CEASE AND DESIST ORDER CCDO) 
ISSUED 10 THE PROGRAM REGARDING THE IMPAIRED WATER QUALITY OF SOUTH 
SAN FRANCISCO BAY. FAILURE TO COMPLY WITH ANY OR ALL OF THESE 
REQUIREMENTS IS SUBJECT TO ADMINISTRATIVE AND CIVIL LIABILITY ACTION; 
THEREFORE, FUTURE ACTIVITIES AND FUNDING ARE MANDATORY. THE PROJECT 
LOCATION IS THE PORTION OF SANTA CLARA COUNTY WHICH DRAINS TO SAN 
FRANCISCO SAY. 

EI9JI£I_§OALS_AND_OBJECTIVES: 

THE GOALS OF THIS PROJECT ARE TO IMPROVE STORM WATER QUALITY AND 
WATER QUALITY OF SOUTH SAN FRANCISCO BAY BY ACHIEVING THE OBJECTIVE 
OF ADMINISTERING AN EFFECTIVE AND COMPREHENSIVE PROGRAM. 

*li*SyRABLE_TASKS_AND_CgMPLEIION_DATES: 

COMPLY WITH NPDES REPORTING REQUIREMENTS SEPTEMBER 1, 1994; COMPLY 
WITH COO REQUIREMENT TO SUBMIT A REVISED STORM WATER MANAGEMENT PLAN 
OCTOBER 1. 1994; ADVERTISE, INTERVIEW, AND NEGOTIATE CONSULTANT 

SERVICES CONTRACTS FOR PROGRAM ACTIVITIES SUCH AS ANNUAL MONITORING, 
SPECIAL STUDIES, AND GENERAL TECHNICAL SUPPORT SEPTEMBER 30, 1994. 

PROT_COMPLETiON_DATE: 


THIS IS AN ONGOING PROJECT. 

£05I_5HARiNG^REIMBURSEMENT : 

THE DISTRICT ADMINISTERS A FUND ESTABLISHED FOR THE PROGRAM WHICH 
CONTAINS THE MONETARY CONTRIBUTIONS OF THE 15 CO-PERMITTEES OF THE 
PROGRAM. THIS PROJECT IS ENTIRELY REIMBURSED BY THE FUND. THE 
DISTRICT CONTRIBUTION TO THE FUND IS DESCRIBED IN PROJECT 0079111. 

*kkOCAIION_FORMULA_AND_B/m S: 

NORTHWEST (12%), NORTH CENTRAL (13%), CENTRAL (13%), EAST (12%), AND 
WATER UTILITY ADMINISTRATION AND GENERAL COST CENTER (50%). IN 1990, 
DISTRICT MANAGEMENT APPROVED THIS FORMULA BECAUSE PROGRAM ACTIVITIES 
ARE RELATED TO BOTH FLOOD CONTROL (EROSION, SEDIMENTATION, PROJECT 
CONSTRUCTION, MAINTENANCE) AND TO THE WATER UTILITY (NON-STORM 
DISCHARGES TO CREEKS, PROTECTION Or THE GROUNDWATER BASIN). 


PROJECT: 

4079104 

PLANNING 

NONPOINT S< 

3URCE FUNDED 


RUN DATE 

: 05/19/94 



1ST /.ONE C/Y 
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RUM DATE: 05/19/94 
RUN TIME: 13:17 
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COORD : Keith Whitman 


FUND: 041 




PROJECT: 

NONPOINT SOURCE 

DISTRICT 

08430 



PROGRAM: 

2 




EAST ZONE C/Y 


NON-POINT 

SOURCE DIVISION 

PROJECT: 

40791 10 




PLANNING 











- F I S C A 

L 1993-94 . 

-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

: * ” ", * 

--- ACCOUNT DESCRIPTION - - i 

•--- HOURS 

BUDGET $ 

YTD ADJ $ TOTAL % 

HOURS 

AMOUNT 

DISTRICT 

LABOR 









1 

05340 

61230 

000 

EXPENSED LABOR/OVERHEAD 




7 

689 

1 

06210 

61230 

000 

EXPENSED LABOR/OVERHEAD 




26 

2,279 

1 

06220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

6 

519 

519 

6 

494 

1 

06230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

12 

938 

938 

24 

1,838 

1 

06320 

61230 

000 

EXPENSED LABOR/OVERHEAD 




7 

591 

1 

07260 

61230 

000 

EXPENSED LABOR/OVERHEAD 




5 

415 

1 

08320 

61230 

000 

EXPENSED LABOR/OVERHEAD 




7 

556 

1 

08420 

61230 

000 

EXPENSED LABOR/OVERMEAD 




7 

564 

1 

08430 

61230 

000 

EXPENSED LABOR/OVERHEAD 

131 

11,983 

11,983 

170 

16,135 

1 

09220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

24 

1,984 

1,984 

5 

' 389 

1 

09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

12 

842 

842 






SECTION TOTAL 

lilllliiii !! 185 

16,266 

16,266 

264 

23,950 

CONTRACT 

SERVICES 









2 

06210 

61310 

105 

CIVIL ENGINEERING PLANNING 





9,600 

2 

06220 

61093 

000 

PRINTING/BINDING 


120 

120 


’ 120 

2 

06230 

61303 

000 

TEMPORARY EMPLOYEES FEES 


1,897 

1,897 


1,954 

2 

08430 

61071 

000 

MATERIALS & SUPPLIES GENERAL 

900 

900 


120 

2 

08430 

61073 

000 

SMALL TOOLS 





120 

2 

08430 

61076 

000 

COMPUTER COMPONENTS 





120 

2 

0843b 

61077 

000 

OFFICE MACHINES 





120 

2 

08430 

61078 

000 

FURNITURE 





120 

2 

08430 

61079 

000 

SAFETY SUPPLY 





60 

2 

08430 

61081 

000 

ANNUAL MEMBERSHIP 





. 33 

2 

08430 

61091 

000 

GENERAL OFFICE SUPPLIES 


36 

36 


60 

2 

08430 

61093 

000 

PRINTING/BINDING 


600 

600 



2 

08430 

61095 

000 

FILM/PROCESSING 





60 

2 

08430 

61096 

000 

BOOKS/PUBLICATIONS 


120 

120 


1 20 

2 

08430 

61097 

000 

SOFTWARE 





240 

2 

08430 

61303 

000 

TEMPORARY EMPLOYEES FEES 


3,600 

3,600 



2 

08430 

613-10 

453 

ENVIRONMENTAL COMPLIANCE 


12,000 

12,000 



2 

08430 

61310 

541 

WATERSHED MANAGEMENT 





12,000 




SECTION TOTAL 


19,273 

19,273 


24,847 

INTRA-DISTRICT EQUIPMENT 








5 


61241 

INTRA DISTRICT CLASS I/IV 


337 

337 


483 





* * PROJECT TOTAL * * * * 

185 

35,876 

35,876 

264 

49,280 


PROJECT: 4079110 
RUN DATE: 05/19/94 


PLANNING 


NONPOINT SOURCE DISTRICT 
EAST ZONE C/Y 


PAGE 389 






FB2 0.RP7R 

SUN DATE: 05/19/94 

RUN TIME: 13:1? 

F 041 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 

PROJECT; NONPOINT SOURCE DISTRICT 

COORD: Keith Whitman 
08430 

PA GE 

PROGRAM : 2 

PROJECT; 4079110 

****** 

EAST t ONE C/Y 

PLANNING 

N A R R A T I V E 

NON-POINT SOURCE 

****** 

DIVISION 


SliiJLEliif |tl _p»oject..ano_project„l oc at ro n_f o r_ su hmary_b u dget 

THIS PROJECT ACCOUNTS FOR STAFF TIME AND CONSULTANT SERVICES 
NECESSARY FOR THE DISTRICT TO COMPLY WITH AND IMPLEMENT ITS 
AGENCY-SPECIFIC RESPONSIBILITIES UNDER THE SANTA CLARA VALLEY 
NONPOT NT SOURCE POLLUTION CONTROL PROGRAM (PROGRAM) TO MEET THE 

REQUIREMENTS OF THE JUNE 1990 NPDES PERMIT RELATING TO URBAN RUNOFF 
MANAGEMENT, THE NOVEMBER 1990 EPA STORMWATER PERMIT REGULATIONS, AND 
OF THE DECEMBER 1993 CEASE AND DESIST ORDER (CDO) ISSUED TO THE 
PROGRAM REGARDING THE IMPAIRED WATER QUALITY OF SOUTH SAN FRANCISCO 
BAY. FAILURE TO COMPLY WITH ANY OR ALL OF THESE REQUIREMENTS IS 
SUBJECT TO ADMINISTRATIVE AND CIVIL LIABILITY ACTION; THEREFORE, 
FUTURE ACTIVITIES AND FUNDING ARE MANDATORY. THE PROJECT LOCATION IS 
THE PORTION OF SANTA CLARA COUNTY WHICH DRAINS TO SAN FRANCISCO BAY. 

PROJECI_GO A L S_AND m OB J E C Tj.VE S : 

THE GOALS OF THIS PROJECT ARE TO IMPROVE STORM WATER QUALITY AND 
WATER QUALITY OF SOUTH SAN FRANCISCO BAY BY ACHIEVING THE OBJECTIVE 
OF IMPLEMENTING EFFECTIVE AND COMPREHENSIVE INTEGRATION OF NONPOINT 
SOURCE MANAGEMENT PRACTICES INTO DISTRICT PROGRAMS AND ACTIVITIES. 

!HA?.yEi!‘5LE_TASKS_AND_CgMPLETION_DATES : 

COMPLY WITH NPDES REPORTING REQUIREMENTS: SEPTEMBER 1, 1994; COMPLY 

WITH CDO REQUIREMENT TO SUBMIT A REVISED STORM WATER MANAGEMENT PLAN 
INCLUDING COORDINATION OF PUBLIC AGENCY ACTIVITIES ON A WATERSHED 
BASIS: OCTOBER 1. 1994; ADVERTISE, INTERVIEW, AND NEGOTIATE 

CONSULTANT SERVICES CONTRACTS FOR SPECIAL STUDIES: SEPTEMBER 30, 

1994; INSPECTION AND NUMBERING OF OUTFALLS IN A MINIMUM OF 100 MILES 
OF CREEKS AND STREAMS (20% OF DISTRICT JURISDICTION): JUNE 30, 1995. 

ElSilCT_COMPLETION_DATE : 

THIS IS AN ONGOING PROJECT. 

ALLOC*IiON_FORMULA_AND_B AST S : 

NORTHWEST (12%), NORTH CENTRAL (13%), CENTRAL (13%), EAST (12%), AND 
WATER UTILITY ADMINISTRATION AND GENERAL COST CENTER (50%). IN 1990, 
DISTRICT MANAGEMENT APPROVED THIS FORMULA BECAUSE PROGRAM ACTIVITIES 
ARE RELATED TO BOTH FLOOD CONTROL (EROSION, SEDIMENTATION, PROJECT 
CONSTRUCTION, MAINTENANCE) AND TO THE WATER UTILITY (NON-STORM 
DISCHARGES TO CREEK'S, "PROTECT I ON OF THE GROUNDWATER BASIN). 


’RQJEGTs 4079110 

PLANNING 

NONPOINT S 

SOURCE DISTRICT 


SUN DATE; 05/19/94 



EAST ZONE C/Y 

PAG! 


39.0 


390 
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820RP7R SANTA CLARA VALLEY WATER DISTRICT 

IUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

UN TIME: 13:17 


COORD: Keith Whitman 


UND: 041 



PROJECT: NPS DISTRICT 

FUNDING 

08430 


ROGRAM: 2 



EAST ZONE 

C/Y 

NON-POINT 

SOURCE DIVISION 

ROJECT : 40791 1 1 



PLANNING 







1111 F I S C A 

L 1993-94 . 

-- FISCAL 1994-95 -- 

SECT -ORG- 

ACCT- : 

. ACCOUNT 

DESCRIPTION ". HOURS 

BUDGET $ 

YTD ADJ S TOTAL S 

HOURS AMOUNT 

ONTRACT SERVICES 







2 08430 

61441 

000 AGREEMENTS 

COST SHARING 

61,209 

61,209 

109,080 



* * * * PROJECT 

TOTAL * * * * 

61,209 

61,209 

109,080 




* N A R R A 

T I V 

£ ****** 



IEII£_&ISCRJ_PTION_OF_PROJECT_AND_PROJECT_LgCATigN_FOR_SLIMMARY_ByDGET : 

THIS PROJECT ACCOUNTS FOR THE DISTRICT'S SHARE TOWARD AREA-WIDE 
ACTIVITIES OF THE SANTA CLARA VALLEY NONPOINT SOURCE POLLUTION 
CONTROL PROGRAM (PROGRAM) TO MEET THE REQUIREMENTS OF THE JUNE 1990 
NPDES PERMIT RELATING TO URBAN RUNOFF MANAGEMENT, THE NOVEMBER 1990 
EPA STORMWATER PERMIT REGULATIONS, AND OF THE DECEMBER 1993 CEASE AND 
DESIST ORDER (CDO) ISSUED TO THE PROGRAM REGARDING THE IMPAIRED WATER 
QUALITY OF SOUTH SAN FRANCISCO BAY. FAILURE TO COMPLY WITH ANY OR 
ALL OF THESE REQUIREMENTS IS SUBJECT TO ADMINISTRATIVE AND CIVIL 
LIABILITY ACTION; THEREFORE, FUTURE ACTIVITIES AND FUNDING ARE 
MANDATORY. THE PROJECT LOCATION IS THE PORTION OF SANTA CLARA COUNTY 
WHICH DRAINS TO SAN FRANCISCO BAY. 

E£2i£CT_GOAL S_AND_gB J E CT IVES : 

THE GOALS OF THIS PROJECT ARE TO IMPROVE STORM WATER QUALITY AND 
WATER QUALITY OF SOUTH SAN FRANCISCO BAY BY ACHIEVING THE OBJECTIVE 
OF IMPLEMENTING EFFECTIVE AND COMPREHENSIVE NONPOINT SOURCE 
MANAGEMENT PRACTICES AND ACTIVITIES. 

THE DISTRICT'S 30% CONTRIBUTION TO THE AREAWIDE PROGRAM AND ROLE IN 
THE ADMINISTRATION OF THE PROGRAM, AS DEFINED IN THE CO - PERMITEE'S 
MOA, WILL BE REASSESSED PRIOR TO OCTOBER 1994 TO ENSURE THAT THE 
SUBMITTALS TO THE RWQCB REFLECT THE DISTRICT'S COMMITTMENTS. 

ME ASUR ABLE_IASKS_AND_CgMPLEHgN_DATES : 

COMPLY WITH NPDES REPORTING REQUIREMENTS SEPTEMBER 1, 1994; COMPLY 
WITH CDO REQUIREMENT TO SUBMIT A REVISED STORM WATER MANAGEMENT PLAN 
OCTOBER 1, 1994. SUBMIT APPLICATION FOR RENEWAL OF NPDES PERMIT: 
DECEMBER 31, 1994. 

PROJ£CT_CgMPLET!gN_DATE: 

THIS IS AN ONGOING PROJECT. 


NPS DISTRICT FUNDING 

EAST ZONE C/Y PAGE 391 


•ROJECT: 4079111 
tUN DATE: 05/19/94 


PLANNING 












SANT.® CLARA VALLEY WATER 0 IS T R I C T PAGE ^92 

FISCAL 94-95 BUDGET REPOST 

COORD: Keith Whitman 

PROJECT: «PS DISTRICT FUNDING 08430 

EAST ZONE C/Y NON-POINT SOURCE DIVISION 

PLANNING 

****** N A S R A T I V E ****** 

THE FIFTEEN PUBLIC AGENCIES THAT PARTICIPATE IN THE AREA-WIDE PROGRAM 
ENTERED A MEMORANDUM OF UNDERSTANDING IN 1990 WHICH DEFINED THE 
ALLOCATION OF COSTS. THE DISTRICT SHARE OF THE PROGRAM COSTS :S 
30.03%. 

*kL2£AII5N_FORMyLA__AND_BAS_iS : 

NORTHWEST (12%), NORTH CENTRAL (13%), CENTRAL (13%), EAST (12%), AND 
WATER UTILITY ADMINISTRATION AND GENERAL COST CENTER (50%). I Si 1990, 

DISTRICT MANAGEMENT APPROVED THIS FORMULA BECAUSE PROGRAM ACTIVITIES 
ARE RELATED TO BOTH FLOOD CONTROL (EROSION, SEDIMENTATION, PROJECT 
CONSTRUCTION, MAINTENANCE) AND TO THE WATER UTILITY (NON-STORM 
DISCHARGES TO CREEKS, PROTECTION Of THE GROUNDWATER BASIN). 



PkANNTMG 
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RUM DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 041 
PROGRAM: 2 
PROJECT: 4079112 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: WATERSHED MGMT PREPARATORY STY 
EAST ZONE C/Y 
PLANNING 
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COORD: KEITH WHITMAN 
08430 

NON-POINT SOURCE DIVISION 


SECT 

-ORG- 

A C C T - 

- - - • 

ACCOUNT DESCRIPTION 

DISTRICT LABOR 





1 

05340 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1111.:tel 

06210 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 

06220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 

06230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 

06320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 

07250 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

.. ms 

07260 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

i 

08320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

lllllllitei 

08420 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

i 

08430 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

i 

09220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


HOURS 


■- FISC A 
8UDGET $ 


L 1993-94 
YTD ADJ $ 


i:TDTA:L : iii*i 


SECTION TOTAL 

INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/1V 

* * * * PROJECT TOTAL * * * * 


F1SCAL 

1994-95 -- 

HOURS 

AMOUNT 

7 

689 

22 

1,866 

12 

987 

24 

1,838 

10 

788 

18 

1,093 

6 

519 

5 

371 

10 

753 

5 

454 

5 

389 

124 

9,747 


225 

124 

9,972 


BRJ.EF_DESCRJ.PTION_OF_PROJECT_AND_PROJECX_LOCATION_FOR_SyMMARY_BLIDGET : 

THIS PROJECT PROVIDES FOR STAFF TIME AND CONSULTANT SERVICES 
NECESSARY TO PREPARE A PLAN FOR MANAGING COMPREHENSIVE WATERSHED 
STUDIES. WATERSHED BASED PLANNING IS THE THRUST OF THE REGIONAL WATER 
QUALITY CONTROL BOARD'S EFFORTS TO IMPROVE NON-POINT SOURCE 
STORMWATER QUALITY. THE PLANNING PROCESS LOOKS AT ALL NATURAL 
RESOURCES IN THE WATERSHED - SO IL,WATER.A IR.PLANTS AND ANIMALS- IN 
RELATION TO SOCIAL, CULTURAL, AND ECONOMIC CONSIDERATIONS. A 
WATERSHED STUDY REPORT, WHEN COMPLETED, CONTAINS A CLEAR DESCRIPTION 
OF RESOURCE PROBLEMS; GOALS TO BE ATTAINED; SYSTEMS TO BE APPLIED; 

AND TECHNICAL AND FINANCIAL SOURCES FOR IMPLEMENTING SOLUTIONS. THE 
PROCESS BEGINS WITH GENERAL DESCRIPTIONS OF PROBLEMS, OPPORTUNITIES, 
AND RESOURCE CONCERNS, INCLUDING IDEAS FOR SOLUTIONS, AND ULTIMATELY 
MOVES TO THE DEVELOPMENT OF PLANS THAT ARE MORE DETAILED AND 
SPECIFIC. 

THIS STUDY WILL BE CONDUCTED IN TWO PHASES. PHASE I WILL COMPILE AN 
INVENTORY OF ALL KNOWN OR POTENTIAL RESOURCE - RELATED PROBLEMS WITHIN 
SANTA CLARA COUNTY WATERSHEDS AND CURRENT DISTRICT PROJECTS, STUDIES, 
ACTIVITIES AND POLICIES WHICH CAN AFFECT OR BE AFFECTED BY PROBLEMS 
IN THE WATERSHEDS. PHASE II WILL DEFINE THE OBJECTIVES, DATA NEEDS, 
AND DATA AVAILABILITY FOR PREPARING A WATERSHED MANAGEMENT PLAN. A 


>ROJ ECT : 4079112 
(UN DATE: 05/19/94 


PLANNING 


WATERSHED MGMT PREPARATORY STY 
EAST ZONE C/Y 


PAGE 393 







FB.20:RP7'R 
RUN DATE: 95/19/94 
SUN TIME: 13:17 


FUND; 041 
PROGRAM: 2 
PROJECT: 4 


0791 12 


SANTA CLARA VALIEV WATER DTSTRil C 
FISCAL 94-95 BUDGET REPORT 


PROJECT: WATERSHED M.GMT PREPARATORY STY 
EAST ZONE C/Y 
PLANNING 


A 
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COORD: KEITH WHITMAN 
08430 

NON-POINT SOURCE DIVISION 


NOVEMBER 1994 
JUNE 1995 


SCOPE OF WORK AND BUDGET Will BE PREPARED FOR IMPLEMENTING A PILOT 
STUDY ON A SELECTED WATERSHED. 

PROJECI_GgALS_AMD_OBjECIIVES: 

THE GOAL OF THIS PROJECT IS TO PREPARE A PLAN TCI? WATERSHED 

MANAGEMENT WHICH WHEN IMPLEMENTED WILL IMPROVE STORM WATER QUALITY 
AND WATER QUALITY OF SOUTH SAN FRANCISCO BAY. 

ASURA8LE_T ASKS_ANjD_CQMPLETiON_DATES : 

PHASE I REPORT 
PHASE II REPORT 

EE2iiCI_COMPLETiON_DATE: 

JUNE 1995 

£2ST_SHARj.NG < /REIMBURSE ME NT : 

NONE 

ALLOCAIigN_FORMULA_AND_BASj_S : 

ALLOCATION IS BASED ON THE FORMULA APPROVED FOR THE NON-POINT SOURCE 
PROGRAM: NORTHWEST (12%), NORTH CENTRAL (13%), CENTRAL (13%), EAST 


(12%), AND WATER 


ADMINISTRATION AND GENERAL COST CENTER 


(50%). IN 1990 DISTRICT MANAGEMENT APPROVED THIS FORMULA BECAUSE 
PROGRAM ACTIVITIES ARE RELATED TO BOTH FLOOD CONTROL (EROSION. 
SEDIMENTATION, PROJECT CONSTRUCTION, MAINTENANCE) AND TO THE WATER 
UTILITY (NON-STORM DISCHARGES TO CREEKS, PROTECTION OF THE 
GROUNDWATER BASIN). 


PROJECT; 4 
RUN DATE; 


0791 12 
05/19/94 


PLANNING 


WATERSHED MGMT PREPARATO'R 


T Z: 


Y STY 
C/Y 
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SANTA CLARA VALLEY WATER DISTRICT 
SOUTH FLOOD CONTROL ZONE 


Budgetary 



Basis 

Adjusted 





Actual 

Budget 

Requested Budget 



1992-93 

1993-94 


1994-95 


Revenue Sources: 






Property Taxes $ 

653,819 $ 

706,000 

$ 720,000 $ 

$ 


Interest 

456,396 

80,000 

153,000 



Agreements and Advances 

6,099 

700 

93,800 



Trust Fund Transfer 


3,500,000 

3,500,000 



Assessment 

1,617,445 

1,600,000 

1,700,000 



Other 


1,200 

1,200 



Total Revenue 

2,733,759 

5,887,900 

6,168,000 






Operating 

Capital 

Total 

Outlay Summary: 






Planning 

89,452 

140,497 

92,952 

32,346 

125,298 

Construction 

1,675,883 

4,585,339 

55,397 

1,750,655 

1,806,052 

Maintenance 

831,324 

1,009,580 

999,812 


999,812 

Operations 

268,231 

406,456 

367,029 


367,029 

Administration 

196,940 

190,398 

473,680 


473,680 

Debt Service 

879,547 

769,826 

768,443 


768,443 

Total Program Outlay 

3,941,377 

7,102,096 

2,757,313 

1,783,001 

4,540,314 

Excess (Deficit) revenues over outlays 

(1,207,618) 

(1,214,196) 

3,410,687 

(1,783,001) 

1,627,686 

Other Financing Sources: 






Certificates of Participation (COP) 






Total Other Financing Sources 

0 

0 

0 

0 

0 

Change in Fund Balance 

(1,207,618) 

(1,214,196) 

3,410,687 

(1,783,001) 

1,627,686 

Balance Beginning of the Year 

6,482,072 

5,274,454 

666,768 1 

3,619,465 

4,286,233 

Balance Before Transfer to Capital 

5,274,454 

4,060,258 

4,077,455 

1,836,464 

5,913,919 

Transfer to Capital 

0 

0 

(3,564,259) 

3,564,259 

o 

Balance Available 

5,274,454 

4,060.258 

513,196 

5,400,723 

5,913,919 

Appropriated to/(from) Reserves: 



Current Year Increase/(Decrease) 

Operating Reserves: 



111 .:. I . Ill.. 



Contingency Appropriation 

20,000 

12,338 

7,662 


7,662 

Major Facility/Working Capital Approp. 

5,254,454 

873,466 

505,534 


505,534 

Total Operating Reserves 

5,274,454 

885,804 

513,196 

0 

513,196 

Capital Reserves: 






Designated for Future Years’ Capital 




5,400.723 

5,400,723 

Total Capital Reserves 

0 


0 

5,400,723 

5,400,723 

Total Appropriated lo/(from) Reserves 

5,274,454 

885,804 

513,196 

5,400,723 

5,913,919 

Uncommitted Funds $ 

0 $ 

3,174.454 a 

$ 0 $ 

0 $ 

0 


a) Represents difference between estimated and audited beginning balances 
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F822PP4S 
RUN DATE; 
RUN TIME; 


PROJECT 

50 01 101 
50 03 101 
50 0A 102 
50 04 104 
50 04 106 
50 04 112 
50 05 101 
50 06 101 
50 06 103 
50 06 200 
50 08 101 
50 08 102 
50 08 103 
50 10 999 
50 16 999 
50 18 998 
50 18 999 
50 27 101 

so 

50 28 101 
50 28 103 
50 28 109 
50 57 101 
50 58 999 
50 76 999 


RUM DATE; 


05/19/94 

13:15 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
PROGRAM SUMMARY BY PROJECT 
SOUTH HOWE PROJECTS 
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0 


PROJECT 
ESCRI FT ION- 


LAND USE REVIEW 

BENEFIT ASSE SSMENT 

FLOOD INS LIAISON STUDY 

AUTOMATED MAPPING/GIS 

PS ZONE PRIORITIES 

S VEG KGMT/ERSN PRTCT PGM EIR 

INSURANCE 

ADMINISTRATIVE PROJECTS 
CONTRACT AUDITING FINANCIAL 
TECHNICAL & SUPPORT PROJECTS 
DISTRICT SOLID WASTE MGT STUDY 
HAZMAT EMERG RESP South Zone 
PROPERTY PKEACQUISITI ON INVEST 
LLAGAS CREEK WATERSHED 
PAJARO RIVER WATERSHED 
UVAS (D/S SANTA TERESA) WTRSHD 
UVAS (U/S SANTA TERESA) WTR SHD 
UPPER LLAGAS CK REIMBURSABLE 
UPPER LLAGAS CR NONREIMBURSED 
LOWER LLAGAS CK REIMBURSABLE 
LOWER LLAGAS CK NONREIMBURSED 
LOWER LLAGAS LOMR 
PL 566 UPPER LLAGAS CREEK 
L LLAGAS CREEK (SCS) WATERSHED 
SOUTH ZONE GEN MAINTENANCE 

TOTAL 


CANNING 


4,804 
32,346 
38,268 
43.782 


■ - - P R 

CONSTRUCTION 


o q 

MAIN TEN 


N CE 


A M - - 
OPERATIONS 

272,186 


ADMINISTRATION 


11,005 


120,906 

206,985 

3,456 

131,328 


6,098 


29 , 15 8 
65,68 5 


125,298 


1,133,612 
16,780 
552,224 
48,039 
55,397 


1 :, 8 0 : 6 :, 0 : 5:2 


139,371 

80,459 

60,285 

32,422 


93,646 
550,659 
42,970 

999,812 


PROJECT 

TOTAL 


272 
I 1 
4 
3 2 
38 
43 
120 
206 
3 

131 
6 
29 
65 
139 
80 
6Q 
III 
, III 
16 
552 
48 
55 
93 
550 
42 


,186 
,005 
, 804 
,346 
, 268 
, 782 
,906 
,985 
.456 
,328 
,098 
,158 
,685 
,371 
,459 
,285 
,422 
.612 
,780 
,224 
,039 
.397 
,646 
.659 
,9 70 


367,0.29 


473,680 


3,771,871 


05/19/94 


FLOOD CONTROL ZONES 
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FB23RP4R 

RUM DATE: 05/19/94 
RUM TIME: 13:15 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 


SOUTH ZONE PROJECTS 


PLANNING 


PROJECT 

---DESCRIPTION - 

PROJECT 

LABOR 

CONTRACT 

SERVICES 

EQUIPMENT 

LAND 

INTRA-DIST 

EQUIPMENT 

FLOOD INS LIAISON STUDY 

50 

04 

102 

2,105 

2.650 



49 

AUTOMATED MAPPING/GIS 

50 

ill 

104 

2,295 

30,000 



51 

PS ZONE PRIORITIES 

50 

04 

106 

26,449 

11, 200 



619 

S VEG MGMT/ERSN PRTCT PGM EIR 

50 

04 

112 

13,454 

30,000 



328 

DISTRICT SOLID WASTE MGT STUDY 

50 

08 

101 

3,031 

3,000 



67 

PROGRAM TOTAL 




47,334 

76,850 

1,114 


PAGE 397 


TOTAL 


4,804 

32,346 

38,268 

43,782 

6,098 

125,298 


RUN DATE: 05/19/94 


FLOOD CONTROL ZONES 
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FB.2SRP4R 

RlitS DATE: 03/19/94 
RUN TIME; 13:15 


SANTA CLARA VALLEY WATER DISTRICT 


PAGE 39$ 


SOUTH ZONE PROJECTS 



PRO 

: J 

E C T 




- - - D 

E S C R 

:T :: 

P T l 0 N - - - - 

PROJECT 

UPPER 

L LAGAS 

CK 

8 c IKBURSABLE 

5 0 

27 

101 

UPPER 

lLAGAS 

CR 

NONREIMBURSED 

50 

27 

103 

LOWER 

LIAGAS 

CiC 

REIMBURSABLE 

5 0 

28 

101 

LOWER 

lLAGAS 

CK 

NONREIMBURSED 

50 

28 

103 

LQUE R ■ 

LLAGAS 

LOMR 

50 

28 

109 


PROGRAM TOTAL 


FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 


LABOR 

CONTRACT 

SERVICES 

EQUIPMENT 

269,801 

512,050 


16,416 



53,258 

312,801 


32,262 

15,000 


44,380 

10,000 



416,117 849,851 


CONSTRUCTION 


LAND 

I N TR A - D I.S.T . 
EQUIPMENT 

TOTAL 

345,000 

6,761 

1,133,612 : 


364 

16,780 

185,000 

1,165 

552,224 


777 

48,039 


1,017 

55,397 


530,000 10,084 1,806,052 



















































































FB23RP4R 

RUN DATE: 05/19/94 
RUN TIME: 13:15 


SOUTH ZONE PROJECTS 


P R 0 J E C T 

D E S C R I P T I 0 N 


PROJECT 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 


LABOR 


CONTRACT 

SERVICES 


MAINTENANCE 


EQUIPMENT 


INTRA-DIST 

EQUIPMENT 


PAGE 399 


LLAGAS CREEK WATERSHED 50 10 999 
PAJARO RIVER WATERSHED 50 16 999 
UVAS (D/S SANTA TERESA) WTRSHD 50 18 998 
UVAS (U/S SANTA TERESA) WTRSHD 50 18 999 
PL 566 UPPER LLAGAS CREEK 50 57 101 
L LLAGAS CREEK (SCS) WATERSHED 50 58 999 
SOUTH ZONE GEN MAINTENANCE 50 76 999 

PROGRAM TOTAL 


50 

llfll 

999 

92,821 

21,178 

50 

16 

999 

56,944 

12,274 

HI 

18 

998 

38,248 

11.742 

HI 

ill 

999 

23,053 

5,446 

50 

57 

101 

30,410 

62,464 

50 

in 

999 

290,072 

146,310 

50 

llll 

999 

22,387 

20,000 




553,935 

279,414 


25,372 
11,241 
10,295 
3,923 
772 
114,277 
583 

166,463 


139,371 
80,459 
60,285 
32,422 
93,646 
550,659 
42,970 

999,812 


RUN DATE: 05/19/94 


FLOOD CONTROL ZONES 
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F823RP4R SANTA CLARA VALLEY MATER DISTRICT 

RUN DATE; 05/19/94 

RUN TIME; 13:15 FISCAL 94-95 SUBSET REPORT 

PROGRAM DETAIL BY PROJECT 
SOUTH ZONE PROJECTS OPERATIONS 


P R O J 

E C T 




CONTRACT 



I NTRA-DI ST 

-0 £ S C R I 

PTION---- 

PROJECT 

LABOR 

SERVICES 

EQUIPMENT 

LAND 

EQUIPMENT 

LAND USE REVIEW 


50 01 

101 

262,846 

3,240 



6,100 

HAZMAT EMEKG RESP South Zone 

50 08 

102 

4,058 

25,000 



100 

PROPERTY PREACQUISITION INVEST 

50 08 

103 

27,030 

38,000 



65 5 


pro:® RAM TOTAL 


293,934 66,240 


6,855 


RUN BATE : 05/19/94 


FLOOD CONTROL ZONES 


PAGE 400 

TOTAL 

272,186 ! 
29,158 | 
65,685 | 

367,029 


PAGE 400 


















FB23RP4R 

RUM DATE: 05/19/94 
RUM TIME: 13:15 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 


PAGE 401 


SOUTH ZONE PROJECTS 

PROJECT I 

- DESCRIPTION - PROJECT LABOR 


BENEFIT ASSESSMENT 50 03 101 5,796 

INSURANCE 50 05 101 

ADMINISTRATIVE PROJECTS 50 06 101 201,223 

CONTRACT AUDITING FINANCIAL 50 06 103 

TECHNICAL & SUPPORT PROJECTS 50 06 200 106,585 

PROJECT SUB-TOTAL 

DEBT SERVICE-COPS PAYABLE 50 99 101 | 

DEBT SERVICE SUB-TOTAL 

PROGRAM TOTAL 313,604 


ADMINISTRATION 


CONTRACT 

SERVICES 

EQUIPMENT 

LAND 

INTRA-DIST 

EQUIPMENT 

TOTAL 

5,075 



134 

11,005 

120,906 




120,906 

550 



5,212 

206,985 

3,456 




3,456 

20,857 



3,886 

131,328 





473,680 

768,443 | 

1 

mini 

■■■Ill 1 

768,443 





768,443 

919,287 



9,232 

1,242,123 


RUN DATE: 05/19/94 


FLOOD CONTROL ZONES 
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p s ;i c f? p* 7 ^ 

R ; ti'N 6.A TE : 0:5 /19/94 
RUM TIME: 13;17 

FUND; 051 

PROGRAM : 5 

P : i?:Q J:EG:t ; 5:001101 


SANTA GL A3 A VALLEY WATER DISTRICT 
FI SC Ai 94-95 BUDGET REPORT 


PROJECT: lAMD USE REVIEW 
SOUTH /CINE C/V 
OPERAfiONS 


PAGE 402 


INTRA-DTSTRICT EQUIPMENi 
5 61241 


TNTR A DISTRICT CLASS I/IV 

* * * * Project total * * * * 


S:E C 

T -ORG- 

ACC T - 


- ACCOUNT DESCR I P T ION .- 

HOURS 

BUDGET $ 

DISTRICT 

LABOR 







't 

05210 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



1 

0 6210 

61:23 0 

000 

EXPENSED 

LABOR/OVERHEAD 

30 

2,70:6 

1 

062 2 0 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

40 

3,454 

1 

06230 

6 1230 

000 

EXPENSED 

LABOR/OVERHEAD 

2,100 

164,003 

1 

063 20 

61230 

000 

EXPENSED 

LABOR/OVER HE AD 

70 

5,80 2 

1 

0 92 2 0 

61230 

000 

EXPENSED 

LA BOR/OVER HEAD 



1 

09230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

400 

28,060 

1 

09320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

100 

8,5 90 




SECTION TOTAL 


2,740 

212,615 

CONTRACT 

SERVICES 







p: 

0 6230 

61303 

000 

TEMPORARY 

EMPLOYEES FEES 


72 5 


2,740 


4,987 
?.T8,3 2 7 


COORD: Mire Kleiiencic 
0623 0 

DESIGN COpiROJiNATTOM 0:1 :V:ISIOM 


F ? S C A 


L 1993-94 
YTD ADJ $ 


TOTAL $ 


2,706 
3,454 
164,003 
5,802 

28,060 

8,590 

212,615 


725 

4,987 
218,327 


FISCAL 1994-95 • 

HOURS AMOUNT 


20 

60 

40 

2,20 0 
1 70 
262 
100 
580 

3 35? 


3,352 


1,871 
5, 1:8:1 
3,291 
168,459 

life;#* 

21,846 
6,704 
41,540 

262 .84.6 


3,240 

6,100 

2 72 ,186 


****** 


W 


I 


****** 


PROJECT: 5001 1:01 
SlU:N D A T E ; 05 / 19/9 4 


BR1I£„0ESCR rpTXON_OF_PRO JECT_AND__PRgjECT_LgCATXON_FgR_Sy:M#A:RY_ByDG|T : 

THIS PROJECT PROVIDES FOR THE ENFORCEMENT AND APPLICATION OF 
ORDINANCE 83-2, REVIEW OF ENVIRONMENTAL DOCUMENTS, AND COORDINATION 
WITH OTHER AGENCIES WITH REGARDS TO LAND USE DECISIONS. THE 
ORDINANCE ADMINISTRATION (#5007101) AND TECHNICAL SERVICES (#5002101) 
PROJECTS FROM FISCAL YEAR 93-94 HAVE BEEN COMBINED WITH LAND USE 
REVIEW FOR FISCAL YEAR 94-95. 

: £E2i£Cl_GOALS_AND_g|JECTXViS : 

THE OBJECTIVES OP THIS PROJECT ARE TO PROTECT DISTRICT FACILITIES AND 
THE PUBLIC'S INVESTMENT IN THE DISTRICT THROUGH APPLICATION AND 
ENFORCEMENT OF ORDINANCE 83-2, ASSISTING OTHER AGENCIES IN LAND USE 
DECISIONS AND OTHER PLANNING EFFORTS WITH REGARDS TO DISTRICT 
CONCERNS, AND TO REVIEW NEPA AND C £ Q A DOCUMENTS. 

WPASy RAB LE_TA SXS_AND_COMPLETigN_.gAlM: 

ACTIVITIES: FOR THE COMING YEAR ARE DIFFICULT TO PREDICT. GENERALLY, 
THE PREVIOUS YEAR SERVES AS AM INDICATOR OF WHAT CAN BE EXPECTED FOR 
THE COMING YEAR. BELOW IS A SUMMARY OF ACTIVITIES DURING CALENDAR 

OPER AT IONS 


LAND USE REVIEW 
SOUTH 29HE C/Y 


PAGE 4S2 












FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 403 


FUND: 051 
PROGRAM: 5 
PROJECT: 5001101 


PROJECT: 5001101 
RUN DATE: 05/19/94 


PROJECT: LAND USE REVIEW 
SOUTH ZONE C/Y 
OPERATIONS 




R 


YEAR 1993. 

PERMITS ISSUED: 

ORD. 83-2 VIOLATIONS: 
LAND USE REVIEWS: 
NEPA/CEQA REVIEWS: 


116 
4 7 

si:**; 


MAJOR LAND USE PLANNING BY OTHERS: 5 
EE2 ilCT COMP L EHON_D AT E : 

THIS IS AN ONGOING PROJECT. 


COORD: Marc Klemencic 
06230 

DESIGN COORDINATION DIVISION 


****** 


OPERATIONS 


LAND USE REVIEW 
SOUTH ZONE C/Y 


PAGE 403 
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F82 ORP 78 


SANTA 

CLARA VALLEY WATER 

DISTRICT 


RUN DATE: 05/19/94 

FISCAL 94-95 BUDGET 

REPORT 


RUN TIME: 13:17 











COORD: Marc Klereencic 

FUND: 051 


PROJECT: 

TECHNICAL SERVICES 

06230 

PROGRAM; 5 



SOUTH ZONE C/Y 


DESIGN COORDINATION 

PROJECT : 5092101 



OPERATIONS 







F I S C A 

L 1 993 -94 ... -- FISCAL 

SECT ORG- 

ACCT - 

. ACCOUNT DESCRIPTION -- 

- HOURS BUDGET % 

YTD ADJ $ TOTAL % HOURS 

DISTRICT LABOR 






1 06230 

61230 

000 EXPENSED LA BOR/OVERHEAD 

300 

23,429 

23,429 

1 09220 

61230 

000 EXPENSED lA8OR/OVERHEAD 

1 79 

14,653 

14,653 

1 09230 

61230 

000 EXPENSED LA BOR/QVERHEAD 

450 

31,570 

31,570 

1 09320 

61230 

000 EXPENSED l ABOR /OVE RHEAD 

100 

8,590 

8,590 



SECTION TOTAL 

1,029 

78,242 

78,242 

CONTRACT SERVICES 






2 06230 

61094 

000 POSTAGE 


400 

400 

2 06230 

61303 

000 TEMPORARY EMPLOYEES FEES 


2,420 

2,420 



SECTION TOTAL 


2.820 

2,820 

INTRA-DISTRICT EQUIPMENT 





5 

iilip 

INTRA DISTRICT CLASS i/IV 


1,873 

1,873 



* * * * PROJECT TOTAL * * * * 

1,029 


82,935 


****** N A R R A T 1 V E ****** 
5EI£f_0ESCRXPTiON g£_PROJ|CT_AND_PROJECT_l i gCATIOM_FOR_SyM«ARY_BUDGET: 

THIS PROJECT HAS BE TRANSFERRED TO 5-5001101 (LAND USE REVIEW). 


PROJECT : 50021 01 
RUN DATE: 05/19/94 


®P-£«AT I ON'S 


TECH 


HNI'CAL 1 

SERVICE! 

SOUTH ; 

I OWE C/1 


DIVISION 

1994-95 -- 
AMOUNT 


PAGE 404 


































FB20RP7R 

RUM DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 051 
PROGRAM: 1 
PROJECT: 5003101 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: BENEFIT ASSESSMENT 
SOUTH ZONE C/T 
ADMINISTRATION 


COORD: Kay Whitlock 
06210 

PROJECT DEVELOPMENT- 


SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION . 

HOURS 

DISTRICT 

LABOR 




1 

02230 

61230 

000 EXPENSED LABOR/OVERHEAO 

18 

1 

0621 0 

61230 

000 EXPENSED LABOR/OVERHEAD 

. 35 

1 

06220 

61230 

000 EXPENSED LA BOR/OVERHEAD 

1 

1 

09230 

61230 

000 EXPENSED LABOR/OVERHEAD 

21 

1 

09320 

61230 

000 EXPENSED LABOR/OVERHEAD 

2 




SECTION TOTAL 

77 

CONTRACT 

SERVICES 




2 

06210 

61093 

000 PRINTING/BINDING 


2 

06210 

61303 

000 TEMPORARY EMPLOYEES FEES 


2 

06210 

61305 

000 PROGRAMMING INFORMATION SYSTEM 


2 

06210 

61430 

000 PUBLICATION FEES/LEGAL NOTICES 





SECTION TOTAL 


INTRA-DISTRICT EQUIPMENT 



' 5 


|Bii|2if 1 

INTRA DISTRICT CLASS I/IV 





* * * * PROJECT TOTAL * * * * 

77 




* ***** N A R R 

■' A 


i sum 

A L 1993-94 . 

-- FISCAL 

GET $ 

YTO ADJ $ TOTAL S 

HOURS 

1,404 

1,404 

26 

3,157 

3,157 

30 

121 

121 

1 

i::ii1:“:4;7:4;K 

1,474 

14 

150 

150 

2 

6,306 

6,306 

73 

35 

35 


1,260 

1,260 


1.750 

1,750 


140 

140 


3,185 

3, 185 


U1 

141 


9,632 

9,632 

73 

V 

£ ****** 



...sit: 

§5II£_0ESCRiPTiON_OF_PROJECT_AND_PROJECT_LOCATigN_FOR_SyMMARY_ByDGET : 

THIS PROJECT PROVIDES FOR THE ANNUAL REVIEW AND UPDATE OF THE FLOOD 
CONTROL BENEFIT ASSESSMENT PROGRAMS. IT INCLUDES PREPARATION OF THE 
ANNUAL BENEFIT ASSESSMENT REPORT AND UPDATING/CORRECTING THE ANNUAL 
BENEFIT ASSESSMENT ROLL THAT IS USED TO CREATE THE ANNUAL BENEFIT 
ASSESSMENTS. 

EE2iI£I_GOALS_AND_OBJECT±VES: 

THE OBJECTIVE OF THIS PROJECT IS TO PREPARE THE ANNUAL BENEFIT 
ASSESSMENT REPORT IN KEEPING WITH DISTRICT RESOLUTIONS AND TO PREPARE 
AN UPDATED BENEFIT ASSESSMENT ROLL IN KEEPING WITH DISTRICT 
RESOLUTIONS THAT OUTLINE THE BENEFIT ASSESSMENT PROGRAMS FOR EACH OF 
THE FLOOD CONTROL 11 ZONES. 


¥!I.ASyRABLE_XASKS_AND_COMPLET I_ON_DATES: 

COMPLETE UPDATE OF 1994-5 BENEFIT ASSESSMENT ROLL 
PREPARE ANNUAL BENEFIT ASSESSMENT REPORT 


AUGUST 1994 
APRIL 1995 


PAGE 405 


BR MANAGER 


1994-95 

AMOUNT 


1,997 

2,599 

116 

939 

145 

5,796 


35 

1,400 

3,500 

140 

5,075 


134 
11,005 


PROJECT: 5003101 
RUN DATE: 05/19/94 


ADMINISTRATION 


BENEFIT ASSESSMENT 
SOUTH ZONE C/Y 


PAGE 405 









FB2E1RP7S! 
RUN DATE: 
RUM TIME: 

FUND: 051 
PROGRAM: 

PROJECT: 


PROJECT: 
RUM 0ATE: 


SANTA CLARA VALLEY MA t £8 DISTRICT PASS 406 

05/19/94 FISCAL 94-93 BUDGET REPORT 

"3:1 7 

COORD: Kay Uhl flock 
06210 

PROJECT DEVELOPMENT-SR MANAGER 


y £ ****** 

£E2i§CT_COMPLETiON_DATE: 

THIS IS AN ONGOING PROJECT. 

*kk22.4II2M„£OS!5 : yt*_*M0_3ASis: 

THE ALLOCATION OF COSTS FOR THIS PROJECT IS BASED ON THE 
PROPORTIONATE AMOUNT OF BENEFIT ASSESSMENTS LEVIED IN 1993-94 BY EACH 
ZONE. THE ALLOCATION PERCENTAGES ARE: 25% TO NORTHWEST, 14% TO 
NORTH CENTRAL, 31% TO CENTRAL, 23% TO EAST, AND 7% TO SOUTH ZONES. 


5003101 


PROJECT: BENEFIT ASSESSMENT 
SOUTH ZONE C/Y 
ADMINISTRATION 


R 


I 


,003101 

05 / 19/94 


ADMINISTRATION 

BENEFIT ASSESSMENT 



SOUTH ZONE C/Y P 

AGE 406 


























INTRA-DISTRICT EQUIPMENT 
5 61241 


INTRA DISTRICT CLASS I/IV 
* * * * PROJECT TOTAL * * * * 


FB20RP7R 




SANTA CLARA 

VALLEY WATER 

DISTR1CT 

RUN DATE: 

05/19/94 


FISCAL 

94-95 BUDGET 

REPORT 

RUN TIME: 

13:17 






FUND: 051 




PROJECT: FLOOD INS LIAISON 

STUDY 

PROGRAM: 

2 



SOUTH ZONE C/Y 


PROJECT: 

5004102 




PLANNING 








FISC 

SECT -ORG- 

ACCT - 

: x x xt: 

ACCOUNT DESCRIPTION . 

HOURS BUDGET $ 

DISTRICT 

LABOR 






1 

06220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

200 

17,267 

1 

06230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

120 

9,372 

1 

06320 

61230 

000 

EXPENSED LABOR/OVERHEAD 

8 

664 

1 

09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

60 

4,209 




SECTION TOTAL 

388 

31,512 

CONTRACT 

SERVICES 






2 

06220 

61303 

000 

TEMPORARY EMPLOYEES FEES 


1,000 

2 

06220 

61310 

104 

CIVIL ENGINEERING DESIGN 


10,000 

2 

06230 

61303 

boo 

TEMPORARY EMPLOYEES FEES 


723 




SECTION TOTAL 


11,723 


COORD: Randy Talley 
06220 

FLOOD CTRL PLANNING 


388 


706 

43,941 


L 1993-94 
YTD ADJ $ 


TOTAL % 


17,267 

9,372 

664 

4,209 

31,512 


1,000 

10,000 

723 

11,723 


706 

43,941 


FISCAL 

HOURS 


5 

20 

: 121 


27 


27 


M 


5RII£_0§§CRiPTiON_OF_PROJECT_AND_PROJ|CT_LOCATION_FgR_SyMMARY_BUDGET: 

THIS PROJECT: PROVIDES FOR CONTINUOUS LIAISON WITH THE PUBLIC AND THE 
CITIES AND COUNTY RELATIVE TO THEIR PARTICIPATION IN THE NATIONAL 
FLOOD INSURANCE PROGRAM AND THE COMMUNITY RATING SYSTEM (CRS) 
PROGRAMMING. THESE PROGRAMS HAVE BEEN DEVELOPED TO ASSIST FEMA IN 
THEIR ONGOING EFFORTS TO MANAGE THE FLOODPLAINS AND IDENTIFY FLOOD 
HAZARDS. WORK WILL ALSO INCLUDE ACQUIRING AND MODIFYING THE DETAILED 
ANALYSIS BEING PREPARED BY j FEMA'S CURRENT CONTRACTOR. 

T_GOA L S_AND_OB J E CTJ[VE S : 

THE OBJECTIVE OF THIS PROJECT IS TO ALLOW THE DISTRICT TO CONTINUE 
PROVIDING INFORMATION NEEDED TO UPDATE FEMA'S FLOOD HAZARD 
IDENTIFICATION AND TO ASSIST IN IMPLEMENTING FLOODPLAIN MANAGEMENT 
MEASURES. 

MEASURABLE TASKS AND COMPLETION DATES: 


CONTINUING LIAISON WITH PUBLIC, CITIES, FEMA, AND 
STUDY CONTRACTOR 


JUNE 1995 


PAGE 407 


DIVISION 


1994-95 -- 
AMOUNT 

411 

1,530 

164 

2,105 

150 

2,500 

2,650 

49 

4,804 


PROJECT: 5004102 
RUN DATE: 05/19/94 


PLANNING 


FLOOD INS LIAISON STUDY 
SOUTH ZONE C/Y 


PAGE 407 












F S 2 

0.RP7R 

RUN 

DATE: 05/19/ 

U UN 

T I &SF » 1^-17 



f U M 

D : 0 5 1 

PRO 

GRAM: 2 

P.R.Q: 

J.ECT : 5 0041 02 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 



PROJECT: FLOOD INS LIAISON STUDY 
SOUTH ZONE C/Y 
PL AN N ING 

N A R R A T I V 


PS 9J§£I_COMPLEXXON_daT§: 

WORK ON THIS PROJECT WILL CONTINUE THROUGH FY 1995. 

AtkQCAT'tQH J;OR* »$•* _ A#g frA$ I S : 


E 


PAGE 406 


COORD: Randy Talley 
06220 

FLOOD CTRL PLANKING DIVISION 


THE COST ALLOCATION FORMULA FOR THIS PROJECT IS BASED ON THE NUMBER 
OF PARCELS IN EACH FLOOD CONTROL ZONE. THE 1994-95 ALLOCATION 
PERCENTAGES ARE NORTHWEST, 14 PERCENT; NORTH CENTRAL, 24 PERCENT; 

CENTRAL, 32 PERCENT; EAST, 25 PERCENT; AND SOUTH, 5 PERCENT. 


PROJECT: 
RUN DATE; 


5004102 


5/19/94 


PLANNING 


FLOOD INS LIAISON 


SOUTH 


STUDY 
ONE C/Y 


PASF 408 

























































































FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 409 


COORD: Bill Hoeft 

FUND: 051 PROJECT: AUTOMATED MAPPING/GIS 06210 

PROGRAM: 2 SOUTH ZONE C/Y PROJECT DEVELOPMENT-BR MANAGER 

PROJECT: 5004104 PLANNING 






---FISC 

A L 1993-94 . 

-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION 

. HOURS 

BUDGET $ 

YTO ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 








1 02230 

61230 

000 EXPENSED LABOR/OVERHEAD 

46 

3,550 

3,550 

13 

1,000 

1 06210 

61230 

000 EXPENSED LABOR/OVERHEAD 

15 

1,354 

1,354 

15 

1 ) 295 

1 09230 

61230 

000 EXPENSED LABOR/OVERHEAD 

30 

2,105 

2,105 





SECTION TOTAL 

91 

7,009 

7,009 

28 

2,295 

CONTRACT SERVICES 








2 06210 

61305 

000 PROGRAMMING INFORMATION 

SYSTEM 




30,000 

INTRA-DISTRICT EQUIPMENT 







5 

61241 

INTRA DISTRICT CLASS I/I V 


166 

166 


51 



* * * * PROJECT TOTAL * * * 

* 91 

7,175 

7,175 

28 

32,346 



* ***** |4 a 

R R A T 

I V 

£ ****** 




BRIEF 

DESCRIPTION OF PROJECT AND 

PROJECT LOCATION 

FOR SUMMARY 

BUDGET: 




THIS PROJECT PROVIDES FOR THE IMPLEMENTATION AND INITIATION OF 
OPERATIONS OF THE DISTRICT'S MAJOR GIS SYSTEM. 


EE2iICI_GOALS_AND_OBJECTIVES: 

THE PRIMARY GOAL OF THIS PROJECT IS TO INVESTIGATE AND IMPLEMENT A 
MAJOR GIS AND WORK STATIONS THAT WILL BE ABLE TO OPERATE/USE THE NEW 
COUNTYWIDE ELECTRONIC CADASTRAL BASE MAP OF SANTA CLARA COUNTY. 

MEASURAB LE_T ASKS_AND_COMPL EHbN_D ATE S : 

IMPLEMENT NEW GIS SYSTEM (BOTH SOFTWARE AND HARDWARE) APRIL 1995 

PRO J E CT_COMP L ETION_D AH : 

FOLLOWING IMPLEMENTATION OF THE MAJOR GIS SYSTEM IN 1995, THIS 
PROJECT WILL CONTINUE AS AN OPERATIONS PROJECT. 

ALLOCATION_FOR MULA_AND_BASiS: 

THIS PROJECT WILL EQUALLY BENEFIT THE FLOOD CONTROL AND WATER SUPPLY 
FUNCTIONS OF THE DISTRICT. IT IS ALLOCATED 10% TO EACH FLOOD CONTROL 
ZONE AND 50% TO THE WATER UTILITY (9504104). 


PROJECT: 5004104 
RUN DATE: 05/19/94 


PLANNING 


AUTOMATED MAPP1NG/GIS 
SOUTH ZONE C/Y 


PAGE 409 











FB20SP7R 


SANTA CLARA VALLEY WATER 

DISTRICT 



PAGE 41 

RUN DATE: 05/19/94 


FISCAL 94-95 BUDGET 

REPORT 




RUN TIME: 13 : T7 













COORD : Randy Talley 


FUND: 051 


PROJECT: PS ZONE PRIORITIES 

06220 



PROGRAM: 2 



SOUTH ZONE E./Y 


FLOOD CTRL 

PLANNING 

DIVISION 

P RO J E CT : 5 0041 06 



PLANNING 








A. . - . 

FISC 

A L 1993-94 . 

-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION 

- . HOURS BUDGET $ 

YTD AO J $ TOTALS 

HOURS 

AMOUNT 

DISTRICT LA BOR 








1 06220 

61230 

000 EXPENSED LA BOR/OVERHEAD 

2 00 

17,267 

17,267 

240 

19,745 

1 09230 

61230 

000 EXPENSED L A BOR/OVE RHEAD 

1 00 

7,015 

7,015 

100 

6 y 704 



SECTION TOTAL 

300 

24,282 

24,282 

340 

26,449 

CONTRACT SERVICES 








2 06220 

61 093 

000 PRINTING/BINDING 


2,000 

2,000 


400 

2 06220 

61097 

000 SOFTWARE 





1 ,200 

2 06220 

61303 

000 TEMPORARY EMPLOYEES FEES 


1,000 

1,000 


1,600 

2 06220 

61305 

000 PROGRAMMING INFORMATION 

SYSTEM 




8,000 



SECTION TOTAL 


3,000 

3,000 


1 1 ,200 

INTRA-DISTRICT EQUIPMENT 







5 

61241 

INTRA DISTRICT CLASS 1/IV 


546 

546 


619 



* * * * PROJECT TOTAL * * * 

* 30 0 

27,828 

27,828 

. : 3:40: 

38,268 



****** j|j £ 

R R A T 

I V 

£ ***** Hr 




BRIEF 

DESCRIPTION OF PROJECT AND 

PROJECT LOCATION FOR 

SUMMARY 

BUDGET : 




THIS PROJECT WILL UTILIZE THE NEW FEMA FLOOD INSURANCE STUDY MAPS TO 
REASSESS DAMAGE POTENTIAL WHICH WILL BE USED TO ESTABLISH PLANNING 
AND CONSTRUCTION PRIORITIES IN EACH ZONE. 


£E9 i T_GOA L S_AN D_.OB J E CTJ. V E S: 

THE OBJECTIVE OF THIS STUDY IS TO UTILIZE CURRENT INFORMATION TO 
UPDATE THE DATA IN THE WATERWAYS MANAGEMENT MODEL WHICH PRODUCES A 
PRIORITY LIST FOR EACH ZONE. THE MODEL WILL ALSO BE UPDATED TO 
UTILIZE CURRENT SOFTWARE TECHNOLOGY AND RESPOND TO CUS TOMER-SUGGES T ED 
REVISIONS. 

MEASyRABLE_TASKS_AND_GgMPLETiON„DATES: 

PRELIMINARY FLOOD MAPS FROM FEMA CONTRACTOR JULY 94 

DRAFTING FLOOD INFORMATION ONTO DISTRICT FACILITIES MAP APRIL 95 
CONVERTING DATA TO GIS FORMAT JUNE 95 


ACQUIRING LAND USE DATA IN GIS FORMAT JUNE 95 


QJECT: 500^ 

»1 06 

PLANNING 

PS ZONE PRIORITIES 


Hi DATE: 05 

'1 9/94 


SOUTH ZONE C/Y 

PAGE 410 















































FB20RP7R 

RUM DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 411 


COORD: Randy Talley 
06220 

FLOOD CTRL PLANNING DIVISION 

****** N A R R A T I V E ****** 


INPUT LAND USE AND FLOOD INFO INTO WUMM JULY 95 

PROJECI_COMPLETION_DATE: 

WORK IN THIS PROJECT IS EXPECTED TO BE COMPLETED BY JULY 95. 

AL L OC A T I ON_F ORMUL A_AND_B AMS: 

THE BASIS FOR ALLOCATION OF THIS PROJECT IS THE NUMBER OF CREEKS 
BEING RESTUDIED BY FEMA. SINCE THE NUMBER OF CREEKS BEING REVIEWED 
IS NEARLY THE SAME IN EACH ZONE, THE DISTRIBUTION OF COSTS IS 20X TO 
EACH ZONE. 


FUND: 051 PROJECT: PS ZONE PRIORITIES 

PROGRAM: 2 SOUTH ZONE C/Y 

PROJECT: 5004106 PLANNING 


PROJECT: 5004106 
RUN DATE: 05/19/94 


PLANNING 


PS ZONE PRIORITIES 

SOUTH ZONE C/Y PAGE 411 






m-ZQmm 

Riifa OATS; 05/19/94 
ROM Tim:: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94 - 95 BUDGET REPORT 


PAS£ 412 


FUND: 051 
P R O G R AM : 2 
PROJECT: 5004110 


FJ SCAT 1994-95 - - 
HOURS AMOUNT 


****** Si A 8 R A T ! V E ****** 

i5iE1F_DE SCR|PTXON_gF_PRgjEeT_AND_PROJECT_LgCAT10N_FOR„SjJMMARY_ BUDGET : 

EFFECTIVE FOR FY95 THE COSTS PREVIOUSLY CHARGED TO THIS PROJECT WILL 
BE CHARGED DIRECTLY TO CONSTRUCTION PROJECTS 


A 0 J E C T : 

5004110 

PLANNING 

FLOOD HitSURANCF iflM 


'UlW:' D A T S ; 

05/19/94 


SOUTH ZONE C/Y 

PAGE 412 


FISCAL 199:3-94 


SECT -ORG- 

AC'CT - 

“ “ * 1 

- - - ACCOUNT DESCRIPTION . 

HOURS 

BUDGET % 

YTD AOJ $ 

TOTAL 

$ 

DISTRICT LABOR 

1 06220 

61230 

000 

EXPENSED lABOR/OVE R H E AO 

80 

6,908 


6, 

908 

CONTRACT SERVICES 

2 06220 

61310 

381 

FLOOD INSURANCE-M A P REVISIONS 


20,000 


20, 

000 

INTRA-D!STRICT EQU 
5 

IPMENT 
61241 

IMTRA DISTRICT CLASS I/IV 


146 



146 



■ft. .. ft , 

* * PROJECT TOTAL * * * * 

80 

27,054 


27, 

054 


PROJECT: FLOOD INSURANCE LOMR 
SOUTH ZONE C/Y 
PLANNING 


COORD: Randy Talley 
06220 

FLOOD CTRL P L AMM < 


DIVISION 







































































































































































FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 051 
PROGRAM: 2 
PROJECT: 5004112 


SECT -ORG- ACCT 


DISTRICT LABOR 


CONTRACT SERVICES 


INTRA-DISTRICT EQUIPMENT 
5 61241 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 413 





COORD: Bernie 

Go l drier 


PROJECT: 

S VEG MGMT/ERSN 

PRTCT PGM 

EIR 06210 




SOUTH ZONE C/Y 


PROJECT 

DEVELOPMENT 

-BR MANAGER 


PLANNING 






- V V 

- F I S C 

A L 1993-94 . 

-- FISCAL 

1994-95 -- 

- ACCOUNT DESCRIPTION --• 

- HOURS 

BUDGET $ 

YTD ADJ $ TOTAL S 

HOURS 

AMOUNT 

000 EXPENSED LA BOR/OVERH E AD 

80 

7,217 

7,217 

100 

8 635 

000 EXPENSED LABOR/OVERHEAD 




80 

4^819 

SECTION TOTAL 

80 

7,217 

7,217 

180 

13,454 

489 ENVIRONMENTAL SERVICES 


20,000 

20,000 


30,000 

INTRA DISTRICT CLASS I/IV 


146 

146 


328 

* * * * PROJECT TOTAL * * * * 

80 

27,363 

27,363 

180 

43,782 

****** N A R 

R A T 

I V 

E ****** 




§EI§£_OISCRiPTiON_OF_PROJECT_AND_PROJECT_LOCATiON_FOR_SyMHARY_ByDGET: 

THIS PROJECT CONSISTS OF PREPARING A PROGRAMMATIC EIR FOR THE 
DISTRICT'S INTEGRATED VEGETATION MANAGEMENT (IVM) PROGRAM AND EROSION 
PROTECTION ACTIVITIES. THE EIR WILL ASSESS ALL THE MEASURES AND 
PROCEDURES USED BY MAINTENANCE TO REMOVE OR CONTROL VEGETATION ON 
DISTRICT'S RIGHTS-OF-WAY. THE STUDY WILL INCLUDE EVALUATION OF 
METHODS USED TO STABILIZE STREAM BANKS FOR EROSION PROTECTION AND 
ASSESS BIOTECHNICAL ALTERNATIVES. THE EIR WILL ASSESS THE 
SHORT-TERM, LONG-TERM AND CUMULATIVE IMPACTS OF THESE ACTIVITIES ON 
WILDLIFE AND FISH HABITAT, AND SURFACE AND GROUND WATER QUALITY. IT 
WILL THEN EVALUATE ALTERNATIVE MEANS OF ACCOMPLISHING THE GOALS OF 
THE PROGRAM, AND RECOMMEND MITIGATION MEASURES THAT COULD REDUCE OR 
ELIMINATE ADVERSE IMPACTS. THIS PROJECT WAS TITLED "INTEGRATED 
VEGETATION MANAGEMENT" IN FISCAL YEAR 93-94. 

PROJECT GOALS AND OBJECTIVES: 


THE IMPETUS FOR THE EIR I 
RESUMING THE USE OF HER8I 
MEASURE. TO COMPLY WITH 
CAN BE MADE TO INITIATE T 
POTENTIAL FOR SIGNIFICANT 
CONTROVERSY CERTAIN TO AR 
VEGETATION IS REMOVED OR 
IMPACT THE ENVIRONMENT, I 
ASPECTS OF THE INTEGRATED 
EVALUATE THESE ACTIVITIES 


S THE MAINTENANCE DEPARTMENT'S INTEREST IN 
CIDES IN THE SOUTH COUNTY AS A COST SAVING 
CEQA, AN EIR IS REQUIRED BEFORE A DECISION 
HE HERBICIDE PROGRAM DUE TO BOTH THE 
ENVIRONMENTAL IMPACTS AND THE PUBLIC 
ISE REGARDING THIS PROGRAM. BECAUSE 
CONTROLLED BY NONCHEMICAL METHODS WHICH ALSO 
T IS PRUDENT TO ASSESS THE IMPACTS OF ALL 
VEGETATION MANAGEMENT PROGRAM IN ORDER TO 
IN A SYSTEMATIC AND COMPREHENSIVE MANNER. 


PROJECT: 50041 1 2 
RUN DATE: 05/19/94 


PLANNING 


S VEG MGMT/ERSN PRTCT PGM EIR 
SOUTH ZONE C/Y 


PAGE 413 









F0:2:S»P.7R 

RUIN DATE : 05/19/94 
RUN TIME.: 13:17 


COORD: liernie GoLdrver 

PROJECT: S VEG MGHT/ERSN PRTCT PGM £ IR 0621 0 

SOUTH ZONE C/Y PROJECT DEVELOPMENT - BR MANAGER 

PL ANN TNG 

N A R R A T I V £****#» 

IT IS EXPECTED THAT THE RESULTING IVM AND EROSION CONTROL PROGRAM 
WILL BE A PROGRAM THAT IS ACCEPTABLE TO THE PUBLIC, REGULATORY 
AGENCIES, AND THE DISTRICT IN TERMS OF EFFECTIVENESS, COST AND 
PROVIDING ENVIRONMENTAL PROTECTION. 

H-iMURA8LE_IASfCS_.AND_CgMPLETXON_DAIES : 

DRAFT FIR CIRCULATION 

PUBLIC HEARING 

FINAL EIR 

PM4ICT_C0MPLETJ[gN_0ATE: 

THIS PROJECT IS SCHEDULED FOR COMPLETION IN FT 1995-96. 

*LL9CAXX0N^FORMULA_AND_BASJ.s : 

COST CENTER: 

NGP.THWESt ZONE 
NORTH CENTRAL ZONE 
CENTRAL ZONE 
EAST ZONE 
SOUTH ZONE 
SOURCE OF SUPPLY 
RAW WATER 
WATER TREATMENT 
TREATED WATER T&D 

BASIS FOR ALLOCATION IS THE RELATIVE AMOUNT OF AREA REQUIRING 
VEGETATION CONTROL. 


PROJECT V 
2-1004112 
2-2:0041 12 
2-3004112 
2-4004112 
2-5004112 
2-9104112 
2-9204112 
2-9304112 
2-9404112 


ALLOCATiON 
10 % 

15% 

15% 

15% 

20 % 

7% 

10% 

5% 

3% 


AUGUST 1995 
OCTOBER 1995 
DECEMBER 1995 


(•UNO: 051 
PROGRAM : 2 

PROJECT: 5004112 


SANTA CL. AS A VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 414 



S VEG MGMT/ERSN PS 

? T C 1 

I PGM E I 8 


c'rti 1 

) Tfi 

ZONE C/'T 

PAGE 414 


PLANNING 






































































































































FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 415 


FUND: 051 
PROGRAM: 1 
PROJECT: 5005101 


SECT -ORG- 

CONTRACT SERVICES 
2 02240 

2 02240 


COORD: Ben Francis 

PROJECT: INSURANCE 02240 

SOUTH ZONE C/Y RISK MANAGEMENT DIVISION 

ADMINISTRATION 


ACCT - 

-- ACCOUNT DESCRIPTION . 

HOURS 

---FISCAL 1993-94 - 

BUDGET $ YTO ADJ $ 

TOTAL $ 

-- FISCAL 
HOURS 

1994-95 -- 
AMOUNT 

61042 

61047 

000 GENERAL LIABILITY INSURANCE 

000 RISK MANAGEMENT SERVICES-INSUR 


96,750 

96,750 


96,750 

24,156 


SECTION TOTAL 


96,750 

96,750 


120,906 


* * * * PROJECT TOTAL * * * * 


96,750 

96,750 


120,906 


■ * ■ * * ■> ;f:: hiiUifil: 1 !■ ■ i■=*N : :3i ■: : 'sE 

IEIE£_DESCRIPTION_OF_PROJECT_AND_PROJECT_LOCATI.ON_FOR_SyMMARY_ByDG|T: 

THIS PROJECT ALLOCATES THAT PORTION OF THE COST CENTER'S CONTRIBUTION 
TO THE DISTRICT'S RISK MANAGEMENT PROGRAM FOR THE COMING FISCAL YEAR. 

PEQJICI_GOALS_AND_OBJECIIVES: 

THE DISTRICT'S RISK MANAGEMENT PROGRAM INCLUDES A SELF INSURED 
RETENTION OF $2,000,000 PER OCCURRENCE AND PURCHASED INSURANCE TO 
LIMITS CONSISTENT WITH OUR PROJECTED NEEDS AND AVAILABILITY/COST OF 
INSURANCE IN THE MARKETPLACE. THE APPROPRIATION WILL BE TRANSFERRED 
TO THE RISK INSURANCE SERVICE FUND. 

EE2JI£I_CQMPLEXiON^DATE: 

THIS IS AN ON-GOING PROJECT . 

*kt2CAliON^FORMULA_AND_BASXS: 

THIS PROJECT PROVIDES 12 PERCENT OF THE FLOOD CONTROL ZONES' 
CONTRIBUTION TO THE DISTRICT'S RISK MANAGEMENT PROGRAM. 


PROJECT: 5005101 
RUN DATE: 05/19/94 


ADMINISTRATION 


INSURANCE 
SOUTH ZONE C/Y 


PAGE 415 












fB208P7R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE; 05/19/94 FISCAL 94-95 BUDGET REPORT 

ROW TIME: 13:17 

COORD: Kay Whitlock 

FUND: 051 PROJECT: ADMINISTRATIVE PROJECTS 06100 

PROGRAM: 1 SOOTH ZONE C/Y FLOOD CONTROL MANAGE- 

PROJECT: 5 006101 ADMINISTRATION 

- FISCAL 1093-94 ..FISCAL 

SECT -OR®- ACC T- .. ACCOUNT DESCRIPTION .- HOURS BUDGET t YTD ADJ $ TOTAL $ 


DISTRICT 

1 

LABOR 

02220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 

05320 

61230 

00 0 

EXPENSED 

LA BOR/OVER HEAD 

1 

06210 

61230 

®6® 

EXPENSED 

LABOR/OVERHEAD 

1 

06220 

61230 

00® 

EXPENSED 

LABOR/OVERHEAD 

1 

06230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 

06320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 

0 7220 

61230 

000 

EXPENSED 

LABOR/OVER HE AD 

T 

07230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 

09210 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 

09220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

J 

09230 

61230 

00 0 

E X P E N SE D 

LABOR/OVERHEAD 

1 

09320 

61230 

000 

EXPENSED 

LAB OR/OVER HE AD 


SECTION TOTAL 


rnHTBflr? 

2 04230 71500 000 ARBITRAGE EXPENSE 

2 06210 61093 000 PRINTING/BINDING 

2 0621 0 61 161 000 TRANSPORTAT I ON/TRAVEL/LODG!NG 


SECTION TOTAL 

INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/IV 

* * * * PROJECT TOTAL * * * * 


350 

31.577 

31,577 

105 

80 

150 

10 

780 

780 

80 

138 

60 

4.974 

4,974 

140 

50 

5,220 

5,220 

405 

536 

50 

126 

10,315 

10.315 

183 

150 

10,524 

10,524 

846 

150 

12,885 

12,885 

150 

896 

76,275 

76,275 

2,863 


1,000 

1,000 



150 

150 



55 0 

5 5 0 



1,700 

1,700 


896 

1,630 

79,605 

1 ,630 

79,605 

2,863 


****** fj a R R A T I V £***** 

BElI£_DISCRiPTigN_0£_PRgJECT_AND_PRgJECT_LOCAT|ON_FOR_SUMMARY_BUDGET : 

THIS PROJECT PROVIDES FOR COSTS REQUIRED TO SUPPORT THIS ZONE THAT 
CANNOT BE IDENTIFIED WITH ANY OTHER SPECIFIC PROJECT. EXAMPLES ARE 
MEETINGS, UPDATING OF MANUALS, SUPERVISION, CASH FLOW MONITORING AND 
OTHER GENERAL ACTIVITIES. 


PROJ|CI„GOALS...AND_gBJECIiyES: 

THE GOAL OF THIS PROJECT IS TO PROVIDE SUPPORT FOR THE ZONE 
CONSISTING OF WORK AND CHARGES OF A NONSPECIFIC NATURE AND ASSIGNING 
THEM TO A SINGLE PROJECT RATHER THAN ALLOCATING THEM SY A SUBJECTIVE 
FORMULA. 


PROJECT: 5006101 
RUN SATE; 05/19/94 


ADMT NT S T-ft&T 1 01 


AO'M'INtSTR-A 

s : 


TIV 

our 


p 
H Z 


OJECTS 
HE C/V 


PAGE 416 


1994-95 -- 
AMOUNT 


7,055 
5,7-0® 
12,952 
6,583 
10,568 
11,492 
24 , .0 0 4 
32,286 
6,140 
15,258 
56,716 
12,464 

201,223 


550 

550 


5,212 

206,985 


PAGE 416 











































FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 051 
PROGRAM: 1 
PROJECT: 5006101 


..... 

. . . 

IBlHIKIil 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: ADMINISTRATIVE PROJECTS 
SOUTH ZONE C/Y 
ADMINISTRATION 


★ * ; 


COORD: 


****** 


Kay Whi11ock 
06100 

FLOOD CONTROL MANAGER 


N A R R A T I V I 

«EASyRABLE_TASKS_AND_COMPLET12N_DATES: 

WORK AND CHARGES ASSIGNED TO THES PROJECT ORE OF A GENERAL NATURE AND 
DO NOT LEND TO IDENTIFICATION OF MEASURABLE TASKS/COMPLETION DATES. 


PAGE 417 


PROJECT: 5006101 
RUN DATE: 05/19/94 


ADMINISTRATION 


ADMINISTRATIVE PROJECTS 
SOUTH ZONE C/Y 


PAGE 417 




***** ^ J) (5 4 f j y £****** 

IRIIf„0&SCRiPTigW_OF„PROJECT_AND_PROJECT_!.gCATXOi5_FOR_SyMMAR Y_BUDGET : 

THIS PROJECT CONSISTS EXCLUSIVELY OF CONTRACT AUDITORS PERFORMING THE 
ANNUAL EXAMINATION OF THE DISTRICT'S FINANCIAL RECORDS. 

PRO J E CT_GOA L S_AND_OB J ECTJi VE S: 

IT IS MORE EFFECTIVE TO ASSIGN CHARGES Of A GENERAL ADMINISTRATIVE 
NATURE TO A SINGLE PROJECT THAT CAN BE CLEARLY IDENTIFIED AS TO 
MAGNITUDE RATHER THAN ATTEMPT TO ASSIGN THESE COSTS DIRECTLY TO WORK 
PROJECTS. 

M§£Sy5*§ki_IAMS_AND_CgMPLETigN m DAIES : 

THIS IS THE FINAL YEAR OF A MULTI-YEAR AGREEMENT WITH KPMG PEAT 
MARWICK TO AUDIT THE ANNUAL FINANCIAL STATEMENTS AND TO PERFORM AN 
ANNUAL SINGLE AUDIT. 

£ROJECI_COMPLETXgN_DATE: 

90 DAYS AFTER FISCAL YEAR END. 

A k L gC A T XON^FORMU L A_AND _B AS J.S : 

THE CURRENT ALLOCATION TO THE COST CENTERS IS SASED ON THE PRECEDING 
YEAR'S ACTUAL EXPENDITURES AND ENCUMBRANCES OF EACH FUND: 

COST CENTER 
SOUTH ZONE 


PROJECT NO. % ALLOCATION 

1-5006103 3.5% 


PROJECT: 5006103 
SUN SATE: 05/19/94 


ADMINISTRATION 

















































FB20RP7R 
RUN DATE: 05/19/94 


RUN TIME: 

13:17 


FUND: 051 

PROGRAM: 

1 


PROJECT: 

5006200 


SECT -ORG- 

ACCT - 

DISTRICT 

LABOR 


1 

02230 

61230 

1 

02240 

61230 

1 

03100 

61230 

1 

04100 

61230 

1 

05210 

61230 

1 

05220 

61230 

1 

0531 0 

61230 

1 

05320 

61230 

1 

05330 

61230 

1 

05340 

61230 

1 

06210 

61 230 

1 

06230 

61230 

1 

06320 

61230 

1 

07220 

61230 

1 

07230 

61230 

1 

07250 

61230 

. 1 

07260 

61230 

1 

08310 

61230 

1 

08320 

61230 

. . : 1 

09220 

61230 

1 

09230 

61230 

1 

09320 

61230 

CONTRACT 

SERVICES 


2 

05320 

61 063 

2 

05320 

61071 

2 

05320 

61073 

2 

05320 

61093 

2 

05320 

61096 

2 

05320 

61303 

2 

05320 

61310 

2 

05320 

61310 

2 

05320 

61310 

2 

05320 

61502 

2 

06210 

61303 

2 

06210 

61305 

2 

06210 

61310 

2 

07220 

61063 

2 

07220 

61071 

2 

07220 

6131 0 

2 

07220 

61310 

PROJECT: 5006200 



SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: TECHNICAL & SUPPORT PROJECTS 
SOUTH ZONE C/Y 
ADMINISTRATION 


PAGE 419 


COORD: STAN WILLIAMS 
01000 

GENERAL MANAGER 


ACCOUNT DESCRIPTION 


HOURS 


-FISCAL 1993-94 
BUDGET $ YTD ADJ $ 


TOTAL S 


FISCAL 1994-95 ■ 
HOURS AMOUNT 


000 

000 

000 

000 

000 

000 

000 

000 

000 

000 

000 

000 

000 

000 

000 

000 

000 

000 

000 

000 

000 

000 


EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 


LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAO 


SERVICES OTHER 
SUPPLIES GENERAL 


SECTION TOTAL 


000 MAINTENANCE 
000 MATERIALS & 

000 SMALL TOOLS 
000 PRINTING/BINDING 
000 BOOKS/PUBLICATIONS 
000 TEMPORARY EMPLOYEES FEES 
115 EMERGENCY OPERATI ONS/RESPONSE 
136 SPECIAL PROJECT 
356 BASIC DATA 

000 EXPENSE STRUCTURES & IMPROVE 
000 TEMPORARY EMPLOYEES FEES 
000 PROGRAMMING INFORMATION SYSTEM 
104 CIVIL ENGINEERING DESIGN 
000 MAINTENANCE SERVICES OTHER 
000 MATERIALS & SUPPLIES GENERAL 
471 EQUIPMENT RENTAL CONTRACT 
476 UTILITIES LAND FILL FEES 


6 

5 

4 
8 

6 
2 

11 

536 

3 

2 

180 

2 

10 

31 

5 

679 

8 

2 

2 

7 

44 

1 

1,554 


RUN DATE: 05/19/94 


ADMINISTRATION 


TECHNI CAL & SUPPORT PROJECTS 
SOUTH ZONE C/Y 


463 

314 

273 

672 

525 

126 

869 

38,226 

275 

192 

15,556 

184 

788 

1,864 

289 

41,280 

692 

183 

186 

610 

2,951 

67 

106,585 


2,000 

200 

mrnmm 

iiiitoi 

80 

1,280 

8,000 

1,000 

800 

2,767 

1,360 

1,600 

1,400 

12 

37 

37 

12 
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FB'20RP7* 
•MMH SATE; 
RUM TIME; 


05/19/94 

13:17 


FUND: 051 
PROGRAM; 1 
PROJECT; 5006200 


SECT - 0 R G- 


CONTRACT 


ACCT - 


SERVICES 
07220 6 

07230 6 


07230 61072 


SANTA CLARA VALIEV 'WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


COORD: STAN WILLIAMS 

PROJECT: TECHNICAL & SUPPORT PROJECTS 01000 

SOUTH ZONE C/V GENERAL MANAGER 

ADMINISTRATION 

.. FISCAL 1993-94 ...FISCAL 

. ACCOUNT DESCRIPTION . HOURS BUDGET $ YTD ADJ $ TOTAL $ HOURS 


000 LEASE EQUIPMENT 

000 MATERIALS & SUPPLIES GENERAL 

000 CHEMICALS 


SECTION TOTAL 


INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/IV 

5 07220 61242 000 INTRA DISTRICT CLASS I! 

5 07220 61243 000 INTRA DISTRICT CLASS III 


SECTION TOTAL 


* * * * PROJECT TOTAL * * * * 


1,55. 4 


****** N * R H- A T I V E * * * * * *. 

£EII£_2£i£EI£II2£_2£_EE2i£CT_AND_PRgJECT_LgCATlCN_FCR_syMMARY_8yDGET: 

THIS PROJECT REPRESENTS AN ALLOCATION FROM THE FOLLOWING MASTER 
ALLOCATED PROJECTS: 

BASIC ENGINEERING 
HYDROLOGIC DATA MANAGEMENT 
CROSS VALLEY LEVEL AND BENCHMARKING 
EMERGENCY OPERATIONS 
BASIC HYDROLOGY 

MAINTENANCE WAREHOUSING SERVICES 
WAREHOUSE INVENTORY CONTROL STUDY 
REGULATORY AGENCY PERMIT COORDINATION AND 
COMPLIANCE MANAGEMENT STUDY 

«tk22*I12N_£ORMULA_AND_BASJ.S : 

THE 1994-95 COST ALLOCATION PERCENTAGES FOR . _ __ 

NORTHWEST ZONE , 12 PERCENT; NORTH CENTRAL ZONE, 7 PERCENT; CENTRAL 

ZONE, 15 PERCENT; EAST ZONE, 12 PERCENT; SOUTH ZONE, 4 PERCENT; WATER 
UTILITY ADMINISTRATION AND GENERAL, 50 PERCENT. 


PROJECT #0006201 
PROJECT #0006202 
PROJECT #0006203 
PROJECT #0006204 
PROJECT #0006205 
PROJECT #0006206 
PROJECT #0006207 

PROJECT #0006208 


PROJECT: 5006200 ADMINISTRATION TECHNICAL & SUPPORT PROJECTS 

SUN DATE; 05/19/94 SOUTH ZONE C/Y 


PAGE 420 


1994-95 

AMOUNT 


12 

40 

60 

20,857 


2,830 

528 

528 

3,886 

13:1 ,.3:2: : 8: 
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FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 421 


FUND: 051 
PROGRAM: 1 
PROJECT: 5007101 


SECT -ORG- ACCT- 

DISTRICT LABOR 

1 06230 61230 

INTRA-DISTRICT EQUIPMENT 
5 61241 


BRIEF 


COORD: Marc Klemenclc 

PROJECT: ORDINANCE ADMINISTRATION 06230 

SOUTH ZONE C/Y DESIGN COORD I NAT I ON 

ADMINISTRATION 





HOURS 

- - - F I SC 
BUDGET $ 

A L 1993-94 - 

YTD ADJ S 

TOTAL S 

-- FISCAL 




HOURS 

000 EXPENSED LABOR/OVERHEAD 



30 

2,344 


2,344 


INTRA DISTR ICT CLASS I/ I V 






55 


* * * * PROJECT TOTAL * * * 

' * 


30 

. 2,399 


2,399 


****** || ^ 

R 

R 

A T 

I V ■; 

e * * * * * 

*. 


DESCRIPTION OF PROJECT AND 

PROJECT 

LOCATION 

FOR SUMMARY 

BUDGET: 




THIS PROJECT HAS BEEN TRANSFERRED TO 5-5001101 (LAND USE REVIEW). 


DIVISION 

1994-95 

AMOUNT 


PROJECT: 5007101 
RUN DATE: 05/19/94 


ADMINISTRATION 


ORDINANCE ADMINISTRATION 
SOUTH ZONE C/Y 
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FggORP/R 

RUM DATE: 05/19/94 
RUN TIME: 13:1? 


FUND: 051 
PROGRAM 

PROJECT 


5008101 


SANTA CLARA VAUttY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: DISTRICT SOLID WASTE MG T STUDY 
SOUTH ZONE c/y 
P'LANM I NG 


COORD: Jim Ferguson 
OFT 00 

MAINTENANCE MANAGER 


*■ ;*p$; -/c" W. L 


1993-9* 


FISCAL 


THIS PROJECT PROVIDES FUNDS FOR CONTINUING TO DEVELOP STRATEGIES TO 
REDUCE DISPOSAL FEES AT LANDFILLS BY UTILIZING ALTERNATIVE SITES FOR 
DISPOSAL OF SEDIMENT AND OTHER WASTES. THE WASTE MATERIAL IS 
GENERATED BY DISTRICT FACILITY MAINTENANCE AND OPERATION ACTIVITIES. 

IN FISCAL 93-9* APPROXIMATELY $20,000 WAS SPENT FOR A CONSULTANT 
REPORT WHICH IDENTIFIED SEVERAL SITES THAT MERITED FURTHER 
INVESTIGATION. THAT REPORT ALSO IDENTIFIED POSSIBLE LAND USE AND 
REGULATORY PERMITTING REQUIREMENTS. 


PROJECT GOALS AND OBJECTIVES: 


THE SHORT-TERM GOAL OF THIS PROJECT IS TO ENSURE THAT SITES ARE 
AVAILABLE THROUGH NEXT YEAR AT WHICH SEDIMENT AMD SOME VEGETATIVE 
MATTER CAN BE STORED, DRIED, AND /OR DISPOSED AS AN ALTERNATIVE TO 
DISPOSAL AT LANDFILLS. 

THIS PROJECT WILL NOT PROVIDE A LONG-TERM SOLUTION TO THE DISTRICT'S 
SOLID WASTE MANAGEMENT NEEDS. 


SECT -ORG - 

ACCT - 

. ACCOUNT DESCRIPTION 


- „ 

HOURS 

BUDGET % 

YTD ADJ $ TOTAL $ 

HOURS 

DISTRICT LABOR 









1 06220 

61230 

000 EXPENSED LAS OR/OVERHEAD 



7 

60* 

604 

10 

1 07100 

61230 

000 EXPENSED lA BOR/OVERHE AD 



18 

1.13* 

1 , 13* 

10 

1 07260 

61230 

000 EXPENSED LA BOR / OVERHE AD 



1 1 

902 

902 

12 

1 08210 

61230 

000 EXPENSED lABOR / OVERHEAD 



7 

777 

77 7 

5 



SECTION TOTAL 



43 

3 , * 1 7 

3,417 

37 

CONTRACT SERVICES 









2 07100 

61310 

*83 SOLID WASTE MANAGEMENT 




1,820 

1,820 


2 08210 

61310 

*83 SOLID WASTE MANAGEMENT 




1,820 

1,820 




SECTION TOTAL 




3,6*0 

3,6*0 


I NTRA- DISTRICT EQUIPMENT 








5 

612*1 

INTRA DISTRICT .CLASS I/IV 




79 

79 




* * * * PROJECT TOTAL * * * 



:43: 

7,136 

7,136 

37 



****** N A 

R 

R 

■ ",V:f 

I V 

£ ****** 



BRIEF 

DESCRIPTION OF PROJECT AND 

PROJECT 

LOCATI ON 

FOR SUMMARY 

BUDGET: 



PROJECT: 50CB101 
RUM DATE: 05/19/94 


P'tAHNT'tS 


DISTRICT SOLID U 


ST E 
OU 


T STUDY 
ONE C/Y 


PAGE 422 


1994-95 -- 

AMOUNT 

823 
60? 
1 , 039 
562 

3,031 

3,000 

3,000 

67 

6,098 
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FB20RP7R 

RUN DATE: 05/19/94 

RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DI STRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 423 

FUND: 051 

PROGRAM: 2 

PROJECT: 5008101 


PROJECT: DISTRICT SOLID WASTE MGT STUDY 
SOUTH ZONE C/Y 

PLANNING 

COORD: Jim Ferguson 

07100 

MAINTENANCE MANAGER 



★ * * * * * 

N A R R ^ : A -.' : '' : : ■■■ Y : ' '' : ■ : I ■’' ! V : : : ■ i': : !E- : 

* * * * * * 



MEASyRABLE_TASKS_AND_COMPLEIiON_OATES: 

1) DEVELOP A SHORT LIST OF AVAILABLE SITES, INCLUDING LANDFILLS, BY 
AUGUST 1, 1994. 

2) SELECT ONE OR TWO CANDIDATE SITES FOR FURTHER EVALUATION WITH 
RESPECT TO FISCAL IMPACTS, PERMITTING REQUIREMENTS, AND "CEQA" 
COMPLIANCE BY NOVEMBER 1, 1994. 


PE Q J E C T_COM P L E HON _D ATE: 

WORK ON THIS PROJECT IS EXPECTED TO BE COMPLETED BY JULY 1995. 


AttOCATiON_FORMULA_AND_BASIS: 

THE ALLOCATION IS BASED ROUGHLY ON THE AMOUNT OF SEDIMENT GENERATED 
IN EACH COST CENTER. THE PERCENTAGE ALLOCATIONS ARE: 

RAW WATER T&D - 30% 

NORTHWEST, NORTH CENTRAL, CENTRAL, AND EAST - 15% 

SOUTH FLOOD CONTROL ZONE r !..IIQX 


PROJECT: 5008101 
RUN DATE: 05/19/94 


PLANNING 


DISTRICT SOLID WASTE MGT STUDY 
SOUTH ZONE C/Y 


PAGE 423 






FS20RP7R 
:R®M iDAYE: 
ROW T I ME 


0:5/1:9/94 

13:17 


FUND;: 051 
P :; R:OG:R AM ■; 5 
P'ROjiCC': SOOB^UZ 


SECT - ORG- 

D I STRICT LABOR 

1 08230 

CONTRACT SERVICES 

2 08230 

2 08230 

2 08230 


SANTA G L A R A VALLEY WATER DISTRICT 
FI'SCAL 94 -95 8 us GET REPORT 


PROJECT: HAZMAT EMERG RESP Sooth Zone 
SOUTH ZONE C/Y 
OPERATIONS 


PAGE 424 


COORD : S ea t* Soldi e 
08230 

ENVIRONMENTAL COUPE TANGE 0TV 


ACCT - -. ACCOUNT DESCRIPTION 

61230 900 EXPENSED lABOR/OVERHEAD 


61310 

61310 

61310 


INTRA-DISTR ICT EQUIPMENT 
5 81241 


115 EMERGENCY OPERATI ONS/RESPONSE 
384 HAZ MAT- CLE AN UP/REMEDI AT I ON 
458 TEST & ANALYSIS 

SECTION TOTAL 


I NTRA D I STR I CT CLASS I/ I V 
* * * * PROJECT TOTAL * * * * 


HOURS 


56 


-FISCAL 1993-94 
BUDGET S YTD AOJ $ 


4,278 

20,000 


56 


20,000 

1 02 
24,380 


TOTAL S 
4,278 
28,000 


■ FISCAL 
HOURS 


55 


1994 95 - 
AMOUNT 


20,000 

102 

24,380 


55 


4,058 


2 2,5:0 0 : 

2,5 00 

25,000 


100 

59,158 













PRO.] 

IEC1 

• ?: 


5 00< 

bio; 

2 



R:U.N 

3ft 1 

1. 



r 1: 9, 

f9 

4 : 












****** N A R R A T I V E ****** 

IEIi£_0ISGRiPIION_Of_pROJECT_M0_PR2itCT_iie£ATXON_FCR_.syMMAj? Y__:BU0GEi: 

THIS PROJECT ALLOWS DISTRICT STAFF TO INVESTIGATE, ANALYZE, REMOVE, 
AND DISPOSE OF SUSPECTED OR KNOWN HAZARDOUS WASTE FROM DISTRICT 
PROPERTY, EASEMENT AND RIGHT OF WAY IN THE SOUTH FLOOD CONTROL ZONE. 
THE DISTRICT MUST RESPOND TO REMEDIATE SUCH PROBLEMS TO PROTECT THE 
PUBLIC AND DISTRICT STAFF FROM BEING EXPOSED TO HAZARDOUS MATERIALS 
AND TO PREVENT THESE MATERIALS FROM IMPAIRING THE DISTRICT 
OPERATIONS. 

E£0i§ei_02AiS_AN:D_OBJECOVES : 

THE OBJECTIVE IS TO PROTECT THE DISTRICT FROM LITIGATION AND 
REGULATORY ENFORCEMENT ACTIONS AS A RESULT OF ILLEGAL DISPOSAL OF 
HAZARDOUS MATERIALS ON DISTRICT PROPERTY, EASEMENT OR RIGHT OF WAY. 

?!££SyEABLE _TASKS_AND_COMPLETTgN_DATES : 

SPECIFIC TASKS TO BE COMPLETED INCLUDE: 1) MANAGE THE EMERGENCY 
RESPONSE CONTRACT FOR 1994; 2) RESPOND TO INCIDENTS OF DISPOSAL OR 
RELEASES; 3) LIAISON WITH LOCAL STATE AND FEDERAL AGENCIES; 4) 

DEVELOP AN EMERGENCY RESPONSE PROCEDURES MANUAL; 5) TRAIN ADDITIONAL 
STAFF TO RESPOND TO HAZMAT SPILLS; 6) PURSUE COST RECOVERV from 
RESPONSIBLE PARTIES; 7) AWARD THE EMERGENCY RESPONSE -CONTRACT FOR 
1995 . 


OPERATIONS 


HAZMAT EWE R G RESP South Zone 
SOUTH ZONE G/Y 
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FB20RP7R 

RUM DATE: 05/19/94 
RUM TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 425 


COORD: Beau Goldie 

PROJECT: RAZMAT EMERG RESP South ZOjvje^OikH:: 08230 

SOUTH ZONE C/Y ENVIRONMEMTAL COMPLIANCE DIV 

OPERATIONS 

N A :■ R ' ',.R. ATI V E * * * * * * 

PR CT_COM P L EHON_D ATE : 

THIS IS AN ONGOING PROJECT BECAUSE OF THE CONTINUED DISCOVERY OF 
ILLEGAL DISPOSAL OR RELEASES OF HAZARDOUS WASTES ON DISTRICT PROPERTY 
EASEMENT AND RIGHT OF WAY. 

COST_SHARI.N GL REJ.MBURSEMENT : 

REIMBURSEMENT AND COST SHARING IS PURSUED ON A CASE BY CASE BASIS. 

IT IS A PRIMARY OBJECTIVE TO PLACE THE RESPONSIBILITY FOR CLEANUP ON 
A RESPONSIBLE PARTY. 

*kk2CATiON_FORMULA_AND_BASJ[S : 

" ' NOT APPLICABLE 


FUND: 051 
PROGRAM: 5 
PROJECT: 5008102 


PROJECT: 5008102 
RUN DATE: 05/19/94 


OPERATIONS 


HAZMAT EMERG RESP South Zone 
SOUTH ZONE C/Y 
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.E : :8|:2:.0:Si:R:7:R: 


SANTA 

CLARA VALLEY WATER 

DISTRICT 



PAGE 426 

SON DATE ; 05/19/94 

F I SCAL 94-95 BUDGE T 

REPORT 




RUN TIME: 13:17 













GOORD : Beau Gold; 

: k 


FUND: 051 


PROJECT: 

PROPERTY PREACQUIS I T ION INVEST 08230 



P.ioGRAM: 5 



SOUTH ZONE C/Y 


ENVIRONMENTAL COMPL 

LANCE DIV 

PROJECT : 5:0:08:103 



OPERATIONS 









F 1 S C A 

l 1993-94 . ------ 

-- FISCAL 

1994-95 -- 

SECT - OR G- 

ACCT - 

------ ACCOUNT DESCRIPTION -- 

- HOURS BUDGET $ 

YTD A D J $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 








1 08230 

51230 

000 EXPENSED LA8OR/OVERHEAD 

3 94 

30,097 

3:0,097 

310 

22,875 

1 09320 

61230 

000 EXPENSED LA BOR / OVESH£ AD 




50 

4,155 



SECTION TOTAL 

394 

30,097 

30,097 

360 

27,030 

CONTRACT SERVICES 








2 08230 

61310 

116 ENVIRONMENTAL ASSESSMENT 


5 0,000 

50,000 


32,OOO 

2 08230 

61:310 

458 TEST & ANALYSIS 





6,000 



SECTION TOTAL 


50,000 

50,000 


38,000 

I NfiRA -DISTRICT EQUIPMENT 







5 

61241 

INTRA DISTRICT CLASS I/IV 


717 

717 


655 



* * * * PROJECT TOTAL * * * * 

3 94 

80,814 

80,814 

360 

65,685 



***** * jij ^ g 

RAT 

I V 





BRjEf _DiSCRIPT|0<l OF__PROJECT AND P RO JECT LOCATION FOR SUMMERYBUDGET: 

THIS PROJECT ALLOWS THE DISTRICT TO CONDUCT INVESTIGATIONS OF 
PROPERTY FOR SURFACE AND SUBSURFACE CONTAMINATION PRIOR TO 
ACQUISITION BY THE DISTRICT. THE DISTRICT ACQUIRES A SIGNIFICANT 
AMOUNT OF PROPERTY FOR FLOOD CONTROL AND MATER SUPPLY PROJECTS. IN 
ORDER TO MINIMIZE THE LIABILITY INCURRED WITH THE ACQUIS IT I ON OF 
CONTAMINATED PROPERTY THE DISTRICT MUST CONDUCT AN INVESTIGATION OF 
The property to identify AND EVALUATE CONTAMINATION OF THE PROPERTY. 

EE9 JEGI_GgALS_AND_OB a rECTI VES : 

THE GOAL IS TO PROTECT THE DISTRICT FROM THE LIABILITIES ASSOCIATED 
WITH THE CLEANUP OF CONTAMINATED PROPERTIES. 

ME§yRABLE_TASKS AND jCOMPLETigN_DATES: 

SPECIFIC TASKS TO BE COMPLETED INCLUDE: 1) MANAGE THE MASTER PROPERTY 
ACQUISITIONS INVESTIGATION CONTRACT FOR 1994; 2) DEVELOP PROCEDURES 
FOR REQUESTING INVESTIGATIONS; 3) CONDUCT INVESTIGATIONS OF 
PROPERTIES TO BE ACQUIRED; 4) REVIEW AND EVALUATE CONSULTANTS REPORT; 
5) ASSIST IN PROPERTY ACQUISITION NEGOTIATIONS; 6) LIAISON WITH THE 
REGULATORY AGENCIES,- 7 ) OB T A I N. R :'E GU L A T OR V CLOSURE ON SOME PROPERTIES; 
7) MANAGE CLEANUP OF PROPERTIES AS NEGOTIATED WITH PROPERTY OWNERS. 


PROJECT 

: 5008103 

OPERATIONS 

PROPERTY PR'EAOQU LSI' 

r LON INVEST 


K u. SJ A ?• 

£: 05/19/94 


SOW 

H: ZONE C/ Y 
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FB20RP7R 

RUM DATE: 05/19/94 


RUN TIME: 

13:17 


FUND: 051 

PROGRAM: 

4 


PROJECT : 

5010999 


SECT -ORG- 

ACCT 

DISTRICT 

LABOR 


1 

07220 

61230 

T 

07230 

61230 

1 

07260 

61230 

1 

09230 

61230 

r 

09320 

61230 

CONTRACT 

SERVICES 


. .2 

07220 

61063 

.. 2 

07220 

61071 

2 

07220 

i::M3-;i:0 

2 

07220 

::61:3i0 

2 

07230 

61:063 

2 

0 723 0 

::::6:1:0*;i::- 

2 

07230 

::::6::i:#2:2:' 

INTRA-DISTRICT EQUIPMEN 

5 


61241 

5 

07220 

61242 

5 

07220 

61243 

5 

07230 

61242 

5 

07230 

61243 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: LLAGAS CREEK WATERSHED 
SOUTH ZONE C/Y 
MAINTENANCE 


COORD: Jim Ferguson 
0710 0 

MAINTENANCE MANAGER 


ACCOUNT DESCR IPTION 


HOURS 


- F I S C A 
BUDGET $ 


L 1993-94 
YTD ADJ t 


TOTAL $ 


000 EXPENSED LABOR/OVERHEAD 
000 EXPENSED LABOR/OVERHEAD 
000 EXPENSED LABOR/OVERHEAD 
000 EXPENSED LABOR/0VERHEAD 
000 EXPENSED LABOR/OVERHEaO| 

SECTION TOTAL 


000 MAINTENANCE SERVICES OTHER 
000 MATERIALS & SUPPLIES GENERAL 
471 EQUIPMENT RENTAL CONTRACT 
476 UTILITIES LAND FILL FEES 
000 MAINTENANCE SERVICES OTHER 
000 MATERIALS & SUPPLIES GENERAL 
000 LEASE EQUIPMENT 

SECTION TOTAL 

INTRA DISTRICT CLASS I / I V 
000 INTRA DISTRICT CLASS I I 

000 INTRA DISTRICT CLASS III 

000 INTRA DISTRICT CLASS II 

000 INTRA DISTRICT CLASS III 

SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


FISCAL 

HOURS 


510 

743 

150 

60 

10 

1,473 


1,473 




IEII£_DESCRI.PTION_OF_PROJECT_AND_PROJECT_LOCATION_FgR_SyMMARY_BUDGET: 

THIS PROJECT PROVIDES FUNDS FOR ANNUAL MAINTENANCE IN THE MATADERO 
CREEK WATERSHED. DISTRICT FACILITIES INCLUDE PORTIONS OF LLAGAS 
CREEK NOT UNDER PL-566 AUTHORIZATION AND ITS TRIBUTARIES: 


LLAGAS CREEK (NON PL-566) 
JONES CREEK 
MADRONE CHANNEL 
CREWS CREEK 
MILLER SLOUGH 


PROJECT: 5010999 
RUN DATE: 05/19/94 


ALAMIAS CREEK 
CENTER CREEK 
SAN MARTIN CREEK 
CHURCH CREEK 
DAY CREEK 

MAINTENANCE 


PANTHER CREEK 
RUCKER CREEK 
SAN YSIDRO CREEK 
S. CORRALITOS CREEK 
SKILLET CREEK 


LLAGAS CREEK WATERSHED 
SOUTH ZONE C/Y 


1994-95 -- 
AMOUNT 


30,227 
44,755 
12,984 
4,024 
831 

92,821 


1,558 

4,674 

6,232 

1,558 

5,226 

965 

965 

21,178 


2,680 
6,096 
6,096 
8,750 
1 , 750 

25,372 

139,371 
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FB.2 

SUM 

RUN 


0RP7 

OAT 

TIM 


5/19/94 

3:17 


SANTA CLARA VALLEY HATER DISTRICT 
FISCAL 94-95 SUBSET REPORT 


PAGE 428 


FUN 

PRO 

O-J? Q 


D : 0 
GRAM 

J EC T 


5 1 


PROJECT: 


4 

5010999 


****** 


N 


LLAGAS CREEK WATERSHED 
SOUTH 7. CM £ C/Y 
M A I ■NTE'MAHCE 


l 


COORD: Jim Ferguson 

07160 

MAINTENANCE MANAGER 


PRINCEVALE S.D. 
CORRALITOS CREEK 
MAPLE CREEK 
FOOTHILL CREEK 


DEXTER CREEK 


LOWER MILLER SLOUGH 


E.LITTLE LLAGAS CK NEW CREEK 


EDMUNDSQN CREEK 
TENNANT CREEK 


LIVE OAK CREEK 


PROJECT GOALS AND OBJECTIVES: 


1) TO MAINTAIN IMPROVED FACILITIES TO ENSURE THEY CONTINUE TO 
PROVIDE THE LEVEL OF FLOOD PROTECTION FOR WHICH THEY WERE 
CONSTRUCTED 

2) ON UNIMPROVED FACILITIES, MAINTAIN A CLEAR WATERWAY AND TO 
PROVIDE CHANNEL STABILIZATION ON STREAMS WHERE THE DISTRICT HAS 
RIGHTS OF WAY AND AS FUNDS PERMIT. 

3) TO PERFORM EMERGENCY WORK WHEN NECESSARY TO PROTECT LIFE AND 
PROPERTY FROM IMPENDING FLOOD DAMAGE ON ALL STREAMS TO THE EXTENT 
THAT DISTRICT RESOURCES ALLOW. 


M|*SyRA8LE_TASKS_AND_COMPLETiON_DATES: 
1 ) 


FACILITIES CLEANING WORK: 

ESTIMATED COST OF $5,000.- 

TO BE COMPLETED BY NOVEMBER 1 

500. FEET OF CHANNEL SEDIMENT REMOVAL. 


2) EROSION CONTROL WORK: 

ESTIMATED COST OF $15,000,- 

TO BE COMPLETED BY NOVEMBER 1 / PROVIDED THE U.S. ARMY CORP OF 
ENGINEERS ISSUES A 404 PERMIT FOR SUCH IDENTIFIED WORK. 

150. FEET OF CHANNEL EROSION REPAIR. 

3) NON-CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $50,900. - 

ON APPROXIMATELY 78 ACRES OF DISTRICT FACILITIES 


4 ) 


5 ) 


6) 


REVEGETATION PROJECT WORK: 

ESTIMATED COST OF $30,000 ON 

APPROXIMATELY 2 ACRES OF DISTRICT FACILITIES 
PROPERTY & APPURTENANCES MAINTENANCE WORK: 
ESTIMATED COST OF $23,000.- 


ENGINEERING, TECHNICAL SUPPQR1 
ESTIMATED COST OF $13,500.- 


AND SUPERINTENDENCE: 


PROJECT: 5010999 
RUN DATE; 05/19/94 


MAINTENANCE 


LLAGAS CRF.EK WATERSH: 
SOUTH Z 


ON 


E C 


ED 

n 
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FB20RP7R 
RUN DATE. 


05/19/94 


RUN TIME : 

13 :1 7 


FUND : 05 1 

PROGRAM: 

4 


PROJECT: 

5016999 


SECT -ORG- 

ACCT - 

DISTRICT 

LABOR 


1 

07220 

61230 

1 

07230 

61230 

1 

07260 

61230 

1 

09230 

61230 

1 

09320 

61230 

CONTRACT 

SERVICES 


2 

07220 

61063 

2 

07220 

61071 

2 

07220 

61310 

2 

07220 

61310 

2 

07230 

61063 

2 

07230 

61071 

2 

07230 

61422 

INTRA-DISTRICT EQUIPMEN 

5 


61241 

5 

07220 

61242 

5 

07220 

61243 

5 

07230 

61242 

5 

07230 

61243 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: PAJARO RIVER WATERSHED 
SOUTH ZONE C/Y 
MAINTENANCE 


PAGE 429 


COORD: Jim Ferguson 
07100 

MAINTENANCE MANAGER 


ACCOUNT DESCRIPTION 


HOURS 


-FISCAL 1993-94 
BUDGET $ YTD ADJ $ 


TOTAL S 


000 EXPENSED LA BOR/OVERHEAD 
000 EXPENSED LAB0R/0VERHEAD 
000 EXPENSED LABOR/0VERHEAO 
000 EXPENSED LA BOR/0VERHEAD 
000 EXPENSED LA BOR/0VERHEAD 

SECTION TOTAL 


000 MAINTENANCE SERVICES OTHER 
000 MATERIALS & SUPPLIES GENERAL 
471 EQUIPMENT RENTAL CONTRACT 
476 UTILITIES LAND FILL FEES 
000 MAINTENANCE SERVICES OTHER 
000 MATERIALS & SUPPLIES GENERAL 
000 LEASE EQUIPMENT 

SECTION TOTAL 

INTRA DISTRICT CLASS I/IV 
000 INTRA DISTRICT CLASS II 
000 INTRA DISTRICT CLASS III 
000 INTRA DISTRICT CLASS I I 
000 INTRA DISTRICT CLASS III 

SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


FIS'CAL 
HOURS 


140 

612 

80 

60 

sssirbs 


902 


902 


1994-95 ■ 
AMOUNT 


8,298 

36,866 

6,925 

4,024 

831 

56,944 


433 
1,298 
1,731 
433 
7,642 
572 
165 

12,274 


1,642 

1,692 

1,692 

5,200 

1,015 

11,241 

80,459 






IEIi£_DESCRIPTiON_OF_PROJECT_AND_PROJECT_LOCATiON_FOR_SyMMARY_ByDGET: 

THIS PROJECT PROVIDES FUNDS FOR ANNUAL MAINTENANCE IN THE PAJARO 
RIVER WATERSHED. DISTRICT FACILITIES INCLUDE PAJARO RIVER AND ITS 
TRIBUTARIES: 

PACHECO CREEK 
SARGENT CREEK 
M I L I AS CREEK 
ORTEGA CREEK 


PROJECT: 5016999 
RUN DATE: 05/19/94 


MAINTENANCE 


PAJARO RIVER WATERSHED 
SOUTH ZONE C/Y 


PAGE 429 









FB20RP7R 
RUN DATE: 

9 1 1 U Tint- 

05/19/94 

13-^7 

SANTA CLARA VALLEY WATER DISTRICT 

FISCAL 94"95 BUDGET REPORT 


PAGE 

A U it i II '!• ■ 

FUND; 051 
PROGRAM: 4 

PROJECT : 5 

016999 

PROJECT: PAJARG RIVER WATERSHED 

SOUTH ZONE C/Y 

MAINTENANCE 

COORD: J i if; Ferguson 

071 GO 

MAINTENANCE MANAGER 



****** N A R R A T I V £ ****** 


M9iICI_GOALS_AN0_O8 JECTXyES : 

1) TO MAINTAIN IMPROVED FACILITIES TO ENSURE THEY CONTINUE TO 
PROVIDE THE LEVEL OF FLOOD PROTECTION FOR WHICH THEY WERE 
CONSTRUCTED 

2) ON UNIMPROVED FACILITIES, MAINTAIN A CLEAR WATERWAY AND TO 
PROVIDE CHANNEL STABILIZATION ON STREAMS WHERE THE DISTRICT HAS 
RIGHTS OF WAY AND AS FUNDS PERMIT. 

3) TO PERFORM EMERGENCY WORK WHEN NECESSARY TO PROTECT LIFE AND 
PROPERTY FROM IMPENDING FLOOD DAMAGE ON ALL STREAMS TO THE EXTENT 
THAT DISTRICT RESOURCES ALLOW. 


4) NON-CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $52,600 ON 

APPROXIMATELY 50 ACRES OF DISTRICT FACILITIES 

5 > ENGINEERING, TECHNICAL SUPPORT, AND SUPERINTENDENCE: 
ESTIMATED COST OF $5,735 

PROi§91_COMPLET.ION_DATE : 

THIS IS AN ONGOING MAINTENANCE DEPARTMENT PROJECT. 



MAINTENANCE 


PAJARQ RIVER WATERSHED 
SOUTH ZONE G/Y 



































FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 051 
PROGRAM: 3 
PROJECT: 5018101 


SECT -ORG- ACCT - 

Contract services 

2 04230 13302 


BRIEF 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: UVAS-CARNADERO CREEK 
SOUTH ZONE C/Y 
CONSTRUCTION 


PAGE 431 

COORD: Nai Hsueh 
06320 . . 

FLOOD CONTROL DESIGN DI VISI ON 


ACCOUNT DESCRIPTION 


HOURS 


• - F I S C A 
BUDGET $ 


342 AUDITING 

* * * * PROJECT TOTAL * * * * 


L 1993-94 
YTD ADJ $ 


5,500 

5,500 


TOTAL $ 


5 , 500 

5,500 


- - FISCAL 1994-95 
HOURS AMOUNT 


! ****** ' : 'N.\ ; : .A i R/. ';R.: : A: ; . ' : :T{ y E ***** « 

_2|SCRIPTTON_QF^PROJECT_AND_PROJECT_LOCATiON_FOR_syMMARY^By|»GET: 

WORK ON THIS PROJECT IS COMPLETED, THEREFORE, DELETE IT FROM THIS 
Wm BUDGET . ■: 


•ROJECT: 5018101 
TUN DATE: 05/19/94 


CONSTRUCTION 


UVAS-CARNADERO CREEK 
SOUTH ZONE C/Y 


PAGE 431 







FB20RP7R 

RUN OATS: 05/19/94 
ft U N TIKE: 13:17 

FUND: 051 
PROG RAM: 4 
PROJECT; 5:01:8:9:9:8 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 SUOOET REPORT 


PROJECT: UVAS (D/S SANTA TERESA) WTRSHD 
SOUTH ZONE C/Y 
MAIN TENANGE 


PAGE 432 


SECT 

-ORG- 

ACCT - 

“ ~ * 

--- ACCOUt 

IT DESCRIPTION 

DISTRICT LABOR 





1 

0 7220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 

0 7230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 

07260 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 

09230 

61 23 0 

000 

EXPENSED 

LABOR/OVERHEAD 

1 

093 20 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


COORD: Jim Ferguson 
07100 

MAINTENANCE MANAGED 


HOURS 


--FISCAL 1993-94 
BUDGET $ YTB AQJ S 


TOTAL t 


■ FISCAL 1994-95 • 
HOURS AMOUNT 


SECTION TOTAL 


225 

218 

80 

60 

10 

593 


13,335 
13,133 
6,925 
4,024 
831 

38,248 


CONTRACT SERVICES 


2 

0 7220 

61063 

000 

MAINTENANCE SERVICES OTHER 

688 

2 

07220 

61071 

000 

MATERIALS a SUPPLIES GENERAL 

2,066 

2 

07220 

61310 

471 

EQUIPMENT RENTAL CONTRACT 

2,754 

2 

0 7220 

61310 

4 76 

UTILITIES LAND FILL FEES 

689 

2 

07230 

61063 

000 

MAINTENANCE SERVICES OTHER 

5,095 

2 

0 72.3 0 

61071 

000 

MATERIALS & SUPPLIES GENERAL 

350 

2 

07230 

61422 

000 

LEASE EQUIPMENT 

100 


SECTION TOTAL 


11,742 


INTRA-DISTRICT EQUIPMENT 


07220 

07220 

07230 

07230 


61241 

61242 

61243 

61242 

61243 


INTRA DISTRICT CLASS I/IV 
000 INTRA DISTRICT CLASS II 

000 INTRA DISTRICT CLASS III 

000 INTRA DISTRICT CLASS II 

000 INTRA DISTRICT CLASS III 

SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


593 


1,080 
2,695 
2,695 
3,200 
625 

10,295 

60,285 


8RI.I.£_0 E SC R J P T I 0N_0£_ PRO J E C T_A ND_P R 0 J E C T_L OCA JXON_£§R_SUMM A R Y__BUDGE T : 

TH I S PROJECT PROVIDES FUNDS FOR ANNUAL MAINTENANCE IN THE‘UVAS CREEK 
WATERSHED, D/S SANTA TERESA. DISTRICT FACILITIES INCLUDE UVAS CREEK, 
0/S SANTA TERESA AND ITS TRIBUTARIES: 

GAVILAN CREEK 
TAR CREEK 
TICK CREEK 
FARMAM CREEK 
SABS CANYON CREEK 


IT; 501 8998 

MAINTENANCE 

UVAS (D/S SANTA 

TERESA ) WTRSHi 


ATE: 05/19/94 



SOUTH ZONE C/1 

PAGE 43 









































F820RP7R 

RUM DATE: 05/19/94 
RUM TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 433 





COORD: 

FUND: 051 


PROJECT: 

UVAS (D/S SANTA TERESA) WTRSHD 

PROGRAM: 4 



SOUTH ZONE C/Y 

PROJECT: 5018998 



MAINTENANCE 


****** 

N A R 

R A T I V E ****** 


PROiICT_GOALS_AMD_OBJECTiVES: 

1) TO MAINTAIN IMPROVED FACILITIES TO ENSURE THEY CONTINUE TO 
PROVIDE THE LEVEL OF FLOOD PROTECTION FOR WHICH THEY WERE 
CONSTRUCTED 

2) ON UNIMPROVED FACILITIES, MAINTAIN A CLEAR WATERWAY AND TO 
PROVIDE CHANNEL STABILIZATION ON STREAMS WHERE THE DISTRICT HAS 
RIGHTS OF WAY AND AS FUNDS PERMIT. 

3) TO PERFORM EMERGENCY WORK WHEN NECESSARY TO PROTECT LIFE AND 
PROPERTY FROM IMPENDING FLOOD DAMAGE ON ALL STREAMS TO THE EXTENT 
THAT DISTRICT RESOURCES ALLOW. 


?!I?l§!JPASLE_XASKS_ANO_CgMPLETiON_DATES: 

1) FACILITIES CLEANING WORK: 

ESTI MAT ED COST OF $10,000. - 
TO BE COMPLETED BY NOVEMBER 1 

2) NON-CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $19,565.- 

ON APPROXIMATELY 30 ACRES OF DISTRICT FACILITIES 

3) REVEGETATION PROJECT WORK: 

ESTIMATED COST OF $10,000.- 

ON APPROXIMATELY 2 ACRES OF DISTRICT FACILITIES 

3) PROPERTY & APPURTENANCES MAINTENANCE WORK: 

ESTIMATED COST OF $10,000.- 

4) ENGINEERING, TECHNICAL SUPPORT , AND SUPERINTENDENCE: 
ESTIMATED COST OF $5,400.- 


Jim Ferguson 
07100 

MAINTENANCE MANAGER 


PROJECT: 5018998 
RUN DATE: 05/19/94 


MAINTENANCE 


UVAS (D/S SANTA TERESA) WTRSHD 
SOUTH ZONE C/Y 


PAGE 433 





FB20RP7R 

RUM DATE: 05/19/94 


SANTA CLARA VALIEV WAT«f DISTRICT 
FISCAL 94-9.5 BUDGET REPORT 


RUN TIME: 

13:17 


FUND: 051 
PROGRAM; 3 

PROJECT : 5 

027101 


S E C T 

-ORG- 

A C C T - 

DISTRICT L 

ABOR 


1 

062 1 0 

1 3230 

1 

06320 

13230 

1 

0823 0 

13 230 

1 

09230 

13230 

1 

09320 

13230 

CONTRACT SERVICES 


2 

08230 

13310 

"i 

ft. 

08230 

13310 

2 

09230 

13303 

LAND 

4 

06210 

13110 

"yMiy 

09320 

13110 

4 

09320 

13130 

4 

09320 

13140 

4 

09320 

13160 


06210 

06320 

08230 

09230 

09320 


13241 
1 3241 
1 3241 
1 324 1 
1 3241 


PROJECT: 


ACCOUNT DESCRIPTION 


UPPER LLAGAS CK REIMBURSABLE 
SOUTH ZONE C/Y 
CONSTRUCT I ON 


PAGE 436 


COORD: Nai Hsueti 
06320 

FLOOD CONTROL DESIGN DIVISION 


000 

000 

000 

000 

000 


CAPITALIZED 
CAPITALIZED 
CAPITALIZED 
CAPITALIZED 
CAPITALIZED 


LABOR/OVER HEAO 
LABOR/OVE R HEAD 
LABOR/OVERHEAD 
LABOR/OVERHEAD 
LABOR/OVERHEAD 


SECTION TOTAL 


INTRA-DISTRICT EQUIPMENT 


384 HAZ MAT-CLEAN UP/REMEDI A 7 I ON 

458 TEST & ANALYSIS 

000 TEMPORARY EMPLOYEES FEES 

SECTION TOTAL 


000 LAND FEE TITLE 
000 LAND FEE TITLE 
000 LAND APPRAISALS 
000 LITIGATION 
000 TITLE FEES 

SECTION TOTAL 

000 INTRA DISTRICT CLASS I/1V 
000 INTRA DISTRICT CLASS I/1V 
000 INTRA DISTRICT CLASS I/1V 
000 INTRA DISTRICT CLASS I/IV 
000 INTRA DISTRICT CLASS I/IV 

SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


1 ,519 


5,000 

3.428.513 
15,000 
20,000 
10,000 

3.478.513 


46 

1,547 

728 

444 

2,765 

3,603,031 


5,000 

3.428.513 
15,000 
20,000 
10,000 

3 . 478.513 


46 

1,547 


728 

444 

2,765 

3,603,031 


HOURS 

- - - - F I S C A 
BUDGET $ 

l 1993-94 

YTO ADJ % 

TOTAL $ 

-- FISCAL 1994-95 -- 
HOURS AMOUNT 

2:5 
85 0 

2,257 

70,477 


2,257 

70,477 

40 3,453 

660 54.173 

400 

244 

28,060 

20,959 


28,060 

20.959 

2,000 134,082 

344 28,580 

1,519 

121,753 


121,753 

3,715 269,801 


3,715 


450,000 

50,000 

12,050 

512,050 


300,000 

15,000 

15,000 

15,000 

345,000 


73 

1,201 
1 ,221 
3,640 
626 

6, 761 

1,133,6:12 


PROJECT; 5 
RUH DATE; 


027101 


5/1 


* Hr * * * * 


N 


W 


* * « a * a 


1EI££_®E SCRIPII2N_OF_PRgJECT_ANO_PRgjECT_.LOC AT 10N_FOR_SUMMAR Y_BUDGEI: 

THIS PROJECT PROVIDES FUNDS FOR RIGHT OF WAY ACQUISITIONS, UTILITY 
RELOCATIONS, AND BRIDGE CONSTRUCTION ON THE U.S. SOIL CONSERVATION 
DISTRICT'S <SCS) UPPER LLAGAS CREEK PROJECT FROM MASTEN AVE, TO 
WRIGHT AVE. IN THE CITY OF MORGAN HILL AND THE COUNTY OF SANTA CLARA. 


CONSTRUCTION 


/ 94 


UPPER LLAGAS CK REIMBURSABLE 
SOUTH ZONE C/Y 
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B20RP7R 
:UN DATE: 
:UM TIME: 

UND : 051 
•ROGRAM : 
■ROJECT: 


ROJECT: 
UN DATE: 


05/19/94 

13:17 


3 

5027101 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 

COORD; 

PROJECT: UPPER LLAGAS CK REIMBURSABLE 
SOUTH ZONE C/Y 
CONSTRUCTION 

****** N A R R A T I V E ****** 

PE2JECT_GOALS_AND_OBJECT1VES: 

THE GOALS AND OBJECTIVES FOR THIS PROJECT ARE TO FULFILL THE 
DISTRICT'S RESPONSIBILITY AS A LOCAL SPONSOR FOR THE SCS PROJECT. AS 
A LOCAL SPONSOR, THE DISTRICT IS RESPONSIBLE FOR RIGHT OF WAY 
ACQUISITION, RELOCATION OF UTILITIES, AND BRIDGE AND BOX CULVERT 
CONSTRUCTION. 

MEASURABLE_IASKS_AND_COMPLEI!ON_DATES: 

WORK ON UPPER LLAGAS CREEK BY THE DISTRICT IS SUSPENDED UNTIL 
ADEQUATE FUNDING THROUGH THE STATE SUBVENTION PROGRAM IS AVAILABLE. 

THE ONLY WORK WILL BE COORDINATION WITH SCS AND OTHER AGENCIES. 

E?2JItT_COMPLETiON_DATE: 

THE COMPLETION OF CONSTRUCTION FOR THIS PROJECT NOT DETERMINED. 

COST_S H AR I.NG/.RE J.M8URSEMENT : 

COSTS FOR THIS PROJECT ARE ELIGIBLE FOR REIMBURSEMENT THROUGH THE 
STATE DEPT. OF WATER RESOURCES FLOOD CONTROL SUBVENTION PROGRAM. 


PAGE 437 


Nai Hsueh 
06320 

FLOOD CONTROL DESIGN DIVISION 


5027101 

05/19/94 


CONSTRUCTION 


UPPER LLAGAS CK REIMBURSABLE 
SOUTH ZONE C/Y 
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F B■ j£0 R:P 7 R 

RUM DATE: 05/19/94 
HUN TIME: 1 3: 1 7 

FUND: 051 
PROGRAM: 3 
PROJECT: 5027103 


SANTA CLARA WALL E ¥ MATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT; UPPER LLAGAS CR NONREIMBURSED 
SOUTH ZONE C/Y 
CONSTRUCTION 








S C A L 

1993-94 

. . .. 


-01 

G - A 

eel - 

. ACCOUNT DESCR 

I PT I ON . 

HOURS BUD G 

T % 

YTD ADJ $ 

TOT# * 

H 
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COORD: Nai Hsueh 
G632C 

FLO# CONTROL DESIGN DIVISION 


FISCAL 1994-95 • 
OURS AMOUNT 


DISTRICT LABOR 

1 06320 13230 000 CAPITALIZED LABOR/OVERHEAD 


INTRA-DISTRICT E 
5 06320 


QU 1 P 


ME NT 


13241 000 SNTRA DISTRICT CLASS I/1V 

* * * * PROJECT TOTAL * * * * 


200 


200 


16,583 

364 

16,947 


16,583 

364 

16,947 


200 


20:0 


16,416 

III 

1:6,78:0.: 


LflrLft:: L ft I * ft * 


****** 


NARRATIVE 

l!<iI£„£ISCRiPTiON_OF_PROJECT_AND_PRO JECT_LOCATigN_FOR_SyMMARY„jByOG|T : 

THIS PROJECT PROVIDES FUNDS FOR NON -R EIMBURSABLE EXPENSES THE U.S. 
SOIL CONSERVATION SERVICE'S (SCS) UPPER LLAGAS CREEK PROJECT FROM 
MASTEN AVE. TO WRIGHT AVE. IN THE CITY OF MORGAN HILL AND THE COUNTY 
OF SANTA CLARA. 

PR°l§£I_52£k£_AND_OBJECTiVES : 

THE GOALS AND OBJECTIVES FOR THIS PROJECT ARE TO PROVIDE A MEANS TO 
CHARGE EXPENSES FOR THE UPPER LLAGAS CREEK PROJECT THAT ARE NOT 
ELIGIBLE FOR REIMBURSEMENT BY THE STATE DEPT. OF WATER RESOURCES 
< 0 MR > AND NOT COVERED BY ANY REIMBURSABLE AGREEMENT WITH SCS. 
EXAMPLES OF SUCH CHARGES ARE REVIEWS OF SCS DESIGNED CHANNEL 
PROJECTS, ENVIRONMENTAL REVIEWS FOR REVEGETATION PROJECTS AND "YOUR 
DOLLARS AT WORK" TYPE OF SIGNS. 

MEASyRABLE_TASKS_AND_COMPLETigN_DATES; 

NONE 

P£9i£CT_CgMPL|TiON_DATE: 

THE COMPLETION OF CONSTRUCTION FOR THIS PROJECT HAS NOT BEEN 
DETERMINED . 


PROJECT; 5027103 
RUN DATE: 05/19/94 


CONSTRUCTION 


UPPER LLAGAS CR * 


lO'NRE IMBU 

R S ED 

>UTH ZONE 

C/Y PASf: 43! 






































































FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 051 
PROGRAM: 3 
PROJECT: 5028101 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: LOWER LLAGAS CK REIMBURSABLE 
SOUTH ZONE C/Y 
CONSTRUCTION 


PAGE 439 


COORD: Nai Hsueh 
06320 

FLOOD CONTROL DESIGN DIVISION 


SECT -ORG- ACCT- 

DISTRICT LABOR 

1 06210 13230 

1 06320 13230 

1 09230 13230 

1 09320 13230 


CONTRACT SERVICES 

2 04230 13302 

2 06320 13210 


ACCOUNT DESCRIPTION 


FISCAL 


1993-94 


-- FISCAL 1994-95 - 


000 

000 

000 

000 


CAPITALIZED 

CAPITALIZED 

CAPITALIZED 

CAPITALIZED 


LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 


SECTION TOTAL 


s:3:4:2s 

ooo 


AUDITING 

CONSTRUCTION 


SECTION TOTAL 


LAND 


4 : 

09320 

13110 

000 

LAND FEE TITLE 


4 

09320 

13130 

000 

LAND APPRAISAL 

llllllllll 

4 

09320 

13140 

000 

LITIGATION 



" 4 

09320 

13160 

000 

TITLE FEES 






SECT 

ION TOTAL 



DISTR 

ICT EQU 

IPMENT 





5 

06210 

13241 

000 

INTRA DISTR 

ICT 

CLASS 

5 

06320 

13241 

000 

INTRA DISTR 

icf; 

CLASS 

5 

09230 

13241 

000 

INTRA DISTR 

iii 

CLASS 

5 

09320 

13241 

000 

INTRA DISTR 

ill 

iliisis 




SECTION TOTAL 







* * PROJECT 

TOTAL * 


I / MV 

I /1 V 
I / IV 
I / IV 


****** 


HOUR S 

BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

25 

2,257 

2,257 

100 

8,635 

570 

47,259 

47,259 

240 

19,699 

1,000 

70,152 

70,152 



150 

12,885 

12,885 

300 

: 24,924 

1,745 

132,553 

132,553 

640 

53,258 





2,801 


310,000 

310,000 


310,000 


310,000 

310,000 


312,801 


100,000 

100,000 


150,000 


15,000 

15,000 


15,000 


20,000 

20,000 


15,000 


10,000 

10,000 


5,000 


145,000 

145,000 


185,000 


46 

46 


182 


1,037 

1,037 


437 


1,820 

1,820 




273 

273 


546 


3,176 

3,176 


1,165 

1,745 

590,729 

590,729 

640 

552,224 

A T 

I V 

E ****** 




BRiEF_OESCRiPTigN_OF_PROJECI_AND_PROJECI_LOCAUON_FgR_SyMMARY_BUDGET: 


THIS PROJECT PROVIDES FUNDS 
RELOCATIONS, AND BRIDGE AND 
SOIL CONSERVATION SERVICE'S 
PAJARO RIVER TO MASTEN AVE. 
SANTA CLARA. 


FOR RIGHT OF WAY ACQUISITIONS, UTILITY 
BOX CULVERT CONSTRUCTION FOR THE U.S. 
(SCS) LOWER LLAGAS CREEK PROJECT FROM 
IN THE CITY OF GILROY AND THE COUNTY OF 


PROJECT: 5028101 
RUN DATE: 05/19/94 


CONSTRUCTION 


LOWER LLAGAS CK REIMBURSABLE 
SOUTH ZONE C/Y 
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SANTA CLARA VAUEf MATES DISTRICT PAGE 440 

FISCAL 94-95 3UDSET REPORT 

COORD; Nai HsueH 

PROJECT; LOWER LLAGAS CK REIMBURSABLE 06320 

SOUTH ZONE C/T FLOOD CONTROL DESIGN DIVISION 

CONSTRUCT SON 

****** ^ fa g ^ ^ f | y c ****** 

E?QJ.I£I_§2AkS_AMD„OB J ECIJ.VES ; 

THE GOALS AND OBJECTIVES FOR THIS PROJECT ARE TO FULFILL THE 
DISTRICT'S RESPONSIBILITY AS A LOCAL SPONSOR FOR THE SCS PROJECT. AS 
A LOCAL SPONSOR THE DISTRICT IS RESPONSIBLE FOR RIGHT OF WAY 
ACQUISITIONS, UTILITY RELOCATIONS, AND BRIDGE AND BOX CULVERT 
CONSTRUCT I ON. 

?!i.ASURABLE_TAS)(S_AND_COHPLETION_DAIES : 

AWARD CONSTRUCTION CONTRACT FOR SCS PROJECT 

IN REACH 3A - 6 SPRING, 1994 

EEQilk!_COMPLEHQN_DATE: 

THE COMPLETION OF CONSTRUCTION FOR THIS PROJECT IS SCHEDULED FOR 
FALL, 1994 AND A REVEGETATION PROJECT FOR REACHES 3A-4, 3A-5, AND 
3A - 6 WILL FOLLOW IN 1995. 

COS T_S H AR £N G£R E j[MBU R SEM E N T : 

District expenses for this project are eligible for reimbursement 

THROUGH THE STATE DEPT. OF WATER RESOURCE'S FLOOD CONTROL SUBVENTION 
PROGRAM. 


F82 ORP 78 

RUN DATE: 05/19/94 
RUN TIME; 13:17 

FUNDi 051 
PROGRAM : 3 

PROJECT: 5028101 


PRO J 
RUM 


C T s 5 0 2 8101 


T E : 0 


by 


IV 


/ 94 


CONSTRUCTION 


LOMER LLAGAS 


I REIMBURSABLE 


SOUTH ZONE C/Y P 

AGE 440 
































































FB20RP7R 

RUM DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 051 
PROGRAM: 3 
PROJECT: 5028103 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: LOWER LLAGAS C 1C NONREIMBURSED 
SOUTH ZONE C/Y 
CONSTRUCTION 
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COORD: Nai Hsueh 
06320 

FLOOD CONTROL DESIGN DIVISION 








---FIS C 

A L 1993-94 . 

-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT 


--- ACCOUNT DESCRIPTION . 

HOURS 

BUDGET $ 

YTO ADJ $ TOTAL S 

HOURS 

AMOUNT 

DISTRICT 

LABOR 









1 

06320 

13 230 

000 

CAPITALIZED LABOR/OVERHEAD 

175 

14,509 

14,509 

200 

16 416 

1 

08220 

13230 

00 0 

CAPITALIZED LA80R/OVERHEAD 

627 

41,983 

41,983 

177 

12'492 

1 

09220 

13230 

000 

CAPITALIZED LABOR/0VERHEAD 

1 ,225 

100,288 

100,288 



1 

09230 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 




50 

3,354 




SECTION TOTAL 

2,027 

156,780 

156,780 

427 

32,262 

CONTRACT 

SERVICES 









2 

06320 

13210 

000 

CONSTRUCTION 





1 «; non 

2 

08220 

61310 

384 

HAZ MAT-CLEAN UP/REMED1 AT I ON 


200,000 

200,000 



2 

09220 

13310 

458 

TEST & ANALYSIS 


6,500 

6,500 






SECTION TOTAL 


206,500 

206,500 


15,000 

INTRA-DISTRICT EQUIPMENT 








. 5 

06320 

13241 

000 

INTRA DISTRICT CLASS I/IV 


319 

319 


364 

5 

08220 

13 241 

000 

INTRA DISTRICT CLASS I/IV 


1,141 

1,141 


\?2 

5 

09220 

13241 

000 

INTRA DISTRICT CLASS I/IV 


2,230 

2^230 



5 

09230 

13241 

000 

INTRA DISTRICT CLASS I/IV 





91 




SECTION TOTAL 


3,690 

3,690 


777 




* * i 

* * PROJECT TOTAL * * * * 

2,027 

366,970 

366,970 

427 

48,039 





****** N A R R 

A T 

I V 

£ ****** 





BRIEF 

DESCRIPTION OF PROJECT AND PROJECT 

LOCATION 

FOR SUMMARY 

BUDGET: 




THIS PROJECT PRO V10 E S FUNDS FOR N-ON:-REIMBURSABLE EXPENSES FOR THE 
U.S. SOIL CONSERVATION SERVICE (SCS) PROJECT ON LOWER LLAGAS CREEK 
FROM PAJARO RIVER TO MASTEN AVE. IN THE CITY OF GILROY AND THE COUNTY 
OF SANTA CLARA. 


PROJECT GOALS AND OBJECTIVES:! 


THE GOALS AND OBJECTIVES FOR THIS PROJECT ARE TO PROVIDE A MEANS TO 
CHARGE EXPENSES THAT ARE NOT ELIGIBLE FOR REIMBURSEMENT THROUGH THE 
STATE DEPT. OF WATER RESOURCE'S (DWR) SUBVENTION PROGRAM AND NOT 
COVERED BY ANY REIMBURSEMENT AGREEMENT WITH SCS. EXAMPLES OF SUCH 
CHARGES ARE REVIEWS FOR REVEGETATION PROJECTS, HAZARDOUS MATERIALS 
REMEDIATION AND "YOUR DOLLARS AT WORK" TYPE OF SIGNS. 


PROJECT: 5028103 
RUN DATE: 05/19/94 


CONSTRUCTION 


LOWER LLAGAS CK NONREIMBURSED 
SOUTH ZONE C/Y 


PAGE 441 









F 8,2 0 »P: 7 8 
RUN DATE 
RUN TINE 


rU 


PR 


P 8 


; 05/19/94 
13:17 


5 1 


028103 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT; LOWER LLAGAS C K NONREIMBURSED 







SOUTH /.ONE C/Y 
CONSTRUCT ION 



If * 

N 

A 

R 

RAT 

1 V E 


MEASl[RABLE_TASl(S_AND_.COMPLETiON_OATES : 

NONE 

PR2 ilC T_COMP LET j[ON_D A T E : 

THE COMPLETiON OF REVEGETATION PROJECT IS SCHEDULED FOR 1996, 


G£ 442 


COORD: Nai Hsueh 
06320 

FLOOD CONTROL DESIGN DIVISION 

* * * 


ROJECT: 502 
UN DATE; 05 


81 


3 


9/94 


CONSTRUCTION 


LOWER t LAGAS CK 


S9UT 


UR 


SED 

C/Y 


PAGE 442 

















































































































































































B20RP7R 

UN DATE: 05/19/94 
UN TIME: 13:17 

UND: 051 
ROGRAM: 3 
ROJECT: 5028107 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: S ZONE LLAGAS 3A/9A REVEG 
SOUTH ZONE C/Y 
CONSTRUCTION 


PAGE 443 


COORD: Bernie Goldner 
06210 

PROJECT DEVELOPMENT-BR MANAGER 


SECT -ORG- ACCT• 


ACCOUNT DESCRIPTION 


ON TRACT SERVICES 

2 04230 13302 342 AUDITING 


* * * * 


PROJECT TOTAL * * * * 


21 

21 


. FISCAL 1993-94 - 

HOURS BUDGET S YTD ADJ $ TOTAL $ 


FISCAL 1994-95 -- 
HOURS AMOUNT 


21 

21 


****** NA R . . R 
NO NARRATIVE EXISTS FOR THIS PROJECT 


****** 


ROJECT: 5028107 
UN DATE: 05/19/94 


CONSTRUCTION 


S ZONE LLAGAS 3A/9A REVEG 
SOUTH ZONE C/Y 


PAGE 443 







F 8 2 O R P 7R 

RUN 0AT£ : 05 /19/94 
RUM TIME: 13:17 

F U WO; 051 
’R.Q'&RAM: 3 
PROJECT ; 5 0:2:8109 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: LOWER l L A S A S 1.0 MR 
SOUTH 2.GW £ C/Y 
CONSTRUCTION 


PAGE 444 


COORD:; na; hsuek 

06320 

FLOOD CONTROL DESIGN DIVISION 


SECT -ORG- ACCT.ACCOUNT DESCRIPTION 


... FISCAL 1993-94 

HOURS BUDGET * Y TD AD J $ 


TOTAL % 


-• FISCAL 1994-95 • 

HOURS AMOUNT 


DISTRICT LABOR 

1 06320 13230 000 CAPITALIZED LA BOR/0VERHEAD 

1 09230 13230 000 CAPITALIZED lABOR/OV£RHEAO 

SECTION TOTAL 

CONTRACT SERVICES 

2 09230 13301 000 AERIAL PHOTOS MAPPING 


37,676 

6,704 

44,380 


10,000 


INTRA-DISTRICT EQUIPMENT 

5 06320 13241 000 INTRA DISTRICT CLASS I/IV 
5 09230 13241 000 INTRA DISTRICT CLASS I/IV 


SECTION TOTAL 


PROJECT TOTAL 


1,017 

M:,:3;9? 


****** 


****** 


iRI§f_OiSCRIPTION_OF_PROJECT_AND_PROJECT_LOCATiON_FOR_.SyMMARY_ByDGET; 

THIS PROJECT PROVIDES FOR DI STRICT I N I TI AT ED REQUESTS FOR FLOOD 
INSURANCE MAP REVISIONS FROM THE FEDERAL EMERGENCY MANAGEMENT AGENCY 
< FEMA > 

PROJECT GOALS AND OBJECTIVES: 


THE OBJECTIVE OF THIS PROJECT IS TO PREPARE THE ANALYSIS REQUIRED BY 
FEMA TO REVISE THEIR FLOOD MAPS AFTER THE DISTRICT HAS COMPLETED 
INSTRUCTION OF FLOOD PROTECTIVE WORKS. 

MEASURABLE TASKS AND COMPLETION DATES: 


ASSEMBLE ALL “AS BUILT" CONSTRUCTION DRAWINGS FOR 
WEST BRANCH LLAGAS CREEK 

ORDER 1“ = 200' SCALE MAP (WITH 2' CONTOURS) OF 
RESIDUAL FLOODPLAIN 


P?9IICi_COMPLETION_DATE: 


WORK ON THIS PROJECT WILL CONTINUE THROUGH FT 1995 


JUNE 95 


JUNE 95 


PROJECT; 5028109 
SUN DATE: 05/19/94 


CONSTRUCT I ON 


LOWER LLAGAS LOMR: 
SOUTH ZONE :C:/Y : 






















FB20RP7R 

RUM DATE: 05/19/94 
RUM TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 445 


FUND: 051 
PROGRAM: 3 
PROJECT: 5039101 


SECT -ORG- 


CONTRACT SERVICES 
2 04230 


PROJECT: 5039101 
RUM DATE: 05/19/94 


PROJECT: LIONS CK INTERCEPTOR SCS REIM 
SOUTH ZONE C/Y 
CONSTRUCTION 


ACCT 


ACCOUNT DESCRIPTION 


COORD: Nai Hsueh 
06320 

FLOOD CONTROL DESIGN DIVISION 


HOURS 


-FISCAL 1993-94 
BUDGET $ YTD ADJ $ 


TOTAL $ 


FISCAL 1994-95 • 
HOURS AMOUNT 


13302 342 AUDITING 

* * * * PROJECT TOTAL * * * * 


2,141 

2,141 


2,141 

2,141 


****** N A R R A T I V E ****** 

ESCR1PTT0N_0F_PROJECT_AND_PROJECT_LOCATiON_FOR_SUMMjRRY_BUDGET: 

CONSTRUCTION OF THIS PROJECT HAS BEEN COMPLETE, THEREFORE, DELETE IT 
FROM THIS BUDGET. 


CONSTRUCTION 


LIONS CK INTERCEPTOR SCS REIM 
SOUTH ZONE C/Y 


PAGE 445 
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F8.2Q.RP7R SANTA CLARA VALLEY WATER DISTRICT 

RUM DATE: 05/19/9:4 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 


COORD: Jiffi Ferguson 


FUND: 051 



PROJECT: 

PL 566 UPPER LLA 

GAS CREEK 


0 7100 



PROGRAM - 4 




SOUTH ZONE C/Y 



MAINTENANCE 

MANAGER 


PROJECT: 5057101 




MAINTENANCE 










----------- 

- F I S C A 

L 1993-94 - 


- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

. ACCOUNT 

DESCRIPTION --- 

HOURS 

BUDGET $ 

YTB ADJ $ 

TOTAL $ 

HOURS 

AMOU N T 

DISTRICT LABOR 










1 07220 

61230 

000 EXPENSED LA BOR/OVER HE AD 





50 

2,965 

1 0:7230 

61230 

000 EXPENSED LA BOR/OVERHEAD 





174 

10,481 

1 07260 

61230 

000 EXPENSED LABOR/OVER HEAD 

101 

8,672 


8,672 

100 

8,656 

1 09320 

61230 

000 EXPENSED LA BOR/OVER HE AD 

190 

8,590 


8,590 

100 

8,308 



SECTION TOTAL 


201 

17,262 


17,262 

424 

30,410 

CONTRACT SERVICES 










2 07260 

61060 

0G0 MAINTENANCE 

SERVICES 


62,464 


62,464 



2 07260 

61063 

000 MAINTENANCE 

SERVICES OTHER 






62,464 



SECTION TOTAL 



62,464 


62,464 


62,464 

ENT R A -01ST RICT EQUIPMENT 









5 

61241 

1 NTRA DISTRICT 

ILASS I/IV 


366 


366 


77 2 



* * * * PROJECT 

TOTAL * * * * 

201 

80,092 


80,092 

424 

93,646 



***** 

N A R 

RAT 

I V 

£ ***** 

* 




BEIIf._Oi£CRiPTiON_OF_PROJECT_AND_PROJECT_LOCATION_FOR_SUMWARY_ByDGET: 

THIS PROJECT PROVIDES FUNDS FOR THE MAINTENANCE OF FI RE PREVENT I OR 
MEASURES IN THE UPPER LLAGAS CREEK WATERSHED. THE DISTRICT IS 
COMMITTED 8Y AGREEMENT WITH THE SOIL CONSERVATION SERVICE TO PERFORM 
THIS WORK. ACTUAL WORK IS PERFORMED BY THE STATE OF CALIFORNIA 
DEPARTMENT OF FORRESTRY UNDER A FIVE-YEAR AGREEMENT WITH THE 
DISTRICT. 

EE2T_GOALS_AND_OBJECTiVES: 

TO PERFORM REGROWTH CONTROL AND MAINTENANCE WORK AS DEEMED NECESSARY 
FOR THE PROTECTION OF THE UPPER LLAGAS CREEK WATERSHED, IN ACCORDANCE 
WITH THE ANNUALLY ESTABLISHED WORK PLAN. 

M£ESyRABLE_TASKS_AND_CgMPLETION_DATES: 

YEAR-ROUND REGROWTH CONTROL AND MAINTENANCE WORK ON: 

1. ONE WATER TANK 

2. three HELISPOTS 

3. 22.7 MILES OF INTRABASIN FIRE ACCESS TRUCK TRAILS 

4. 22 MILES OF 75-FOOT TO 15Q-FOCT WIDE FUEL BREAKS. 


PROJ EC 

Ts 5057101 

MAINTENANCE 

PL 566 UPPER LLA'Gi 

»S GREEK 

RUN DA 

T £: 05/19/94 


SOUTH 

I ONE C/Y PAGE 44 























































FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 447 


FUND: 051 
PROGRAM: 
PROJECT: 


4 

5057101 

****** N A R R A T I V E ****** 

RENEW 5-YEAR AGREEMENT WITH CDF BY MAY 1994 
EROiECT_CQMPLEHQN_DATE : 

THIS IS AN ONGOING PROJECT. THE CURRENT FIVE-YEAR AGREEMENT ENDS 
JUNE 30, 1995. IT IS ANTICIPATED THAT A NEW FIVE-YEAR AGREEMENT WITH 
CDF WILL BE EXECUTED BY MAY 1, 1995. THIS AGREEMENT IS CONTINGENT 
UPON THE AVAILABILITY OF STATE PERSONNEL, EQUIPMENT, AND FUNDS. 

£2§I_SHARING/REiMBURSEMENT : 

1. LOMA PRIETA RESOURCE CONSERVATION DISTRICT SHARES THE COSTOF THIS 
PROJECT BY CONTRIBUTING 2% OF SCVWD COSTS, NOT TO EXCEED $500 PER 


2. UNDER AGREEMENT WITH THE STATE, THE DISTRICT FUNDS THE 

PERSONNEL AND OPERATING BUDGET AT A COST OF APPROXIMATELY 
$62,464. THE STATE FUNDS THE ROAD MAINTENANCE AND FUEL BREAK 
MAI NTENANCE BUDGET AT A COST OF APPROXIMATELY $127,399. 


PROJECT: PL 566 UPPER LLAGAS CREEK 
SOUTH ZONE C/Y 
MAINTENANCE 


COORD: 


Jim Ferguson 
071 00 

MAINTENANCE MANAGER 


PROJECT: 5057101 
RUN DATE: 05/19/94 


MAINTENANCE 


PL 566 UPPER LLAGAS CREEK 
SOUTH ZONE C/Y 


PAGE 447 






F-B:2:0:RP7R 




SANTA CLARA VALLEY WATER DISTRICT 





PAGE 44 

RUM DATE.- 

05/19/94 


FISCAL 94- 

95 BUDGET 

REPORT 






RUN TIME, 

13:17 





















CO 080: Jim 

F a rguson 



FUND: 051 




PROJECT; L 

L t A 6 A 

S CREEK CSCS) WATERSHED 


071 00 



PROGRAM ' 

4 




SOUTH 

2tTW : E € / Y 



MAINTENANCE 

MANAGER 


PROJECT : 

5058999 




MAINTENANCE 














-FISCAL 

1993 

-94 . 

... 

FISCAL 

1994-95 -- 

SECT -ORG- 

A C C T - 

" - “ - 

-- ACCOUNT DESCRIPTION ----- 

- 

HOURS 

BUDGET $ YTD 

AD J 

$ TOTAL 

$ 

HOURS 

AMOUNT 

DISTRICT 

LABOR 












1 

07220 

61230 

000 

EXPENSED LABOR/OVERHEAD 







2,470 

146,386 

1 

0 723 0 

61230 

000 

EXPENSED LABOR/OVERHEAD 







1 , 500 

90,355 

1 

07260 

61230 

000 

EXPENSED LABOR/OVERHEAD 







560 

48,476 

1 

09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 







60 

4,024 

1 

09320 

61230 

000 

EXPENSED LABOR/OVERHEAD 







TO 

331 




SECTION TOTAL 







4,600 

290,072 

CONTRACT 

SERVICES 












2 

07220 

61063 

000 

MAINTENANCE SERVICES OTHER 








9,207 

2 

07220 

61071 

000 

MATERIALS & SUPPLIES GENERAL 








27,621 


07220 

61310 

471 

EQUIPMENT RENTAL CONTRACT 








90,532 

2 

07220 

61310 

476 

UTILITIES LAND FILL FEES 








9,207 

2 

07230 

61063 

000 

MAINTENANCE SERVICES OTHER 








5,723 

2 

07230 

61071 

000 

MATERIALS & SUPPLIES GENERAL 








3,120 


07230 

61422 

000 

LEASE EQUIPMENT 








900 




SEC 

SON TOTAL 








146,310 

INTRA-DISTRICT EQUIPMENT 











5 


61241 

INTRA DISTRICT CLASS I/IV 








8,371 

5 

07220 

61242 

000 

INTRA DISTRICT CLASS II 








36,028 

5 

07220 

61243 

000 

INTRA DISTRICT CLASS III 








36,028 

“§ 

07230 

61242 

000 

INTRA DISTRICT CLASS II 








28,300 


07230 

61243 

000 

INTRA DISTRICT CLASS I I I 








5,550 




SECTION TOTAL 








114,277 




* * 

* * PROJECT TOTAL * * * * 







4,600 

550,659 


****** gij $ 


R R A 


y £ ***** * 


lRIi£_5ISCRiPIiON_0£_PRO : [IECT_AWD_PROJECT_LOCATXON_fOR_SyMMARY_8_UOGjET : 

THIS PROJECT PROVIDES FUNDS FOR ANNUAL MAINTENANCE IN THE LOWER 
LLAGAS CREEK WATERSHED, DISTRICT FACILITIES INCLUDE LLAGAS CREEK 
(WHERE IMPROVED UNDER PL-566 AUTHORIZATION} AND ITS TRIBUTARIES: 

WEST LITTLE LLAGAS CREEK 
WEST BRANCH LLAGAS CREEK 
LIONS CREEK 
SOUTH MOREY CREEK 
NORTH MOREY CREEK 


■so JE 

CT : 5 051 

1999 

MA;NTENANCE 

L LLAGAS 

CREEK (SCS) HATE: 

ft SHE D 

:UN D 

ATE: 05, 

H 9/94 



SOUTH ZON 

E C/Y 






























































: B20RP7R 

tUN DATE: 05/19/94 
(UN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 449 

: UND : 051 
’ROGRAM: 4 
•ROJECT: 5058999 


PROJECT: L LLAGAS CREEK (SCS) WATERSHED 
SOUTH ZONE C/Y 

MAINTENANCE 

COORD: Jim Ferguson 

07100 

MAINTENANCE MANAGER 



****** 

N A R R A T I V E 

****** 



PROj£CT_GOALS_ANO_OBJECIIVES: 

1) TO MAINTAIN IMPROVED FACILITIES TO ENSURE THEY CONTINUE TO 
PROVIDE THE LEVEL OF FLOOD PROTECTION FOR WHICH THEY WERE 
CONSTRUCTED 

2) ON UNIMPROVED FACILITIES, MAINTAIN A CLEAR WATERWAY AND TO 
PROVIDE CHANNEL STABILIZATION ON STREAMS WHERE THE DISTRICT HAS 
RIGHTS OF WAY AND AS FUNDS PERMIT. 

3) TO PERFORM EMERGENCY WORK WHEN NECESSARY TO PROTECT LIFE AND 
PROPERTY FROM IMPENDING FLOOD DAMAGE ON ALL STREAMS TO THE EXTENT 
THAT DISTRICT RESOURCES ALLOW. 


MEASyRABLE_TASKS_AND_COMPLEIION_DAT|S: 

1) FACILITIES CLEANING WORK: 

ESTIMATED COST OF $60,000.- 
TO BE COMPLETED BY NOVEMBER 1 

VARIOUS SITES OF CHANNEL SEDIMENT REMOVAL. 

2) EROSION CONTROL WORK: 

ESTIMATED COST OF $15,000.- 

TO BE COMPLETED BY NOVEMBER 1 / PROVIDED THE U.S. ARMY CORP OF 
ENGINEERS ISSUES A 404 PERMIT FOR SUCH IDENTIFIED WORK. 

VARIOUS SITES OF CHANNEL EROSION REPAIR. 

3) NON-CHEMICAL VEGETATION CONTROL WORK: 

ESTIMATED COST OF $100,000.- 

ON APPROXIMATELY 181 ACRES OF DISTRICT FACILITIES 

4) REVEGETATION PROJECT WORK: 

ESTIMATED COST OF $100,000.- 

ON APPROXIMATELY 33 ACRES OF DISTRICT FACILITIES 

5) PROPERTY & APPURTENANCES MAINTENANCE WORK: 

ESTIMATED COST OF $224,020.- 

6) ENGINEERING, TECHNICAL SUPPORT, AND SUPERINTENDENCE: 
ESTIMATED COST OF $61,800.- 


'ROJECT: 5058999 MAINTENANCE L LLAGAS CREEK (SCS) WATERSHED 

tUN DATE: 05/19/94 SOUTH ZONE C/Y PAGE 449 




FB20AP7R SANTA CLARA VALLEY HATER DISTRICT' 

Rioifj DA re: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME : 13:17 


COORD: Jim Hergusofl 


FUND; 051 




PROJECT: 

SOUTH ZONE GEN 

HA INTENANCE 


07100 


PROGRAM ; 

4 




SOUTH Z;b : N:E C 

/ y 


M A I NTENANCE 

MANAGER 

PROJECT : 

507699V 




MAIN tenant: 

E 









- - - -. 

- - - F 5 SC 

A L 1993-94 -- 

.. 

* FISCAL 

SECT - OR G- 

ACCT - 

- - ” * 

ACCOUNT DESCRIPTION - 

HOURS 

BUDGET $ 

YTD ADJ $ 

TOTAL § 

HOURS 

DISTRICT 

LABOR 









1 : 

0632 0 

61230 

000 

EXPENSED L A B OR/0 V E R H E A D 

30 

2,489 


2,489 

30 

1 

07100 

61230 

000 

EXPENSED L A B O R / 0 V E S :H E A D 





200 

1 

0 7220 

61230 

00 G 

EXPENSED LABOR/OVERHEAD 

4,500 

274,833 


274,833 


1 

0 7230 

6 1230 

000 

EXPENSED LA BOR/OVER HEAD 

3,270 

196,014 


196,014 


1 

0 725 0 

61230 

00 0 

EXPENSED LABOR/OVERHEAD 

50 

3,146 


3, 146 


1 

0 7260 

61230 

000 

EXPENSED LABOR/OVERHEAD 

890 

76,398 


76,398 

90 

1 

09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

3 00 

21,045 


21,045 





SECTION TOTAL 

9,040 

573,925 


573,925 

320 

CONTRACT 

SERVICES 









2 

06210 

61310 

489 

ENVIRONMENTAL SERVICES 


80,000 


80,000 


2 

072-20 

61060 

000 

MAINTENANCE SERVICES 


5,150 


5,150 


2 

07220 

61071 

00 0 

MATERIALS & SUPPLIES GENERAL 

16,070 


16,070 


2 

07220 

61303 

000 

TEMPORARY EMPLOYEES FEES 


5,980 


5,980 


2 

07220 

61310 

471 

EQUIPMENT RENTAL CONTRACT 


51,500 


51,500 


2 

07220 

61422 

000 

LEASE EQUIPMENT 


2,060 


2,060 


2 

07220 

61450 

000 

UTILITIES 


20,600 


20,600 


2 

07230 

61060 

000 

MAINTENANCE SERVICES 


1,100 


1, TOO 


2 

07230 

61071 

000 

MATERIALS & SUPPLIES GENERAL 

5,200 


5,200 


2 

0:723:0 

61072 

000 

CHEMICALS 


1,500 


1,500 


2 

07230 

61303 

000 

TEMPORARY EMPLOYEES FEES 


3,000 


3,000 


2 

07230 

61422 

000 

LEASE EQUIPMENT 


1,500 


1 , 5 0 0 


2 

09230 

61301 

000 

AERIAL PHOTOS/MAPPING 


450 


450 





SECTION TOTAL 


194,110 


194,110 


INTRA-DISTRICT EQUIPMENT 








5 


61241 

INTRA DISTRICT CLASS I / IV 


16,453 


16,453 


5 

07220 

61242 

000 

INTRA DISTRICT CLASS II 


48,000 


48,000 


5 

07220 

61243 

00 0 

INTRA DISTRICT CLASS III 


48,000 


48,000 


5 

07230 

61242 

000 

INTRA DISTRICT CLASS II 


41,000 


41 ,000 


5 

07230 

61243 

000 

INTRA DISTRICT CLASS III 


8,000 


8,000 





SECTION TOTAL 


161,453 


161,453 





* * 

* * PROJECT TOTAL * * * * 

9,040 

929,488 


929,438 

320 





****** N A R 

RAT 

I V 

£ ***** 

* 




MJLIf 

_E|SC»iPT I0N_0£_PR0 j|CT..AND_,PR0JEC!__LgCAT10N,_ 

£0R__SyMM A S Y __ 

BUDGET : 







THIS PROJECT PROVIDES FOR 

DISTRICT LABOR 

ON ADMINISTRATIVE, 




PROJECT: 50769 

99 

MAINTENANCE 

SOUTH ZONE ( 

SEN MATNTSMAMCI 

RUN DATE; 05/1 

9/94 



SOUTH ZONE C:/'1 


P A 6E 45 0 

1994-95 -- 

AMOUNT 

2,463 

12,134 

7,790 

22,387 

20,000 

20,000 

583 

583 
42,970 

PAGE 450 








































































B20RP7R 

UN DATE: 05/19/94 
UN TIME: 13:17 

UND: 051 
ROGRAM: 4 
ROJECT: 5076999 

****** N A R R A T I V E * * * * * * 

BUDGETING, PLANNING, ENGINEERING, AND GENERAL COST CENTER SUPPORT 
ACTIVITIES OF A WIDE AND VARIED NATURE, WHICH CANNOT BE READILY 
IDENTIFIED WITH SPECIFIC ZONE PROJECTS. MAY INCLUDE TEMPORARY HELP, 
MEETINGS, UPDATING INFORMATION AND MANUALS, AND SUPERVISION. 

FUNDS FOR THIS PROJECT HAVE BEEN REDUCED AND ALLOCATED TO EACH OF THE 
FIVE SOUTH ZONE WATERSHEDS: LLAGAS, PAJARO, UVAS (DOWNSTREAM SANTA 

TERESA), UVAS (UPSTREAM SANTA TERESA), AND LOWER LLAGAS. THIS 
REALLOCATION OF FUNDS HAS NO NET IMPACT ON THE COST CENTER'S BUDGET. 

PROJECI_GOALS_AND_OBJECIIVES: 

1) TO DEVELOP, COORDINATE, AND IMPLEMENT MAINTENANCE DEPARTMENT 
PROGRAMS, BUDGETS, AND SYSTEMS. 

2) TO PROVIDE SUPPORT AND ASSIST THE MAINTENANCE MANAGER AND ALL 
MAINTENANCE DIVISIONS IN MONITORING AND ACCESSING THE DISTRICT 
MAIN FINANCIAL SYSTEM AS WELL AS DIVISION LEVEL SYSTEMS. 

3) TO ANALYZE FMS BUDGETS, REPORTS, AND PERCEIVED NEEDS AND EVALUATE 
ALTERNATIVES AND RECOMMEND SOLUTIONS. 


MEASURABLE_TASKS_AND_COMPLETION^DATES: * 

1) PROGRAM ANALYSIS AND SUPPORT BUDGET PREPERATI ON AND IMPLEMENTATION 
FROM DECEMBER THROUGH JULY. 

2) DEVELOP MONTHLY STATUS REPORTS AND UTILIZE GRAPHS WHERE NECESSARY 
QUARTERLY STATUS REPORTS FOR MANAGEMENT. 


PRO Jiei-COMPLEIJ.ON_DATE : 

ONGOING ANNUAL PROCESS 


SOUTH ZONE GEN MAINTENANCE 

SOUTH ZONE C/Y PAGE 451 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: SOUTH ZONE GEN MAINTENANCE 
SOUTH ZONE C/Y 
MAINTENANCE 
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COORD: Jim Ferguson 
07100 

MAINTENANCE MANAGER 


ROJECT: 5076999 
UN DATE: 05/19/94 


MAINTENANCE 






FB.ZORp./R 



SANTA CLARA 

VALLEY WATER 

DI STS ICT 



RUN DATE; 05/19/94 



F I S'CAL 

94-95 BUDGET 

REPORT 



RUN TIME; 13:17 














COORD 

: Steve Fuji! 

FUND: 051 



PROJECT; DEBT 

SERVICE-COPS 

PAYABLE 


04230 

PROGRAM: 1 



SOUTH ZONE C/Y 



ACCOUNTING DIVISION 

PROJECT; 5 0:99 10 1 



ADM IN1ST R A T I ON 









F I S C A 

L 1993-94 --- 

- .. -- FISCAL 

SECT -ORG- 

ACCT - 

" ” ~ “ 

ACCOUNT DESCRIPTION . 

HOURS BUDGET $ 

YTD ADJ $ 

TOTAL $ HOURS 

CONTRACT SERVICES 








2 04230 

71100 

000 

BOND PRINCIPAL EXPENSE 


182,820 


182,820 

2 04230 

71200 

000 

BOND INTEREST EXPENSE 


585,086 


585,086 

2 04230 

71300 

000 

PAYING AGENT EXPENSE 


1,920 


I ,920 

2 04230 

71500 

000 

ARBITRAGE EXPENSE 







SECTION TOTAL 


769,826 


769,826 



* J*f 

* * PROJECT TOTAL * * * * 


769,826 


769,826 




****** N A R R 

A T 

I V 

:•£ *r * * * * * 



IEIS£„0|SCRiPIiOW_g£_PRgjECT_ANC_PROJECT_LGCATiON_FOR_SyM«ARY_8yDGET: 

THIS SCOPE OF WORK COVERS THE COST OF PRINCIPAL AND INTEREST FOR 
RETIREMENT OF CERTIFICATES SOLD TO FINANCE FLOOD CONTROL 
IMPROVEMENTS. 

E!?2i§£I_GOA l s_an d_ob j E c r iVE s: 

THE DEBT SERVICE OBLIGATION FOR 1994-95 IS AS FOLLOWS; 

SERIES PRINCIPAL INTEREST AGENT'S FEES TOTAL 

1*88 $ 195,305 569,769 2,369 *767,443 

MfMyRABLE_iASKS_AND_CgMPLET£gN_DATES ; 

THIS SERIES WAS ISSUED ON MARCH 1, 1988 IN THE AMOUNT OF $21,550,000 
WITH AN AVERAGE INTEREST RATE OF 7.234293%. THIS SERIES IS TO BE 
FULLY REDEEMED IN 2013. 

PRg JI£I„£ompleiion„daie : 

FISCAL YEAR 2013 


’ R 0 J £ C T : 50991 01 
:UN DATS ; 05/19/94 


;BT -SE : RVi 

ICE-COP 

S PAY ABU 


SOUTH 

ZONE e/T 
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1994-95 -- 
AMOUNT 


195,305 
569,769 
2,369 
1,000 

768,443 

768,443 
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ADMINISTRATION 










































H31VM 


WATER UTILITY SUMMARIES 



SANTA OIAJtA VALLEY WAlffi MSHUCT 


WATER UTILITY FUND 
Adjusted j 



Actual 

Bad-get 

Requested Budget 


Revenue Sources- 

1992-93 

1993-94 ■ 


1994-95 


Property Taxes $ 

18,722,558 $ 


| $ 18,720,000 $ 

$ 


Interest 

3,799,647 

3,046,000 

3,364,000 



Agreements and Advances 

2 044,079 


2,161,780 



Groundwater Charges 

27,501,398 

1 .RSBSIRJJiB 

29,729,000 



Surface Water Charges 

291,450 

142,000 

153,000 



Treated Water Charges 

32,729,695 

29,140,003 

32,550,000 



Reclaimed Water Sales 

4,438 

1,000 

1,000 



Other 


120,000 

120,400 



Total Revenue 

85,993,265 

81,261,000 

86,799,180 






Operating 

Capital 

Total 

Outlay Summary: 






Planning 

5,924,775 

8,704,963 

8,137,870 

686,391 

8,824,261 

Construction 

15,822,761 

13,480,336 

275,374 

19,333,559 

19,608,933 

Maintenance 

7,064,856 

8,212,692 

8,489,554 

221,417 

8,710,971 

Operations 

25,066,929 

36,375,158 

39,107,789 

192,000 

39,299,789 

Administration 

3,098,718 

3,132,003 

6,376,228 


6,376/228 

Debt Service 

11,091,114 

11,158,454 

11,171,542 


11,171,542 

Total Program Outlay 

68,069,153 

81,063,606 

73,558,357 

20,433,367 

93,991,724 

Excess (Deficit) revenues over outlays 

17,924,112 

197,394 

13,240,823 

(20,433,367) 

(7,192,544) 

Other Financing Sources: 






Bond Sales 





0 

Total Other Financing Sources 

WS&SeM Ek 


0 

0 

0 

Change in Fund Balance 

t *? Off* 1 

Jt f j A Jk&* 

197,394 

13,240,823 

(20,433,367) 

(7,192,544) 

Balance Beginning of the Year 


93,684,527 

17,633,636 

2,164,797 

19,798,433 

Balance Before Transfer to Capital 

88,644,990 

93,881,921 

30,874,459 

(18,268,570) 

12,605,889 

Transfer to Capital 



(13,324,459) 

13,324,459 


Balance Available 


93,881,921 


(4,944,111) 

12,605,889 

Appropriated to /(from) Reserves: 



Current Year Increase / (Decrease) 

Operating Reserves: 



i 

i 


1 

San Felipe Appropriation 






Supplemental Water Supply Approp, 


20,800,000 




Contingency Appropriation 

1,000,000 

1,000,000 



0 

Working Capital Appropriation 






Total Operating Reserves 

3,600,205 

23,308,000 

5,451,000 

0 

5,451,000 

Capital Reserves: 

4,490,771 



150,000 


Replacement Appropriation 

5*G00,GGQ 


150*000 

In-County Distribution System Approp. 

30,902,443 

13,382,394 


(5,094,111) 

(5,094,111) 

Total Capital Reserves 

35,393,214 

311 

0 

(4,944,111) 

(4,944,111) 

Funded amd Contingent Liabilities: 






Bureau Repayment Appropriation 

—aHMIWIW 

37,178,000 | 




Total Funded & Contingent LiabiL 


37,178,000 j 

pjgsg £* j 



Total Appropriated to/(from)Reserves 

§6,533,419 

78,868,394 


(4,944,111) 

12,605,889 

Uncommitted Funds $ _ 

22,111,571 $ 

15,013,527 a 

$ o $ 

0 $ 

0 


s) Represents difference between estimated and audited beginning balances 
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WATER UTILITY 

COST CENTER EXPENDITURE SUMMARY 
REQUESTED BUDGET - FY 1994-95 


Adjusted Requested 1994-95 


Cost Center 

1993-94 

Operating 

Capital 

Total 

Source of Supply $ 

28,957,539 $ 

27,101,325 $ 

3,531,314 $ 

30,632,639 

Raw Water Transmission & Distribution 

9,427,627 

6,070,519 

5,091,853 

11,162,372 

Water Treatment 

15,879,234 

13,483,579 

3,206,840 

16,690,419 

Treated Water Transmission & Distribution 

3,662,947 

2,011,265 

8,371,629 

10,382,894 

Administration & General 

- Operating & Capital 

- Debt Service 

11,977,805 

11,158,454 

13,782,627 

11,109,042 

231,731 


Total Administration & General 

23,136,259 

24,891,669 

231,731 

25,123,400 

Total 

81.063.606 $ 

73,558,357 $ 

20,433.367 $ 

93.991,724 
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Per Acre Fool 



Approved 

Approved 

Approved 

Requested 


1991-92 

1992-93 

1993-94 

1994-95 

Groundwater 

Zone W-2 

Agricultural 

$ 43.75 

$ 43.75 

$ 43.75 

$ 43.75 

Non-Agri cultural 

262.00 

262.00 

240.00 

240.00 

Zone W-5 

Agricultural 

11.50 

11.50 

11.50 

11.50 

Non-Agricultural 

117,00 

117.00 

108,00 

108.00 

Treated Water 

Contract (Scheduled) 

332.00 

332.00 

310.00 

310.00 

Non-Contract 

312.00 

312.00 

290.00 

290.00 

Untreated Water 

Zone W-2 

Agricultural 

43.75 

43.75 

43.75 

43.75 

Non-Agricultural 

262.00 

262.00 

240.00 

240.00 

Zone W-5 

Agricultural 

11.50 

11.50 

11.50 

11.50 

Non-Agricultural 

117.00 

117.00 

108.00 

108.00 

Water Master 

11.75 

11.75 

11.75 

11.75 

Power 

Evergreen System 

0.00 

0.00 

0.00 

0.00 

Power 

Half Road/Coyote Madrone System 

0,00 

0.00 

0.00 

0.00 

Capital Cost 

Half Road/Coyote Madrone System 

2,75 

2.75 

2.75 

2.75 

Minimum Charge 


1 Qf, CA 

1 8A AA 

i an ftf\ 

Zone W-5 

87.75 

87.75 

i eUi-w 

81,00 

81.00 

Reclaimed Water 

Gilroy Reclamation Facility 
Agricultural 

20.00 

20.00 

20,00 

20,00 

Non-Agricultural 

80.00 

80.00 

80.00 

80.00 
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SOURCE OF SUPPLY 







FB22RP4R 

RUN DATE: 05/19/94 
RUN TIME: 13:15 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 457 


PROJECT 
81 01 000 


PROGRAM SUMMARY BY PROJECT 
COST CENTER 81 ROLLUP 


P R 

- DESCRIPTION - PLANNING CONSTRUCTION 

UST FUEL CLEANUP PROGRAM 
TOTAL 


0 G R A M. PROJECT 

MAINTENANCE OPERATIONS ADMINISTRATION TOTAL 

1.215.380 1,215,380 

1.215.380 1,215,380 


RUN DATE: 05/19/94 


WATER UTILITY 


PAGE 457 










70 O 



5AMiA CL.ASA VALLEY MATER DISTRICT 
FISCAL 94 95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 

OPERA!IONS 


PROJECT 

LABOR 

CONTRACT 

SERVICES 

£; .! 

EQUIPMENT 

LANS 

I NTSA -DI ST 
EQU1PMENT 

81 01 000 

1,121,822 | 

64 t 670 



2 3 e S 3 S 


PROGRAM TOTAL 


1 , 121,822 64,670 


2 


8,888 



TOTAL 



1,215,380 


■Jt( DATE: 05/19/94 


MATES UTILITY 
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FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 180 
PROGRAM: 5 
PROJECT: 8101000 


SECT -ORG- 

ACCT - 

DISTRICT 

LABOR 


: : i 

03230 

61230 

i 

04230 

61230 

. :i .1 

08210 

61230 

'■1 

08220 

61230 

CONTRACT 

SERVICES 


2 

04230 

61302 

2 

08220 

61141 

2 

08220 

61303 

2 

08220 

61305 

2 

08220 

61310 

2 

08220 

61310 

INTRA-DISTRICT EQUIPMEN 

5 


61241 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: UST FUEL CLEANUP PROGRAM 


PAGE 459 


COORD: Be l i nda A I t en 
08220 


ACCOUNT DESGRIPTI ON 


000 EXPENSED LABOR/OVERHEAD 
000 EXPENSED LABOR/OVER HEAD 
000 EXPENSED LABOR/OVERHEAD 
000 EXPENSED LABOR/OVERHEAD 

SECTION TOTAL 


000 AUDITING SERVICES 

000 CONFERENCES/SEMINARS/TRAINING 

000 TEMPORARY EMPLOYEES FEES 

000 PROGRAMMING INFORMATION SYSTEM 

458 TEST & ANALYSIS 

489 ENVIRONMENTAL SERVICES 


SECTION TOTAL 


* * * * PROJECT TOTAL * * * * 


) STORAGE 

TANK C/Y 

GROUNDWATER 

PROTECT 

DIVISION 

PERATIONS 








-FISCAL 

1994-95 -- 

HOURS 

BUDGET S YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

1,344 

63,844 

63,844 

1,286 

58,891 

24 2 

17,525 

17,525 



710 

78,880 

78,880 

800 

89,943 

21,287 

1,425,399 

1,425,399 

13,786 

972,988 

23,583 

1 , 585,648 

1,585,648 

15,872 

1,121,822 


20,000 

20,000 




6,500 

6,5 00 


3,670 


37,000 

37,000 


37,000 


5,000 

5,000 


20,000 


5,000 

5,000 


4,000 


5,000 

5,000 




78,500 

78,500 


64,670 


42,920 

42,920 


28,888 

23,583 

1,707,068 

1,707,068 

15,872 

1,215,380 


* *.* * * * 


N A R R A T I V E * * * * * * 

BRIEF_DESCRiPT10N_0F_PR0JECT_AND_PROJECT_LOCATXON_FOR_SyMMARY_BUDGET: 

THIS IS AN ONGOING PROJECT WHICH PROVIDES FOR A DISTRICT PROGRAM TO 
OVERSEE THE INVESTIGATION, CLEANUP,AND CLOSURE OF SITES WHERE SOIL 
AND/OR GROUNDWATER HAS BEEN AFFECTED BY FUEL FROM LEAKING UNDERGROUND 
STORAGE TANKS (UST). OVER 1700 FUEL LEAK SITES HAVE BEEN REPORTED IN 
SANTA CLARA COUNTY, RANGING IN SERIOUSNESS FROM MINOR SOIL 
CONTAMINATION TO EXTENSIVE GROUNDWATER CONTAMINATION. 

PROJECT_GOALS_AND_OBJECTJVES: 

THE OBJECTIVES OF THIS PROJECT ARE TO PROTECT WATER SUPPLIES, HUNAN 
HEALTH AND SAFETY, AND THE ENVIRONMENT BY OVERSEEING AND FACILITATING 
THE COMPLETION OF CORRECTIVE ACTIONS AT FUEL LEAK SITES. 

UI^SURA8LE_TASKS_AND_COMPLETiON_DATES: 

CLOSE CASES 12 PER QUARTER, INCREASE THE NUMBER OF CLEAN UPS STARTED 
6 PER QUARTER, INCREASE THE NUMBER OF COMPLETED PRELIMINARY SITE 


PROJECT: 8101000 
RUN DATE: 05/19/94 


OPERATIONS 


UST FUEL CLEANUP PROGRAM 
UNDERGROUND STORAGE TANK C/Y 
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S A-ttTA CLARA VALIEV* WATER DISTRICT 
FISCAL 94-55 BUDGET REPORT 

COORD : Belinda All 

PROJECT : UST FUEL CLEANUP PROGRAM 08220 

UNDERGROUND STORAGE TANK C/V GROUNDWATER 

OPENATIONS 

* ***** N A R R A T I V e ***** * 

ASSESSMENTS T2 PER QUARTER, PUT CASES IN THE UST LOCAL OVERSIGHT 
PROGRAM i2 PER QUARTER, INCREASE THE NUMBER OF CLEANUP FUND LETTER OF 
COMMITMENT- 12 PER QUARTER ESTABLISH MAJOR COMPANY SCHEDULES J PER 
QUARTER UNTIL COMPLETE, INVOICE THE STATE BOARD-QUARTERLV, HOST 
PERMITTING AND REDEVELOPME NT FORUM NOVEMBER 1994. EVALUATE THE NEED 
TO NOTIFY D OWN G R A 9 I E:N T WATER SUPPLY WELL OWNERS JANUARY 1995 , 

EVALUATE THE NEED FOk DEED RESTRICt!ONS/NOT IfI CAT I ONS JANUARY 1995 . 

PR 0UfCT _GOMP L EIION_D A TE: 

THIS IS AN ONGOING PROJECT. 

COST_SHA RING/REIMBURSEMENT: 

THE DISTRICT RECEIVES REIMBURSEMENT FOR STAFF TIME EXPENDED ON THE 
OVERSIGHT OF FUEL LEAK CASES 8Y CONTRACTUAL AGREEMENT WITH THE STATE 
BOARD . 

ALLOCATION FORMULA AND BASIS: 


uqt APPLICABLE. 


en 

P-ROTEtt; 


OPERATIONS 


UST FUEL CLEANUP PROGRAM 
UNDERGROUND STORAGE TANK C/Y 















SANTA CLARA VALLEY WATER DISTRICT PAGE 461 

FISCAL 94-95 BUDGET REPORT 
PROGRAM SUMMARY BY PROJECT 


SOURCE OF SUPPLY PROJECTS 





PROJECT 


- - - P R 

0 G R 

A M - - 


PROJECT 

PROJECT 

---DESCRIPTION - 

PLANNING 

CONSTRUCTION 

MAINTENANCE 

OPERATIONS 

ADMINISTRATION 

TOTAL 

91 

01 

101 

LAND USE REVIEW 




82,223 


82,223 

91 

04 

101 

WATER SUPPLY TRANSFERS 

510,929 





510,929 

91 

04 

112 

SS VEG MGMT/ERSN PRTCT PGM EIR 

15,323 





15,323 

91 

05 

101 

INSURANCE 





161,957 

161,957 

91 

08 

101 

DAMS & RESERVOIRS - GENERAL 


5,000 




5,000 

91 

08 

104 

SEISMIC SAFETY OF DISTRICT'S D 



138,182 



138,182 

91 

08 

105 

HAZMAT EMERG RESP - RESERVOIRS 




29,158 


29,158 

91 

09 

104 

WATER RECLAMATION FAC - GILROY 




135,067 


135,067 

91 

1 1 

1 01 

WATER RIGHTS 





60,517 

60,517 

91 

13 

101 

STATE WATER PROJECT 

7,652 




467,626 

475,278 

91 

13 

103 

STATE WATER PROJECT 


1,700,000 




1,700,000 

91 

13 

104 

STATE WATER PURCHASE 




9,000,000 


9,000,000 

91 

14 

101 

FEDERAL WATER PROJECT 





401,829 

401,829 

91 

15 

101 

WATER SAVINGS 




2,284,168 


2,284,168 

91 

15 

102 

WATER EDUCATION 





413,644 

413,644 

91 

19 

101 

HETCH HETCHY WATER PROJECT 





7,474 

7,474 

91 

21 

101 

SAN FELIPE REACH 1 RESERVE 





100,000 

100,000 

91 

21 

104 

SAN FELIPE REACH 1 




580,055 


580,055 

91 

21 

999 

SAN FELIPE REACH 1 GEN MAINT 



498,954 



498,954 

91 

22 

101 

SAN FELIPE REACH 2 RESERVE 





50,000 

50,000 

91 

22 

103 

SAN FELIPE DIVISION-REACH 2 




21,280 


21,280 

91 

2 2 

999 

SAN FELIPE REACH 2 GEN MAINT 



156,320 



156,320 

91 

23 

103 

SAN FELIPE DIVISION-REACH 3 


33,000 




33,000 

91 

23 

1 04 

SAN FELIPE - REACH 3 




7,956,193 


7,956,193 

91 

23 

999 

SAN FELIPE REACH 3 GEN MAINT 



347,512 



347,512 

91 

45 

113 

ORDINANCE 90-1 ADMIN MNTRG WLS 




831,563 


831,563 

91 

45 

116 

ORDINANCE 90-1 ADMIN WTR WELLS 




127,976 


127,976 

91 

45 

119 

ORDINANCE 90-1 ADMIN WELL DEST 




347,039 


347,039 

91 

76 

101 

SOURCE OF SUPPLY GENERAL 




395,423 


395,423 

91 

76 

999 

SOURCE OF SUPPLY GENERAL MAINT 



590,447 



590,447 

91 

86 

101 

ANDERSON DAM SPILLWAY REVEG 


15,225 




15,225 

91 

88 

102 

COYOTE DAM REVEGETATION 


151,082 




151,082 

91 

88 

103 

COYOTE DAM & RESERVOIR 



84,709 



84,709 

91 

89 

102 

GUADALUPE SEISMIC STABILITY 



115,734 



115,734 

91 

90 

102 

LEXINGTON DAM FREEBOARD RSTRTN 

524,660 





524,660 

91 

93 

105 

UVAS DAM & RESERVOIR 


1,006,838 




1,006,838 




TOTAL 

1,058,564 

2,911,145 

1,931,858 

21,790,145 

1,663,047 

29,354,759 


FB22RP4R 

RUN DATE: 05/19/94 
RUN TIME: 13:15 


RUN DATE: 05/19/94 


WATER UTILITY 
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SANTA CLARM VALLEY HATES DISTRICT 
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F § 2 3 S p 4 3 
RUN DAT? 
RUM TIME 


: S : 0:U:R : C : E OF SliPPW PROJECTS 



FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 

PLANNING 


P R 0 J E C 
-*“DE SCRIPT 

T 

I 0 N ---- PROJECT 

LABOR 

CONTRACT 

SERVICES 

EQUIPMENT 

LAND 

INTRA-DIST 

EQUIPMENT 

TOTAL 

HATER SUPPLY TRANSF 

E R S 91 

0 1 

1 0 1 

334,476 

170,000 



6, 453 

e 4 e\ *% 

3 1 U j 7 £ y 

SS VEG MGMT/ERSN PR 

TCT PGM EIR 91 

04 

1 1 2 

4,708 

10,500 



111 

15,323 

STATE WATER PROJECT 

91 

13 

101 

7,506 




146 

7,652 

LEXINGTON DAM FREES 

OAR'D RSTRTN 91 

90 

102 

380,897 

135,000 



8, 763 

524,660 

PROGRAM TOTAL 




727,587 

315,500 

15,477 

1,058,564 


RUN DATE.. 05 / 19/94 


m$S- 46 2 




















FB23RP4R 

RUN DATE:05/19/94 
RUN TIME: 13:15 


SOURCE OF SUPPLY PROJECTS 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 


CONSTRUCTION 


PAGE 463 


PROJECT 
DE SCRIPTION- 


PROJECT 


CONTRACT 

SERVICES 


EQU IPMENT 


INTRA-DI ST 
EQUIPMENT 


DAMS & RESERVOIRS - GENERAL 

91 

08 

101 



STATE WATER PROJECT 

91 

13 

103 


1,700,000 

SAN FELIPE DIVISION-REACH 3 

91 

23 

103 



ANDERS0N DAM SPILLWAY REVEG 

91 

86 

101 

12,952 

2,000 

COYOTE DAM REVEGETATION 

91 

88 

102 

32,372 

118,000 

UVAS DAM & RESERVOIR 

91 

93 

105 

141,665 

862,000 

PROGRAM TOTAL 




186,989 

2,682,000 


5,000 


33,000 


38,000 


273 

710 

3,173 

4,156 


5,000 
1,700,000 
33,000 
15 , 225 
151,082 
1,006,838 

2,911,145 


RUN DATE: 05/19/94 


WATER UTILITY 
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source of supply projects 

PROJECT 

DESCRIPTION--*- PROJECT 


SEISMIC S A 

FETY OF DISTRICT'S 0 

91 

08 

104 

SAN FELIPE 

REACH 1 OEM MA I NT 

91 

21 

999 

SAN FELIPE 

REACH 2 GEN MAI NT 

91 

22 

999 

SAM FELIPE 

REACH 3 GEN MAINT 

91 

23 

999 

SOURCE OF 

SUPPLY GENERAL MAIN? 

91 

76 

999 

COYOTE DAM 

& RESERVOIR 

91 

88 

103 

GUADALUPE 

SEISMIC STABILITY 

91 

89 

102 


PROGRAM TOTAL 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 

| CONTRACT ! 

LABOR I SERVICES j EQUIPMENT 


60,462 76,300 

242,560 240,442 

119,773 15,683 

234,641 83,484 

356,396 168,876 

22,763 61,400 

38,824 76,000 

1 , 075,419 722,185 


P A *5 E 464 


MAINTENANCE 


1 INTRA-DIST 


LAND j EQUIPMENT 

TOTAL 



1 g ■?*:&:%*: 

1-38, 1 Be | 

15,952 

498,954 I 

20,864 

156,320 

29,387 

347,512 - 

65,175 

590,447 1 

546 

84,709 j 

910 

115,734 [ 


134,254 1,931,856 


RUM DATE: 05/19/94 


HATER UTILITY 


PA:S:E : 464 


































FB23RP4R 

RUN DATE: 05/19/94 
RUN:TIME: 13:15 

SOURCE OF SUPPLY 

PROJECT 

---DESCRIPTION - 

LAND USE REVIEW 

HAZMAT EMERG RESP - RESERVOIRS 
WATER RECLAMATION FAC - GILROY 
S TATE WA TER PURCHASE 
WATER SAVINGS 
SAN FELIPE REACH 1 
SAN FELIPE DIVISION-REACH 2 
SAN FELIPE - REACH 3 
ORDINANCE 90-1 ADMIN MNTRG WLS 
ORDINANCE 90-1 ADMIN WTR WELLS 
ORDINANCE 90-1 ADMIN WELL BEST 
SOURCE OF SUPPLY GENERAL 

PROGRAM TOTAL 


TUN DATE: 05/19/94 


PROJECTS 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 


OPERATIONS 


PAGE 465 


PROJECT 

LABOR 

CONTRACT 

SERVICES 

EQUIPMENT 

LAND 

INTRA-DIST 

EQUIPMENT 

TOTAL 

91 

01 

101 

79,603 

747 



1,873 

82,223 

91 

08 

105 

4,058 

25,000 i 



100 

29,158 

91 

09 

104 

9,848 

125,000 



219 

135,067 

91 

13 

104 


9,000,000 




9,000,000 

91 

15 

101 

391,361 

1,883,196 



9,611 

2,284,168 

91 

21 

104 

549,257 

18,000 



12,798 

580,055 

91 

22 

103 

20,807 




473 

21,280 

91 

23 

104 

201,501 

7,750,000 



4,692 

7,956,193 

91 

45 

113 

740,628 

71.540 



19,395 

831,563 

91 

45 

116 

105,097 

19,120 



3,759 

127,976 

91 

45 

119 

177,984 

164,800 



4,255 

347,039 

91 

76 

101 

383,541 

3,000 



8,882 

395,423 




2,663,685 

19,060,403 

66,057 

21,790,145 


WATER UTILITY 


PAGE 465 









0 5/19/94 
1 3 s 1 5 

SOURCE Of SUPPLY PROJECTS 

| PROJECT 

- DESCRIPTION - PROJECT 


INSURANCE 
WATER RIGHTS 
STATE WATER PROJECT 
FEDERAL WATER PROJECT 
WATER EDUCATION 
KETCH HETCHY WATER PROJECT 
SAN FELIPE REACH 1 RESERVE 
SAN FELIPE REACH 2 RESERVE 

PROJECT SUB-TOTAL 

| DEBT SER V I CE-LOANS PAYABLE 91 99 101 

DEBT SERVICE SUB-TOTAL 

PROGRAM TOTAL 


91 05 101 
91 11 101 
91 13 101 
91 14 101 
91 15 102 
91 1? 101 
91 21 101 
91 22 101 


F S 2 3 4 R 

HUM DATEs 
&y u TINE? 


IUN OAT£• 05/19/94 


SANTA CLARA VALLEY WATER DISTRICT 


PAGE 466 


FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 

ADMINISTRATION 


LABOR 

C ONTRACT 
SERVICES 

EQUIPMENT 


161 9 S 7 


44,402 

15 * 080 


233,51 0 

229,000 


129,469 

270,000 


57,175 

355,000 


7,328 

100,000 



50,000 



62,500 

| 


INTRA-DIST 
ESUIPMENT 

TOTAL 

1,115 

161,95? 

60,51? 

5,116 

467,626 

2,360 

401,829 

1,469 

413,644 

146 

7,474 


100,000 


50,000 


1,663,047 
62,500 | 
62,500 


471,884 1,243,457 


10,206 1,725,547 


yATE8 UTILITY 


nm 466 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 467 


COORD : Ma rc K t enteric i c 


FUND: 190 




PROJECT: 

LAND USE 

REVIEW 



06230 



PROGRAM: 

5 





WU SYSTEM 

REVENUE 

C/Y 


DESIGN 

COORDINATION 

DIVISION 

PROJECT : 

9101101 





OPERATIONS 












. - - . 


I FIS C A 

L 1993-94 - 


-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

’ - - " ‘ 

ACCOUNT DESCRIPTION -- 

---- HOURS 

BUDGET $ 

YTD ADJ $ 

TOTAL S 

HOURS 

AMOUNT 

DISTRICT 

LABOR 













1 05210 

61230 

000 

EXPENSED 

LABOR/OVER HEAD 


20 

1,909 


1,909 

20 

1,871 


1 05330 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


40 

3,219 


3,219 

20 

1,721 


1 06210 

61 230 

000 

EXPENSED 

LABOR/OVERHEAD 






50 

4,318 


1 06230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


200 

15,620 


15,620 

200 

15,315 


1 08420 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


388 

30,538 


30,538 

239 

18,727 


1 09220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 






131 : 

10,921 


1 09230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


TOO 

7,015 


7,015 

250 

16,761 


1 09320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 






120 

9,969 




SECTION TOTAL 



748 

58,301 


58,301 

1,030 

79,603 

CONTRACT 

SERVICES 













2 05210 

61310 

120 

GEOTECHNICAL ENGR. DESIGN 



1,200 


1,200 




2 06230 

61303 

000 

TEMPORARY 

EMPLOYEES FEES 



725 


725 


747 




SECTION TOTAL 




1,925 


1,925 


747 

INTRA-DISTRICT EQUIPMENT 












5 

61241 

INTRA DISTRICT CLASS I / I V 



1,361 


1,361 


1,873 




★ * : 

* * PROJECT TOTAL * * * * 


748 

61,587 


61,587 

1,030 

82,223 


★ * * * * * 

A 

R R 

A T 

I V 

E ****** 

DESCRIPTION OF PROJECT 

AND 

PROJECT 

LOCATION FOR 

SUMMARY 

BUDGET: 


THIS PROJECT PROVIDES FOR THE ENFORCEMENT AND APPLICATION OF 
ORDINANCE 83-2, REVIEW OF ENVIRONMENTAL DOCUMENTS, AND COORDINATION 
WITH OTHER AGENCIES WITH REGARDS TO LAND USE DECISIONS. THE 
TECHNICAL SERVICES PROJECT (#9102101) FROM FISCAL YEAR 93-94 HAS BEEN 
COMBINED WITH LAND USE REVIEW FOR FISCAL YEAR 94-95. 

PR 3JECT_GOALS_AND_OBJECTIVES: 

THE OBJECTIVES OF THE PROJECT ARE TO PROTECT DISTRICT FACILITIES AND 
THE PUBLIC'S INVESTMENT IN THE DISTRICT THROUGH THE APPLICATION AND 
ENFORCEMENT OF ORDINANCE 83-2, ASSISTING OTHER AGENCIES IN LAND USE 
DECISIONS AND OTHER PLANNING EFFORTS WITH REGARDS TO DISTRICT 
CONCERNS, AND REVIEWING NEQA AND CEQA DOCUMENTS. 

!!IASyRABLE_TASI(S_AND_COMPLET I.ON_DATES: 

ACTIVITIES FOR THE COMING YEAR ARE DIFFICULT TO PREDICT. GENERALLY, 

OPERATIONS LAND USE REVIEW 

WU SYSTEM REVENUE C/Y PAGE 467 


PROJECT: 9101101 
RUN DATE: 05/19/94 











o o 


RUN TIME: 13:1/ 

COORD: Msrc Xtessencfc 

FUND; 190 PROJECT: LAMB USE REVIEW 06230 

GRAM: 5 UU SYSTEM REVENUE C/Y DESIGN COORBINA 

JECT: 9101131 OPERATIONS 

****** A R R A T I V E ****** 

THE PREVIOUS YEAR SERVES AS AN INDICATOR Of WHAT CAN BE EXPECTED FOR 
THE COMING YEAR. BELOW IS A SUMMARY OF ACTIVITIES IN THE WATER 
UTILITY AREA DURING CALENDAR YEAR 1993. 

PERMITS ISSUED; 125 

OS D. S3- 2 V I 0L * TI O NS: 3 1 

LAND USE REVIEWS; S3 

NEPA/CEGA REVIEWS; 8 

MAJOR LAND USE PLANNING BY OTHERS; 3 

PR2iI?I„COMPLETiON_DATE: 

THIS IS AN ONGOING PROJECT. 


TfON DIVISION 


PROJECT; 9101101 
RUN DATE: 05/19/94 


OPERA!IONS 


LAND USE REVIEW 
Wll SYSTEM REVENUE C/Y 


FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 469 


FUND: 190 
PROGRAM: 5 
PROJECT: 9102101 


PROJECT: TECHNICAL SERVICES 

WU SYSTEM REVENUE C/Y 
OPERATIONS 


COORD: Marc Klemencic 
06230 

DESIGN COORDINATION 






--- F IS C A 

L 1993-94 - 


SECT -ORG- 

ACCT - 

.ACCOUNT DESCRIPTION . 

HOURS 

BUDGET t 

YTD ADJ $ 

TOTAL t 

DISTRICT LABOR 







1 06230 

61230 

000 EXPENSED LABOR/OVERHEAO 

10 

780 


780 

1 09220 

61230 

000 EXPENSED LABOR/OVERHEAD 

90 

7.369 


7,369 



SECTION TOTAL 

100 

8,149 


8,149 

INTRA-DISTRIC T EQUI PMENT 






5 

61241 

INTRA DISTRICT CLASS I/I V 


182 


182 



* * * * PROJECT TOTAL * * *> 

100 

8,331 


8,331 


• FISCAL 
HOURS 


***** * N A R R A T I V E * * * * 
8Ri.EF_DESGRJ.PTI2N_OF_PRgjECT_AND_PROJECT_L0CATTON_FOR_SUMMARY_BUDGET: 

THIS PROJECT HAS BEEN TRANSFERRED TO 5-9101101 (LAND USE REVIEW):;: 


ROJECT: 9102101 
UN DATE: 05/19/94 


OPERATIONS 


TECHNICAL SERVICES 
WU SYSTEM REVENUE C/Y 


DIVISION 

1994-95 

AMOUNT 


PAGE 469 









F820SP7R 


SANTA 

CLARA VALLEY WATER DISTRICT 




PAGE 47 

b;A : ? fc‘ 2 05/19/9^ 

* 

FISCAL 94-95 BUDGET 

REPOST 










COO 

R D : Leo Gou 

rnoyer 


FUND: 190 


PROJECT: 

WATER SUPPLY TRANSFERS 


0 5 1 0 0 



PROGRAM: 2 



WU SYSTEM REVENUE 

C/Y 


WATER S 

UPPLY MANAGER 


PROJECT; 9104101 



PL ANN i NG 










- F I S C A 

L 1993-94 - 


- - FISCAL 

1994-95 - 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION -- 

---- HOURS 

BUDGET S 

YTD ADJ $ 

TOTAL % 

HOURS 

AMOUNT 

DISTRICT LABOR 









1 05100 

61230 

000 EXPENSED LABOR/OVERHEAD 

1 ,000 

93,902 


93 , 902 

1 , 955 

183,427 

1 05310 

61230 

000 EXPENSED LABOR/OVERHEAD 

60 

4,997 


4,997 

40 

3,219 

1 05330 

61230 

000 EXPENSES LABOR/OVERHEAD 





60 

5 , 163 

1 05340 

61230 

000 EXPENSED LABOS / OVERHEAD 





1,481 

141,752 

1 08310 

61230 

000 EXPENSED LABGR/OVERHEAD 





10 

915 



SECTION TOTAL 

1,060 

98,899 


98,899 

3,546 

334,476 

CONTRACT SERVICES 









2 05100 

61304 

000 LEGAL SERVICES 






20,000 

2 05100 

61310 

105 CIVIL ENGINEERING PLANNING 






50,000 

2 05100 

61310 

489 ENVIRONMENTAL SERVICES 






100,000 



SECTION TOTAL 






170,000 

INTRA-DISTRICT EQl 

JIPMENT 








5 

61241 

I NTRA DISTRICT CLASS I/IV 


1,929 


1,929 


6,453 



* * * * PROJECT TOTAL * * * * 

1.060 

100,828 


100,828 

3,546 

510,929 



****** N A R R A T l V E ****** 

|RII.f,_DESCRiPTigW_OF_PRGJECT_AND_PROJECT_LOCATXgN_£OR_SyMMARY_ByDGEX: 

THIS PROJECT PROVIDES FOR ACTIVITIES TO INVESTIGATE AMD EVALUATE 
POTENTIAL WATER TRANSFERS AND WATER BANKING PROGRAMS WHICH COULD 
PROVIDE ADDITIONAL CRITICAL DRY PERIOD WATER SUPPLIES TO THE 
DISTRICT. FUNDS ARE BUDGETED FOR ANALYSES OF HYDRAULIC CONSTRAINTS IN 
SWP, CVP, AND HETCH- HETCHY IMPORTED WATER CONVEYANCE SYSTEMS. 

J ECJ„GOA LS_AND_OBJE CTiVE S: 

DUE TO INCREASING REGULATORY CONSTRAINTS AND OTHER FACTORS, SHORTAGES 
IN THE COUNTY 1 S EXISTING IMPORTED WATER SUPPLIES (SWP, CVP, AND 
HETCH-HETCHY PROJECT) ARE EXPECTED TO OCCUR DURING CRITICAL DRY 
PERIODS. IN THE INTERESTS OF MITIGATING THESE WATER SHORTAGES, THE 
DISTRICT IS ACTIVELY PURSUING OTHER SOURCES OF IMPORTED WATER FROM 
AREAS BOTH NORTH AND SOUTH OF THE DELTA. 

i 5 £*SUR ABLE_TAS|CS„AND__CgMPL ETigN_DATE|: 

DEVELOP OVERALL STRATEGIC PLAN AND DESCRIBE WATER 
TRANSFER/WATER BANKING ALTERNATIVES WHICH WOULD MEET 



PLANNING 


WATER SUPPLY TRANSFERS 
HU SYSTEM ftEVENUE C/¥ 


PAGE 4 70 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 471 


FUND: 190 

PROGRAM: 2 

PROJECT: 9104101 


PROJECT: 

WATER SUPPLY TRANSFERS 

WU SYSTEM REVENUE C/Y 
PLANNING 


COORD: Leo Cournoyer 

05100 

WATER SUPPLY MANAGER 


****** 

N A R 

RAT I V 

E 



THE DISTRICT'S FUTURE SUPPLEMENTAL WATER NEEDS. 

INVESTIGATE AND DEVELOP SPECIFIC WATER TRANSFER PROPOSALS. 
INVESTIGATE AND DEVELOP SPECIFIC WATER BANKING PROPOSALS. 


ANALYZE POTENTIAL STATE AND FEDERAL WATER TRANSFER LEGIS¬ 
LATION, INSTITUTIONAL POLICIES, REGULATIONS, ETC. 

ANALYZE POTENTIAL OPERATIONAL AND CONVEYANCE CONSTRAINTS 
AFFECTING THE IMPORT OF ADDITIONAL SUPPLIES. 

PROJICI_COMPLETION_DATE: 

THIS IS AN ONGOING PROJECT . 


PROJECT: 9104101 
RUN DATE: 05/19/94 


PLANNING 


WATER SUPPLY TRANSFERS 
WU SYSTEM REVENUE C/Y PAGE 471 





****** N A R R A I V E ****** 

5Rll£_OESCRIPIJ.OM_OF_PROJECI_AND_PRgjECT_lOCATION_£OR_syMHARY_BUDGEI: 

THIS PROJECT CONSISTS OF PREPARING A PROGRAMMATIC EIR FOR THE 
DISTRICT'S INTEGRATED VEGETATION MANAGEMENT (IVM) PROGRAM AND EROSION 
PROTECTION ACTIVITIES. THE EIR WILL ASSESS ALL THE MEASURES AND 
PROCEDURES USED BY MAINTENANCE TO REMOVE OR CONTROL VEGETATION ON 
DISTRICT'S RIGHTS-QF-WAY. THE STUDY WILL INCLUDE EVALUATION OF 
METHODS USED TO STABILIZE STREAM BANKS FOR EROSION PROTECTION AND 
ASSESS BI©TECHNICAL ALTERNATIVES. THE EIR WILL ASSESS THE 
SHORT-TERM, LONG-TERM AND CUMULATIVE IMPACTS OF THESE ACTIVITIES ON 
WILDLIFE AND FISH HABITAT, AND SURFACE AND GROUND WATER QUALITY. IT 
WILL THEN EVALUATE ALTERNATIVE MEANS OF ACCOMPLISHING THE GOALS OF 
THE PROGRAM, AND RECOMMEND MITIGATION MEASURES THAT COULD REDUCE OR 
ELIMINATE ADVERSE IMPACTS. THIS PROJECT WAS TITLED "INTEGRATED 
VEGETATION MANAGEMENT" IN FISCAL YEAR 93-94. 


PRO JE G T __GGA L S_AHD_QB J E CTjJE S : 

THE IMPETUS FOR THE EIR IS THE MAINTENANCE DEPARTMENT'S INTEREST IN 
RESUMING THE USE OF HERBICIDES IN THE SOUTH COUNTY AS A COST SAVING 
MEASURE. TO COMPLY WITH G E Q A , AN EIR IS REQUIRED BEFORE A DECISION 
CAN BE MADE TO INITIATE THE HERBICIDE PROGRAM DUE TO BOTH THE 
POTENTIAL FOR SIGNIFICANT ENVIRONMENTAL IMPACTS AND THE PUBLIC 
CONTROVERSY CERTAIN TO ARISE REGARDING THIS PROGRAM. BECAUSE 
VEGETATION IS REMOVED OR CONTROLLED BY NONCHEMICAL METHODS WHICH ALSO 
IMPACT THE ENVIRONMENT, IT IS PRUDENT TO ASSESS THE IMPACTS OF ALL 
ASPECTS OF THE INTEGRATED VEGETATION MANAGEMENT PROGRAM IN ORDER TG 
EVALUATE THESE ACTIVITIES IN A SYSTEMATIC AND COMPREHENSIVE MANNER. 

PLANNING SS VE6 M-6MT/ERS'N PRTCT PGM EIR 

WU SYSTEM REVENUE C/Y PAGE 472 


PROJECT ; 9104112 
RUN DATE* 05/19/94 


















FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 473 


FUND: 190 
PROGRAM: 
PROJECT: 


PROJECT: 
RUN DATE: 


COORD: Bernie Goldner 

PROJECT: SS VEG MGMT/ERSN PRTCT PGM EIR 06210 

2 WU SYSTEM REVENUE C/Y PROJECT DEVELOPMENT-BR MANAGER 

>104112 PLANNING 

****** N A R R A T I V E ****** 

IT IS EXPECTED THAT THE RESULTING IVM AND EROSION CONTROL PROGRAM 
WILL BE A PROGRAM THAT IS ACCEPTABLE TO THE PUBLIC, REGULATORY 
AGENCIES, AND THE DISTRICT IN TERMS OF EFFECTIVENESS, COST AND 
PROVIDING ENVIRONMENTAL PROTECTION. 

MIASyR ABLE_TASI(S_AND_COMPLETION_DATES : 

DRAFT EIR CIRCULATION AUGUST 1995 

PUBLIC HEARING OCTOBER 1995 

FINAL EIR DECEMBER 1995 

PRO J ECI_COMP LETION_D ATE : 

THIS PROJECT IS SCHEDULED FOR COMPLETION IN FY 1995-96. 

A L L OC A T ION_ F OR MU L A_AN D_B ASJ.S : 

COST CENTER: PROJECT # ALLOCATION 

NORTHWEST ZONE 2-1004112 10% 

NORTH CENTRAL ZONE 2-2004112 15% 

CENTRAL ZONE 2-3004112 15% 

EAST ZONE 2-4004112 15% 

SOUTH ZONE 2-5004112 20% 

SOURCE OF SUPPLY 2-9104112 7% 

RAW WATER 2-9204112 10% 

WATER TREATMENT 2-9304112 5% 

TREATE0 WATER T&D 2-9404112 3% 

BASIS FOR ALLOCATION IS THE RELATIVE AMOUNT OF AREA REQUIRING 
VEGETATION CONTROL . 


>104112 

05/19/94 


PLANNING 


SS VEG MGMT/ERSN PRTCT PGM EIR 

WU SYSTEM REVENUE C/Y PAGE 473 







****** H A 8 R A T I V E ****** 

IMM_&ESCRiPTTQN_OF_PROJECT_AND M PRQJECT JL0CAT10N_F0R_SyMMA8Y_BUDGfT : 

THIS PROJECT ALLOCATES THAT PORTION OF THE COST CENTER'S CONTRIBUTION 
TO THE DISTRICT'S RISK MANAGEMENT PROGRAM FOR THE COMING FISCAL YEAR. 

EEI„GOALS_AND_Of JECT£VES : 

THE DISTRICT'S RISK MANAGEMENT PROGRAM INCLUDES A SELF INSURED 
RETENTION OF $2,000,000 PER OCCURRENCE AND PURCHASED INSURANCE TO 
LIMITS CONSISTENT WITH OUR PROJECTED NEEDS AND AVA ILABILITY/COST OF 
INSURANCE IN THE MARKETPLACE. THE APPROPRIATION WILL BE TRANSFERRED 
TO THE RISK INSURANCE SERVICE FUND. 

i5c T__COMP L ET 10N_D ATE : 

THIS IS AN ONGOING PROJECT. 

*tL.OCAIiON_FO-R-M : y L A_AND_B AS j.S : 

THIS PROJECT FUNDS IS PERCENT OF $442,000, WHICH IS THE WATER 
UTILITY'S CONTRIBUTION TO THE RISK MANAGEMENT PROGRAM. 


PROJECTS 9105101 
RUN DATE: OS/19/94 


AOMIN I STRATI ON 


INSURANCE 
WO SYSTEM REVENUE C/Y 


PA G £ 4 74 


o 











FB20RP7R 

RUM DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 3 
PROJECT: 9108101 


SECT -ORG- ACCT - 


EQU I PMENT 
3 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: DAMS & RESERVOIRS - GENERAL 
WU SYSTEM REVENUE C/Y 
CONSTRUCTION 


PAGE 475 


COORD: Jim Ferguson 
07100 

MAINTENANCE MANAGER 


ACCOUNT DESCRIPTION 


07240 13580 000 EQUIPMENT OTHER 

* * * * PROJECT TOTAL * * * * 


-- FISCAL 1993-94 

HOURS BUDGET $ YTD ADJ $ 


6,500 

6,500 


TOTAL % 


6,500 

6,500 


-- FISCAL 1994-95 -- 
HOURS AMOUNT 


5,000 

5,000 


* * * * * * N A R R A T I V E ****** 

MIIf-DESCR j.PI!ON_OF_PRg JECT_AND_PRO J E C T _L OC A T ^ON_ FOR_SUMMAR Y_BUDGET : 

THIS PROJECT PROVIDES FUNDS TO PURCHASE FIXED ASSET EQUIPMENT TO BE 
USED IN THE SOURCE OF SUPPLY COST CENTER, WHICH IS NOT COVERED BY THE 
REPLACEMENT RESERVE WITHIN THE SOURCE OF SUPPLY COST CENTER, 


■w 


PROJECT: 9108101 
RUN DATE: 05/19/94 


CONSTRUCTION 


DAMS & RESERVO&S • GENERAL 
WU SYSTE y EVENUE C/Y 


PAGE 475 








F.B£<M,P;7R SANTA CLARA VALLEY HATER SI STRICT PAGE 4 76 

SUN 0:A-T £ i 05/1.9/94 FISCAL 94-95 BUDGET REPORT 

RUM TINE; 13:17 


COORD :■ Tam Dean 


FUND: 190 


PROJECT 

SEISMIC SAFETY OF 

DISTRICT 

- S 0 

05 210 



PROGRAM: 4 



WU SYSTEM REVENUE 

C/Y 


W : ATfc : R FAGIL 

1 T I h S § & 

& Sr 

PROJECT z 91 OBi04 



MAINTENANCE 









- - - .* ■>. * - - - 

FISC 

A l 1993-94 - 

.> - .. --„ ~ > 

■■ FISCAL 

1994-95 -- 

SECT “URG" 

A C C T - 

- ACCOUNT DESCRIPTION -- 

----- HOURS BUDGET $ 

YTS ADJ S 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 









1 05210 

6 1230 

000 EXPENSED LABOR/OVERHEAD 

3 00 

28,623 


28,623 

200 

18,712 

1 08320 

61230 

000 EXPENSED LA BOR/GVERHEAD 





2 8 0 

21 ,638 

1 092 30 

61 230 

000 EXPENSED LA80R/QVERM£AD 

4 0 0 

2 8 0 :6 0 


28,060 

300 

20,112 



SECTION TOTAL 

700 

56,683 


56,683 

780 

60*462 

CONTRACT SERVICES 









2 05210 

61091 

000 GENERAL OFFICE SUPPLIES 






30,000 

2 05210 

61097 

000 SOFTWARE 






300 

2 05210 

61310 

120 GEOTECHNICAL ENGR. DESIGN 


18,000 


18,000 


16,000 

2 05210 

61310 

409 GEOLOGIC INVESTIGATIONS 


40,000 


40,000 



2 09230 

61301 

000 AERIAL PHOTOS/MAPPING 


30,000 


3 0,000 


30,000 



SECTION TOTAL 


88,000 


88,000 


76,300 

INTRA-DISTRICT EQUIPMENT 








5 

61241 

INTRA DISTRICT CLASS I / I V 


1,274 


1,274 


1,420 



* * * * PROJECT TOTAL * * * * 

700 

145,957 


145,957 

780 

138,182 


****** N A R R A T I V E ****** 

?5II£_DISCRiPTigM_g£_PR0JECT_AND_PR0JECT_LOeATiOfi_FgR_syMMARY_ByDGET: 

THIS PROJECT PROVIDES FOR THE REQUIRED AND CONTINUING LIAISON WITH 
THE STATE DIVISION OF SAFETY OF DANS RELATIVE TO THE SAFETY OF 
DISTRICT DAMS. WORK CONSISTS OF MONITORING, COLLECTING, EVALUATING, 
UPDATING, AND REPORTING DAM SURVEILLANCE DATA TO THE STATE DIVISION 
OF SAFETY OF DAMS. 

PROJECT.COA LS AND OBJECTIVES; 

THE OBJECTIVE OF ROUTINE DAM SURVEILLANCE IS TO OBSERVE AND COLLECT 
DATA FROM DAM CREST MONUMENTS, PIEZOMETERS, SEEPAGE WEIRS, AND OTHER 
INSTRUMENTATION THAT WOULD INDICATE CHANGES TO THE STRUCTURE AND 
IMPACT THE SAFETY OF DISTRICT DAMS. 

?H.A|yRA8LE_TASKS__ANS_CgMPL|TI0N_DATES: 

READ PIEZOMETERS AND SEEPAGE WEIRS 
READ INCLINOMETERS 
RELOCATE MONUMENTS 

REPLACE PIEZOMETERS AND INCLINOMETERS 


MONTHLY 
SEMI-ANNUALLY 
AS REQUIRED 
AS REQUIRED 

SAFETY OF DISTRICT'S 0 
WU SYSTEM REVENUE C/Y PAGE 476 


PROJECT; 9108104 
RUN DATE: 05/19/94 


MAINTENANCE 


SEISMIC 














FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 4 
PROJECT: 9108104 

* * * * * * N A R R A T I V E ****** 
REPORT TO DIVISION OF SAFETY OF DAMS SEMI-ANNUALLY 

PRO JICT_COMPLE T J.ON_D ATE : 

THIS IS A CONTINUING SURVEILLANCE PROJECT AS REQUIRED BY THE DIVISION 
: 0F SAFETY OF DAMS. 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: SEISMIC SAFETY OF DISTRICT'S D 
UU SYSTEM REVENUE C/Y 
MAINTENANCE 


PAGE 477 


COORD: 


Tom Dean 
05210 
WATER FACT 


L I T I ES 


MANAGER 


PROJECT: 9108104 
RUN DATE: 05/19/94 


MAINTENANCE 


SEISMIC SAFETY OF DISTRICT'S D 
WU SYSTEM REVENUE C/Y 


PAGE 477 




RUN 


HE : 


COORD : Seats Go idle 


FUND: 190 



PROJECT: HAZMAT EMER-G R 

ESP - RESERVOIRS 

08230 



PROGRAM: 5 



WU SYSTEM REVEW 

UF C/Y 

ENVIRONMENT 

AL COMPL 

I A M C & D 1 V 

,? rrt * Qi ft Rifles 



OP ER A -T I 0'N v S 









•--FISCAL 1 993-94 - 


- FISCAL 

1994-95 -- 

SECT -OR 6- 

ACCT - 

- •* 

-- ACCOUNT DESCRIPTION -- HOURS 

BUDGET $ YTB ADJ S 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 








1 082 3 0 

61230 

000 

EXPENSED LABOR/GV'ERHEAlS 56 

4,278 

4,2 78 

55 

4,058 

CONTRACT SERVICES 








2 08230 

61310 

1 1 5 

EMERGENCY ORE RAT IGNS/RESPONSE 

20,000 

20.000 



2 082 3 0 

61310 

384 

HAZ MAT-CLEAN UP/REMEDIATION 




22,500 

2 08230 

61310 

458 

TEST & ANALYSIS 




2,500 



SECTION TOTAL 

20,000 

20,000 


25,000 

INTRA-DISTRICT EQUIPMENT 







5 

61241 

INFRA DISTRICT CLASS I / IV 

102 

102 


100 



* * 

* * PROJECT TOTAL * * * * 56 

24,380 

24,380 

55 

29,158 


****** N A R R A T I V E ****** 

BRII£„DESCR IPTXON_gf - PRgJECT_AND_PROJECT_LOCAIION FOR_SUMHART. IUDGET: 

THIS PROJECT ALLOWS DISTRICT STAFF TO INVESTIGATE, ANALYZE, REMOVE 
AND DISPOSE OF SUSPECTED OR KNOWN HAZARDOUS WASTER FROM DISTRICT 
PROPERTY, EASEMENT AND RIGHT OF WAY IN THE RESERVOIR AREAS. THE 
DISTRICT MUST RESPOND TO REMEDIATE SUCH PROBLEMS TO PROTECT THE 
PUBLIC AND DISTRICT STAFF FROM BEING EXPOSED TO HAZARDOUS MATERIALS 
AND TO PREVENT THESE MATERIALS FROM IMPAIRING THE DISTRICT 
OPERATIONS. 

££QJECI_GaALS_AND_gBJECIiyES: 

THE OBJECTIVE IS TO PROTECT THE DISTRICT FROM LITIGATION AND 
REGULATORY ENFORCEMENT ACTIONS AS A RESULT OF ILLEGAL DISPOSAL Of 
HAZARDOUS MATERIALS ON DISTRICT PROPERTY, EASEMENT OR RIGHT OF WAY. 

MIASURABLESTASKS_AND_COMPLETLOM_DATES: 

SPECIFIC TASKS TO BE COMPLETED INCLUDE: 1) MANAGE THE EMERGENCY 
RESPONSE CONTRACT FOR 1994; 2) RESPOND TO INCIDENTS OF DISPOSAL OR 
RELEASES; 3) LIAISON WITH LOCAL, STATE AND FEDERAL AGENCIES; 4) 
DEVELOP AN EMERGENCY RESPONSE PROCEDURES MANUAL; 5) TRAIN ADDITIONAL 
STAFF TO RESPOND TO HAZMAT SPILLS; 6} PURSUE COST RECOVERY FROM 
RESPONSIBLE PARTIES; 7} AWARD THE EMERGENCY RESPONSE CONTRACT FOR 
1995 . 


PROJECT: 

RUM DATE: 05/19/94 


i T I G NT 


HAZMAT EM: ERG RESP - RESERVOIRS 
W SYSTEM REVENUE C/Y 


PAGE 











FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 479 


FUND: 190 
PROGRAM: 5 
PROJECT: 9108105 


>ROJECT: 9108105 
tUN DATE: 05/19/94 


COORD: 

PROJECT: HAZMAT EMERG RESP - RESERVOIRS 
WU SYSTEM REVENUE C/Y 
OPERATIONS 

****** N A R R A T I V E ****** 
EROiECT_COMPLETrON^DATE = 

THIS IS AN ONGOING PROJECT BECAUSE OF THE CONTINUED DISCOVERY OF 
ILLEGAL DISPOSAL OF RELEASES OF HAZARDOUS WASTES ON DISTRICT 
PROPERTY, EASEMENT AND RIGHT OF WAY. 

CUST_SHARTNG£REXMByRSEME NT: 

REIMBURSEMENT AND COST SHARING IS PURSUED ON A CASE BY CASE BASIS. 

IT IS A PRIMARY OBJECTIVE TO PLACE THE RESPONSIBILITY FOR CLEANUP ON 
A RESPONSIBLE PARTY. 

Aik°£AIION_F0RMULA_AND_BASXS: 

NOT APPLICABLE. 


Beau Goldie 
08230 

ENVIRONMENTAL COMPLIANCE D1V 


OPERATIONS 


HAZMAT EMERG RESP - RESERVOIRS 
WU SYSTEM REVENUE C/Y 


PAGE 479 






f 320RP 79. 

RUN DATE; 05/19/9* 

RUN TIME: 13:1? 

SANTA CLARA VALLEY WATER DISTRICT 

FISCAL 94-95 BUDGET REPORT 

COORB : Steve Fujii 

PAGE 

FUND: 190 

PROJECT: GILROY RECLAMATION 

04230 


PROGRA-M: 1 

PROJECTS 9109101 

WU SYSTEM REVENUE C/Y 

ADMIN I ST RAT I ON 

ACCOUNTING DIVISION 



-. FISCAL 1993-94 ...-- FISCAL 1994-95 

SECT - OR G - ACCT.ACCOUNT DESCRIPTION . HOURS BUDGET $ Y TO AD J $ TOTAL % HOURS AMOUNT 


CONTRACT SERVICES 

2 04230 61441 000 AGREEMENTS COST SHARING 

* * * * PROJECT TOTAL * * * * 


62,500 
62,500 


62,500 

62,500 


****** sj ^ g g a T ! V E ****** 

THIS PROJECT IS CLOSED FOR FY 1994-95. PLEASE REFER TO PROJECT 
#9199101. 


PROJECT; 9109101 
RUN DATE : OS/19/94 


ADMINISTRATION 


6ILROY RECLAMATION 
WU SYSTEM REVENUE C/Y PAG* 











FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 5 
PROJECT: 9109104 


SECT -ORG- ACCT- 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: WATER RECLAMATION FAC - GILROY 
WU SYSTEM REVENUE C/Y 
OPERATIONS 


PAGE 481 


COORD: Dennis Dresti 
08320 


ACCOUNT DESCRIPTION 


DISTRICT LABOR 

1 08310 61230 000 EXPENSED LABOR/OVERHEAD 

1 08320 61230 000 EXPENSED LABOR/OVERHEAD 

SECTION TOTAL 

'ONTRACT SERVICES 

2 08310 61441 000 AGREEMENTS COST SHARING 

INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/IV 


HOURS 


40 

80 

120 


• - F I S C A L 1993-94 
BUDGET t YTD ADJ $ 


3,746 

6,352 




PROJECT TOTAL 


* * « * 


120 


10,098 

125,000 

219 

135,317 


RAW WATER 

DIVISION 


TOTAL % 

-- FISCAL 
HOURS 

1994-95 -- 
AMOUNT 

3,746 

6,352 

40 

80 

3,664 

6,184 

10,098 

120 

9,848 

125,000 


125,000 

219 


219 

135,317 

120 

135,067 


****** 


m 


* ***** 


BRJ.EF_DESC|U PT10N_gF_PRgJECT_AND_PR0JECT_L0CATlON_F0R_SyMMARY_BUDGET: 

THIS PROJECT PROVIDES FOR THE OPERATION OF THE GILROY RECLAMATION 
FAC IL I TY . 

ER2JECT_GOALS_AND_OBJECTiVES: 

PROVIDE RECLAIMED WATER FOR THE CUSTOMERS ON THE DISTRIBUTION SYSTEM. 
MEASyRABLE_IASKS_AND_CgMPLETiON_DATES: 

N/A 

T _S H A jUN G/R E J.MBU R SE ME N T: 

THE CITY OF GILROY PAYS 37.5 PERCENT. 


ROJECT : 9109104 
UN DATE: 05/19/94 


OPERATIONS 


WATER RECLAMATION FAC - GILROY 
WU SYSTEM REVENUE C/Y 


PAGE 481 











F B 2 0 R P 7 R 




SANTA 

CLARA VALLEY WATER 

DISTRICT 



P A S E ^ 8 

RUN GATE 


0 5 /1 v / 9 

4 

F 

sSCAL 94 95 BUDGET 

REPORT 




RUN TIME 


13-17 















COORD: John Sutc 

tiffs 


FUND: 19 

0 



PROJECT 

: WATER RIGHTS 


05320 



PROGRAM: 





WU SYSTEM REVENUE 

C/Y 

TECHNICAL 

3 UP PORT D l 

VISION 

?*' R 0 j H c T * 


9111101 



ADMIN ISTRAT1 ON 











F I S C A 

L 1993-94 .. 

-- FISCAL 

1994-95 -- 

S £ 

c 

T - 0 R G - 

A C C T ■■ 

- ACCOUNT DESCRIPTION - 

. HOURS BUDGET $ 

YTD ABJ $ TOTAL % 

HOURS 

AMOUNT 

DISTRICT 


labor 









i 

053 1 0 

61230 

UOO EXPENSED LA BOR/OVERHEAD 

50 

4,165 

4,165 

43 

3,461 



05320 

61230 

000 EXPENSED LA BOR/GVERHEAD 

300 

22,029 

22,029 

550 

39,220 



0533 u 

6123 0 

000 EXPENSED LABOR/OVERHEAD 

3 0 

*% / ‘i % 

Ij 

2,413 

20 

1,721 





SECTION TOTAL 

380 

28,607 

28,607 

613 

44,402 

CONTRACT 


SERVICES 









2 

05320 

61310 

116 ENVIRONMENTAL ASSESSMENT 





15,000 


2 

053 2 0 

61310 

999 NOT VALID FOR USE 


75,000 

75,000 







SECTION TOTAL 


75,000 

75,000 


15,000 

IBTRA DI 

S 

TRICT EQUIPMENT 








5 


61241 

INTRA DISTRICT CLASS I/IV 


692 

692 


1,1 »*= 





* * * * PROJECT TOTAL * * * * 

380 

104,299 

104,299 

613 

60,517 


****** N A R R A T i V t ****** 

.?RIEF_DESCRiPTiON_OF_PRgjECT_AND_PROJECX_LOCATigN_£OR_SyMMARY_8UDGET! 

THIS PROJECT INCLUDES REPORTING TO THE SWRCB ON THE DISTRICT'S 17 
LICENSES AND 1 PERMIT FOR STORAGE AND DIVERSION OF LOCAL SURFACE 
WATER AND REVIEWS ALL WATER RIGHTS APPLICATION PERMITS IN SANTA CLARA 

COUNTY . 

E52iI£I_§2AkS_AND_gBJECTiVES : 

TO MAINTAIN THE DISTRICT'S INTERESTS IN WATER RIGHTS IN THE COUNTY 
AND MEET THE REPORTING REQUIREMENTS OF THE STATE WATER RESOURCES 
CONTROL BOARD FOR MAINTENANCE OF THE DISTRICT'S WATER RIGHTS. 


MEASURABLE^! ASKS^AND_COMPLE T j.gN_DAX!S ; 


PREPARE AND SUBMIT SIX TRIANNUAL REPORTS TO THE SWRC8 BY END OF 
FISCAL YEAR 94-95. 

REVIEW APPLICATIONS AS NEEDED. 

CONDUCT BIOLOGIC ASSESSMENT FOR CESA COMPLIANCE ON PENITENCIA CREEK 
SECOND POINT OF DIVERSION BY END Or FY 94/95. 



WATER RIGHTS 

WU SYSTEM REVENUE C/Y PAGE 482 


ADMIN I STRAY 5 ON 



























FB20RP7R 

RUM DATE: 05/19/94 
RUN TIME: 13:17 


SAMTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 483 


FUND: 190 
PROGRAM: 1 
PRO JECT : 9111101 

****** N A R R A T I v E ****** 
£RO JECT_COMPLEIJ.ON_DATE : 

THIS IS AN ONGOING PROJECT. 


PROJECT: WATER RIGHTS 

WU SYSTEM REVENUE C/Y 
ADMINISTRATION 


COORD: John Sutctiffe 
05320 

TECHNICAL SUPPORT DIVISION 


PROJECT: 9111101 
RUN DATE: 05/19/94 


ADMINISTRATION 


WATER RIGHTS 
WU SYSTEM REVENUE C/Y 


PAGE 483 




RUN 


TIME: 


'USD , 

PROGRAM: 2 


PROJECT: STATE MATER PROJECT 
MU SYSTEM RE VENUE C/Y 
PL ANN l N-G 


COORD : lea Courfioyer 
05100 

WATER SUPPLY MANAGER 


0 R G - ACCT• 


- ACCOUNT DESCRIPTION - 


HOURS 


-FISCAL 1993-94 
BUDGET S YTD AD J $ 


TOTAL % 


FISCAL 1994-95 
HOURS AMOUNT 


TRICT LABOR 

1 051 00 61230 000 EXPENSED LA BOR/OVERHEAD 
1 05310 61230 000 EXPENSED LABOR/OVERHEAD 

SECTION TOTAL 


7,512 

3,332 

'0,844 


7,512 

3,332 

10,844 


80 


7,5 06 
7,506 


INTRA-DISTRICT EQUIPMENT 

5 61 241 iNTRA DISTRICT CLASS I/1V 

* * * * PROJECT TOTAL * * * * 


120 


wm 

1 , 061 


21:9; 

11,063 


80 


146 

7,652 


* * * * * * M A R S A T IV f ****** 

8RII£_5M£EIEIIOM_OE„PROJ|CT_AND_PROJECT_LOCATIGN_£OR_SyMMARY_ByDGET: 

THIS PROJECT PROVIDES FOR REGIONAL PLANNING ACTIVITIES TO INVESTIGATE 
AND EVALUATE ALTERNATIVE PROJECTS ALONG THE SOUTH BAY AQUEDUCT (SBA) 
OF THE STATE WATER PROJECT (SWP) TO DEVELOP NEW WATER SUPPLY YIELD, 
CARRYOVER STORAGE, EMERGENCY STORAGE, OR TO IMPROVE WATER QUALITY IN 
THE SBA BY DIVERSION AND BLENDING. 

PR2i££I„GOALS_AND_OBJECTIVES: 

THE SWP CONTRACTORS SERVED BY THE SBA HAVE SIMILAR NEEDS TO IMPROVE 
BOTH THE RELIABILITY ANO THE QUALITY OF WATER SUPPLIES RECEIVED FROM 
THE SWP. THESE CONTRACTORS RECEIVE WATER DIRECTLY FROM THE DELTA WITH 
VERY LIMITED OFFSTREAM STORAGE (DEL VALLE RESERVOIR) AND ARE 
VULNERABLE TO PROBLEMS WITH ALGAE AND THM PRECURSORS WHICH 
DRAMATICALLY INCREASE WATER TREATMENT COSTS. ADDITIONAL LOCAL 
OFFSTREAM RESERVOIR PROJECTS COULD IMPROVE THE QUALITY AND 
CONSISTENCY OF SBA SUPPLIES. THE CONTRACTORS ARE COORDINATING THEIR 
EFFORTS TO INVESTIGATE ADDITIONAL STORAGE ALONG THE SBA AND OTHER 
ACTIONS OR ALTERNATIVES WHICH MAY ACCOMPLISH THESE GOALS. 

5££iy££IkI_IASXS_AND_CgMPLETigN_DATES: 

WORK WITH DWR AND SWP CONTRACTORS SERVED BY THE SSA 

££9iI£I_COMPL EHON _D AT E : 

THIS IS AN ONGOING PROJECT. 


PROJECTS 9113101 PLANNING STATE WATER PROJECT 

RUN BATE? 05/19794 WU SYSTEM REVENUE C/Y PAGE 484 














FB20RP7R SANTA CLARA VALLEY WATER DISTRICT PAGE 485 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 







COORD 

: Leo Cournoyer 


FUND: 190 


PROJECT: STATE WATER PROJECT 


05100 



PROGRAM: 1 



WU SYSTEM REVENUE 

C/Y 


WATER 

SUPPLY MANAGER 


PROJECT: 9113101 



ADMINISTRATION 










FISC 

A L 1993-94 --- 


- - - FISCAL 

1994-95 - - 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION 

HOURS BUDGET $ 

YTD ADJ % 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 









1 02230 

61230 

000 EXPENSED LABOR/OVERHEAD 

96 

7,410 


7,410 



1 05100 

61230 

000 EXPENSED LABOR/OVERHEAD 

855 

80.286 


80,286 

1,005 

94,295 

1 05310 

61230 

000 EXPENSED LABOR/OVERHEAD 

40 

3,332 


3,332 



1 08100 

61230 ;v: 

000 EXPENSED LABOR/OVERHEAD 





1,806 

139,215 



SECTION TOTAL 

991 

91,028 


91,028 

2,811 

233,510 

CONTRACT SERVICES 









201100 

61304 

000 LEGAL SERVICES 






100,000 

2 05100 

61080 

000 MEMBERSHIPS/LICENSES 


16,000 


16,000 



2 05100 

61081 

000 ANNUAL MEMBERSHIP 






17,000 

2 05100 

61302 

000 AUDITING SERVICES 


16,000 


16,000 


17,000 

2 05100 

61310 

484 BAY DELTA HEARINGS 






95,000 

2 05310 

61310 

484 BAY DELTA HEARINGS 


70,000 


70,000 





SECTION TOTAL 


102,000 


102,000 


229,000 

INTRA-DISTRICT EQUIPMENT 








5 

61241 

INTRA DISTRICT CLASS I / I V 


1,804 


1,804 


5,116 



* * * * PROJECT TOTAL * * * 

* 991 

194,832 


194,832 

2,811 

467,626 



****** n ^ 

R R A T 

I V 

E * * * * * * 





BRIEF 

DESCRIPTION OF PROJECT AND 

PROJECT LOCATION FOR 

SUMMARY 

BUDGET : 





THIS PROJECT PROVIDES FOR THE CONTINUED LIAISON AND COORDINATION WITH 
THE STATE RELATIVE TO THE OPERATION OF AND ALLOCATION OF COSTS FOR 

THE STATE WATER PROJECT. THIS INCLUDES THE DISTRICT'S MEMBERSHIP IN 

THE STATE WATER CONTRACTOR'S INC., AND THE DISTRICT'S SHARE OF ANNUAL 

SWP EXPENSES. FUNDS ARE ALSO BUDGETED FOR THE DISTRICT'S SHARE OF 
EVALUATING BAY-DELTA ISSUES WHICH AFFECT SWP OPERATIONS AND WATER 
SUPPLY. 

EE2iT_GOALS_AND_OBJECTiVES: 

IN THE INTEREST OF MAINTAINING THE DISTRICT'S ALLOCATED WATER SUPPLY 
AND IN PRESERVING A REALISTIC ALLOCATION OF COSTS, THE DISTRICT 
PARTICIPATES IN MEETINGS WITH THE DEPARTMENT OF WATER RESOURCES AND 
WITH OTHER STATE WATER PROJECT CONTRACTORS TO REVIEW AND COMMENT ON 
STATE POLICY, OPERATIONAL CONSIDERATIONS, COST ALLOCATIONS, AND 
PROPOSED CONTRACT AMENDMENTS. 


STATE WATER PROJECT 
WU SYSTEM REVENUE C/Y PAGE 485 


PROJECT: 9113101 
RON DATE: 05/19/94 


ADM INI STRATI ON 










o a 


COORD: Leo Caurncyer 

PROJECT : STATE WATER PROJECT 05100 

WO SYSTEM REVENUE C/Y WATER SUPPLY MANAGER 

ADMiMiSTRAY I ON 

****** N A R R A T i V E ****** 

MI*§yRASLE_TAS((S_AND_C0MPLET10N_DATES : 

WORK WITH DWR AND SW-P CONTRACTORS TO DEVELOP PROGRAMS 
AND/OR FACILITIES TO FIRM UP SWP WATER SUPPLIES 
INCLUDING {A) THE PROPOSED LOS BANOS GRANGES OFFSTREAH 
RESERVOIR PROJECT, (B) THE KERN WATER BANK IN KERN COUNTY 
UTILIZING GROUNDWATER BASIN AND FACILITIES AND C C J SHORT 
TERM WATER PURCHASE AGREEMENTS. 

WORK WITH DWR AND SWP CONTRACTORS TO DEVELOP A STATE WATER 
PROJECT WATER TRANSFER POLICY. 

EVALUATE STATE WATER PROJECT ENTITLEMENT AND WATER 
SHORTAGE ISSUES. 

EVALUATE SWP AUDIT AND FINANCIAL ISSUES INCLUDING OWR'S 
PROPOSED BUDGET AND PROGRAMS. 

EE9JICT_COMPLETJ ON_DATE: 

THIS IS AM ONGOING PROJECT. 


FUND: 190 
GRAM: 1 
it rr:. 9113101 




PROJECT : 9113101 
RUN DATE: 05/19/94 


ADMINISTRATION 


STATE WATER PROJECT 
WU SYSTEM REVENUE C/Y 







FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 487 


FUND: 190 
PROGRAM: 3 
PROJECT: 9113103 


SECT -ORG- 

CONTRACT SERVICES 
2 08310 


PROJECT: 9113103 
*UN DATE: 05/19/94 


COORD: Bob Howard 

PROJECT: STATE WATER PROJECT 08310 

WU SYSTEM REVENUE C/Y WATER OPERATIONS BR-MANAGER 

CONSTRUCTION 

*. FISCAL 1993-94 - ---- - .. fiscal 1994-95 

ACCT- ------ ACCOUNT DESCRIPTION . HOURS BUDGET * YTD ADJ S TOTAL $ HOURS AMOUNT 

14151 000 WATER RIGHTS 1,700,000 1,700,000 1,700,000 

* * * * PROJECT TOTAL * * * * 1,700,000 1,700,000 1,700,000 

****** N a R R A T I V E * * * * * * 

BRIEF_DESCRIPT j_ON_OF_PROJECT_AND_PROJECT_LOCATXON_FOR_SyMMARY_BUDGET: 

PAYMENTS TO RETIRE DEBT ASSOCIATED WITH THE DISTRICT'S SHARE OF THE 
CONSTRUCTION COST OF THE SOUTH BAY AQUEDUCT. THIS IS THE 
TRANSPORTATION CHARGE PORTION OF THE CAPITAL COST COMPONENT. 

ES2it£I_GOAtS_AND_OBJECT1VES: 

PROVIDE THESE FUNDS TO THE STATE. 

!!IA§yP*5kI_IRSKS_AND_CgMPLETION_DATES: 

PAYMENTS ARE MADE SEMI - ANNUALLY. 

PROJECI_COMPLEIigN_DATE: 

THIS IS AN ONGOING PROJECT 


CONSTRUCTION 


STATE WATER PROJECT 
WU SYSTEM REVENUE C/Y 


PAGE 487 











S A NT A CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


F82GRP7R 

iiUfi DATE; 05/19/94 
RUN TIME: 13:1? 


FUND: 190 
PROGRAM: 5 
- P O J r C T - 9 4 

13104 

PROJECT 

: STATE WATER PURCHASE 

WU SYSTEM REVENUE C/Y 

OPERA!IONS 


CC 

50RD? Bob Howard 
08310 

WATER OPERA 

TI0 H S &&- 

* MA-M AG-E R 

g p r T 

> OR 6• ACCT- 

------ ACCOUNT DESCRIPTION - 

. F I S C A L 

. HOURS BUDGET S Y1 

1993- 
ro AD J 

■94 

$ 

TOTAL $ 

* FISCAL 
HOURS 

1994-95 -- 
AMOUNT 

CONTRACT SE 

SVICES 

08310 61152 

000 PURCHASED WATER CA 

8,200,000 



8,200,000 


9,000,000 



* * * * PROJECT TOTAL * * * * 

S, 20 0,GO 0 



S g Z 0 0 a 0 0 0 


9 g . 


****** £ ■ K 


A 


y g * * * * * * 


MiE£_DtSCRiPTiOM_OF_PRgjECT_AND_PROJECT_LOCATiO>!_FgR_SyMMARY_§yDGiT . 

THIS SCOPE PROVIDES FUNDS TO MEET THE DISTRICTS SHARE OF THE 
OPERATING COSTS OF THE STATE WATER PROJECT AND FOR COSTS ASSOCIATED 
WITH ACTUAL DELIVERIES. 


tiOif CT_GgALS_AND_OB J ECTIVES : 

THESE FUNDS FUNDS WILL ** tjCPfcWDiD TO MEET CONTRACT OBLIGATIONS 
ASSOCIATED WITH ACQUIRING WATER SUPPLIES FROM THE STATE. 

!!I*SyRABLE_TASKS__AND_CQMPLETigS_DATES: 

PAYMENTS ARE MADE QUARTERLY 

PR2!ECT_CgMPLETigN.,DATE : 

THIS IS AN ONGOING PROJECT. 


PROJECT; 9113104 
RUN DATE: 05/19/94 


e,M 


OPERATIONS 


STATS WATER PURCHASE 
WU SYSTEM REVENUE C/Y 















FB20RP7R 

RUM DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 1 
PROJECT: 9114101 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: FEDERAL WATER PROJECT 
WU SYSTEM REVENUE C/Y 
ADMINISTRATION 


COORD: Leo Cournoyer 
05100 

WATER SUPPLY MANAGER 


S C A L 


SEC 

T -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION 

. HOURS 

BUDGET S YTD ADJ $ 

TOTAL $ 

HOURS 

DISTRICT 

1 

1 

1 

1 

LABOR 

05100 

05210 

05310 

05330 

09210 

61230 

61230 

61230 

61230 

61230 

000 EXPENSED LABOR/OVERHEAD 
000 EXPENSED LABOR/OVERHEAD 
000 EXPENSED LABOR/OVERHEAD 
000 EXPENSED LA BOR/OVERHEAD 
000 EXPENSED LABOR/OVERHEAD 

1,150 

20 

40 

107,987 

1,909 

3,332 

107,987 

1,909 
3,332 

932 

20 

60 

285 




SECTION TOTAL 

1,210 

113,228 

113,228 

1,297 

CONTRACT 

2 

2 

2 

2 

SERVICES 

05100 

05100 

05100 

05100 

61080 

61081 

61302 

61310 

000 MEMBERSHIPS/LI CENSES 

000 ANNUAL MEMBERSHIP 

000 AUDITING SERVICES 

485 CVP ISSUES 


55,000 

30,000 

158,000 

55,000 

30,000 

158,000 





SECTION TOTAL 


243,000 

243,000 


INTRA-DISTRICT EQUIPMENT 

5 6124 1 

INTRA DISTRICT CLASS I/IV 


2,202 

2,202 





* * * * PROJECT TOTAL * * * 

* 1,210 

358,430 

358,430 

1,297 




****** N A 

R R A T 

I V E * * * * 

* * 




BRIEF 

DESCRIPTION OF PROJECT AND 

PROJECT LOCATION 

FOR SUMMARY BUDGET: 




THIS PROJECT PROVIDES FOR THE CONTINUED LIASON AND COORDINATION WITH 
THE U.S. BUREAU OF RECLAMATION AND SAN BENITO COUNTY WATER DISTRICT 
RELATIVE TO THE OPERATION AND COST SHARING OF THE SAN FELIPE DIVISION 
OF THE CENTRAL VALLEY PROJECT. THIS PROJECT ALSO PROVIDES FOR 
PARTICIPATION IN THE CVP WATER ASSOCIATION AND IN THE SAN LUIS AND 
DELTA-MENDOTA WATER AUTHORITY. FUNDS ARE ALSO BUDGETED FOR AUDITING. 
FINANCIAL AND LEGAL SERVICES WHICH MAY BE NECESSARY TO RESOLVE 
OUTSTANDING CVP ISSUES. 


PROJECT GOALS AND OBJECTIVES: 


IN THE INTERESTS OF MAINTAINING THE DISTRICT'S ALLOCATED WATER SUPPLY 
AND PRESERVING A REALISTIC ALLOCATION OF COSTS, THE DISTRICT 
PARTICIPATES IN MEETINGS WITH THE U.S. BUREAU OF RECLAMATION AND 
OTHER CVP CONTRACTORS TO REVIEW AND COMMENT ON FEDERAL POLICY, 
OPERATIONAL CONSIDERATIONS, COST ALLOCATIONS, AND RELATED WATER 
SUPPLY ISSUES. THE DISTRICT ANTICIPATES THAT SIGNIFICANT CVP 
CONTRACT AMENDMENTS MAY BE NEGOTIATED WITHIN THE NEXT THREE YEARS IN 


PAGE 489 


1994-95 -- 
AMOUNT 


87,445 

1,871 

5,163 

34,990 

129,469 


65,000 

30,000 

175,000 

270,000 


2,360 

401,829 


PROJECT: 9114101 
RUN DATE: 05/19/94 


ADMINISTRATION 


FEDERAL WATER PROJECT 
WU SYSTEM REVENUE C/Y 
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f b20 RP7R 


SANTA CLARA VALLEY WATER DISTRICT 


RUN DATE: 05/19/94 


FISCAL 94-95 BUDGET REPORT 


RUN TIME: 13:17 







COORD: Leo C 

FUND: 190 


PROJECT: FEDERAL WATER PROJECT 

05100 

PROGRAM: 1 


HU SYSTEM REVENUE C/Y 

WATER 

PROJECT: 9114101 


ADMINISTRATION 



****** 

N A A R . . A::,, T I V: : ■ 

* * « * * * 


ORDER TO INSURE GREATER M&S WATER SUPPLY RELIABILITY, RESOLVE 
FINANCIAL ISSUES, AND COMPLY WITH REQUIREMENTS OF THE CVP IMPROVEMENT 
ACT. CONSULTANT SERVICES ARE BUDGETED TO PROVIDE ASSISTANCE IN THE 
AREAS OF LEGAL AND FINANCIAL ANALYSES. 

M§ASURABLE_TAS|CS_AND_COMPLETigN_DATES : 

WORK WITH USSR AND CVP CONTRACTORS TO ANALYZE 
AND RESPOND TO CURRENT AND PROPOSED STATE AND 
FEDERAL ACTIONS AFFECTING THE RELIABILITY OF 
WATER SUPPLY FROM CVP 

ANALYZE AND RESOLVE SAN FELIPE DIVISION FINANCIAL ISSUES 

ANALYZE AND RESPOND TO THE NEW CVP M&I RATE SETTING 
POLICY AND THE NEW CVP COST ALLOCATION STUDY 

WORK WITH US B R AND CVP CONTRACTORS TO ENSURE APPROPRIATE 
INTERPRETATION AND IMPLEMENTATION OF THE CVPIA INCLUDING 
DEVELOPMENT OF THE PROGRAMMATIC EIS, RULES, AND REGULA¬ 
TIONS AND PROVISIONS OF INTERIM CONTRACTS. 

PROJECT COMPLETION DATE: 


THIS 


1S AN ONGOING PROJECT . 


ADMIN 5 STRAY ION 


ourtioye r 
SUPPLY MANAGER 


PRO j t C T i 9114101 

RUN DATE: 05 / 19/94 


FEDERAL WATER PROJECT 
WU SYSTEM REVENUE C/Y 











FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 5 
PROJECT: 9115101 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: WATER SAVINGS 

WU SYSTEM REVENUE C/Y 
OPERATIONS 
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COORD: John Sutcliffe 
05320 

TECHNICAL SUPPORT DIVISION 








- F I S C A L 1993-94 


-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

: T. 

• - - ACCOUNT DESCRIPT10N .- <•- - - - 

HOURS 

BUDGET $ YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT 

LABOR 









1 

05100 

61230 

000 

EXPENSED LABOR/OVERHEAD 

80 

7,512 

7,512 



1 

05310 

61230 

000 

EXPENSED LABOR/OVERHEAD 

683 

56,886 

56,886 

750 

60,366 

1 

0 53 20 

61230 

000 

EXPENSED LABOR/OVERHEAD 

3,450 

253,327 

253,327 

3,736 

266,404 

1 

05330 

61230 

000 

EXPENSED LABOR/OVERHEAD 




580 

49,893 

1 

07220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

134 

8,184 

8,184 

134 

7*940 

1 

08310 

61230 

000 

EXPENSED LABOR/OVERHEAD 

40 

3,746 

3,746 

40 

3,664 

1 

08330 

61230 

000 

E X PE NS ED LABOR/OVERHE AD 

40 

3,155 

3,155 

40 

3) 094 




SECTION TOTAL 

4,427 

332,810 

332,810 

5,280 

391,361 

CONTRACT 

SERVICES 









--.!-!!! M2 

05320 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


130,000 

130,000 


153,000 

2 

05320 

61303 

000 

TEMPORARY EMPLOYEES FEES 


34,239 

34,239 


90 j196 

2 

05320 

61310 

342 

AUDITING 


75,000 

75,000 


225 * 000 

2 

053 20 

61310 

477 

GRAPHIC ARTS 


10,000 

10,000 


1 5000 

2 

05320 

61310 

479 

WATER CONSERVATION 


1,200,000 

1,200,000 


1,400,000 




SECTION TOTAL 


1,449,239 

1,449,239 


1,883,196 

INTRA-DISTRICT EQUIPMENT 








5 


61241 

INTRA DISTRICT CLASS I/IV 


8,058 

8,058 


9,611 




it. '■ \; . 

* * PROJECT TOTAL * * * * 

4,427 

1,790,107 

1,790,107 

5,280 

2,284,168 


* * * * * * 


* * * * * * 


SE1;E F^MiCREPTiON^Of ^PRO^ECY^AND^PRQ JECTLOCAT ION FOR SUMMARY BUDGET : 


THIS PROJECT PROVIDES FUNDING FOR 
THE PROGRAM INCLUDES IMPLEMENTING 
PRACTICES (BMPS) WHICH WERE FEDERA 
CONTRACTORS BY THE CENTRAL VALLEY 
ADDITION, THE DISTRICT COMMITTED I 
BMPS IN A MEMORANDUM OF UNDERSTAND 
CONSERVATION IN CALIFORNIA. AS PA 
DISTRICT HAS COMMITTED TO AN ULTRA 
GOAL OF 230,000 BY THE YEAR 2002. 
ISSUED. FUNDING IS AVAILABLE IN F 
REBATES, ALTHOUGH OUR GOAL REMAINS 
IF THIS GOAL IS MET, THE BUDGET WI 


THE WATER CONSERVATION PROGRAM. 

A SERIES OF BEST MANAGEMENT 
LLY MANDATED FOR ALL USBR WATER 
PROJECT IMPROVEMENT ACT. IN 
N 1991 TO FULLY IMPLEMENT THESE 
ING REGARDING URBAN WATER 
RT OF THESE AGREEMENTS, THE 
LOW-FLUSH TOILET (ULFT) REBATE 
TO DATE, 13,000 REBATES HAVE BEEN 
ISCAL YEAR 1994-95 FOR 15,000 ULFT 
AT RETROFITTING 25,000 TOILETS. 

LL BE ADJUSTED. 


PROJECT : 9115101 
RUN DATE: 05/19/94 


OPERATIONS 


WATER SAVINGS 
WU SYSTEM REVENUE C/Y 
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F 8 2 0 RP ?R 

RILN DATE: 05/19/' 
RUN TIME: 13:17 

: 1 90 
RAH : 5 

PPD.i PfT ; 9115101 


SANTA CLARA VALLEY WATER DISTRIi 
FISCAL 94-95 BUDGET REPORT 


PROJEC1 


•k & * & * k : 


WATER SAVINGS 
WU SYSTEM REVENUE C/Y 
OPERATI OHS 


} 


COORD; John Sutcliffe 
05320 

TECHNICAL SUPPORT 0!V 




M0JECI„G9AIS_AND_08JECIIVES : 

THIS PROJECT'S GOAL IS TO SEDUCE ANNUAL WATER DEMAND BY 45,000 AF/YR 
BY THE YEAR 2020, THE PROGRAM WILL ACCOMPLISH THIS GCAL BY 
INCREASING THE EFFICIENCY Or WATER USE AMONG THE RESIDENTS AMO 
BUSINESSES OF SANTA ClARA COUNTY. 

M|AtyM!|LE_T ASj(S„AN:D„COMPLETJON DATES : 

PROVIDE REBATES FOR THE RETROFIT OF 25,000 ULTRA-LOW FLUSH TOILETS, 

DISTRIBUTE 20,000 LOW-FLOW SHOWER HEADS FOR RETROFIT. 

PERFORM 150 LARGE TURF AUDITS. 

PERFORM 25 COMMERCIAL OR INDUSTRIAL WATER AUDITS. 

PROVIDE LARGE TURF AUDIT TRAINING SEMINARS IN ENGLISH AND SPANISH. 

PROVIDE WATER EFFICIENT LANDSCAPE SEMINAR SERIES FOR HOMEOWNERS. 

PROVIDE PUBLIC OUTREACH AT EVENTS SUCH AS THE COUNTY FAIR, EARTH DAY, 
ORCHARD SUPPLY HOW-TO FAIR ETC. 


PERFORM ANNUAL PROGRAM EVALUATIONS FOR USSR AND CALIFORNIA URBAN 
WATER CONSERVATION COUNCIL. 

PROVIDE TECHNICAL SUPPORT AND DISTRICT REPRESENTATION ON CUWA AND 
CUWCC PROJECT ADVISORY COMMITTEES. 

PROVIDE SUPPORT AND TECHNICAL ASSISTANCE TO RETAIL WATER SUPPLIERS 
IMPLEMENTING CONSERVATION PROGRAMS. 

PROVIDE STAFF SUPPORT TO THE DISTRICT'S LANDSCAPE ADVISORY COMMITTEE. 

DEVELOP AND IMPLEMENT LOW-INTEREST LOAN PROGRAM FOR ON-FARM 
IRRIGATION IMPROVEMENTS. 


PROVIDE ON-FARM MOBILE LAB ASSISTANCE TO AGRICULTURAL WATER USERS, 


PROJECT : 9115101 
RUN DATE; 05/19/' 


WATER SAVINGS 
WW SYSTEM REVENUE C/Y 


I S ION 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
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COORD: Teddy Morse 



FUND: 190 




PROJECT: WATER EDUCATION 


01300 



PROGRAM: 

1 



WU 

SYSTEM REVENUE 

C/Y 

ASST GEN MGR 

-R SMITH 


PROJECT : 

9115102 




ADMINISTRATION 











- F I S C A 

L 1993-94 . 

FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT- 

“ “ * * 

■-- ACCOUNT DESCRIPTION . 

HOURS 

BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT 

LABOR 









1 

01100 

61230 

000 

EXPENSED LAB OR/OVERHEAD 

1,419 

104,441 

104,441 



1 

01300 

61230 

000 

EXPENSED LABOR/OVERHEAD 




807 

57,175 




SECTION TOTAL 

1,419 

104,441 

104,441 

807 

57,175 

CONTRACT 

SERVICES 









2 

01100 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


250,000 

250,000 



2 

01100 

61080 

000 

MEMBERSHIPS/LICENSES 


10,000 

10,000 



2 

01100 

61096 

000 

BOOKS/PUBLI CAT I ONS 


60,000 

60,000 



2 

01100 

61310 

142 

PUBLIC EDUCATION 


1,000 

1,000 



2 

01100 

61310 

477 

GRAPHIC ARTS 


20,000 

20,000 



2 

01300 

61071 

000 

MATERIALS & SUPPLIES GENERAL 





70,000 

2 

01300 

61081 

000 

ANNUAL MEMBERSHIP 





1 0'000 

2 

01300 

61093 

000 

PRINTING/BINDING 





100,000 

2 

01300 

61096 

000 

BOOKS/PUBLI CAT IONS 





10)000 

2 

01300 

61098 

000 

SPECIAL EXPENSES OTHER 





40,000 

2 

01300 

61310 

142 

PUBLIC EDUCATION 





75)000 

2 

01300 

61310 

477 

GRAPHIC ARTS 





50,000 




SECTION TOTAL 


341,000 

341,000 


355,000 

INTRA-DISTRICT EQUIPMENT 








5 


61241 

INTRA DISTRICT CLASS 1/IV 


2,583 

2,583 


1,469 




* * 

* * PROJECT TOTAL * * * * 

1,419 

448,024 

448,024 

807 

413,644 





* * * * * * n A R 

RAT 

I V 

E ****** 




5EII£_OESCRiPTXON_OF_PROJECT_AND_PROJECX_LOCATXON_FOR_SyHMARY_BUDGET: 

THIS PROJECT SUPPORTS THE WATER UTILITY WITH PUBLIC OUTREACH PROGRAMS 
THAT PROMOTE WATER CONSERVATION AND EDUCATE THE PUBLIC ON WATER 
SUPPLY AND WATER QUALITY ISSUES. THE PROJECT INCLUDES THE DISTRICT'S 
SCHOOL OUTREACH PROGRAM. 

itC T_GOALS_AND_OB JE Ct lV|| : 

THE PROJECT GOALS AND OBJECTIVES ARE TO REDUCE WATER USAGE, THEREBY 
INCREASING SUPPLY AND TO EDUCATE THE PUBLIC ON WATER ISSUES-WHERE OUR 
WATER COMES FROM, HOW IT IS DELIVERED, HOW IT IS TREATED, WATER 
SUPPLY AND QUALITY REGULATIONS, WHAT THE PUBLIC NEEDS TO DO TO MEET 
OUR WATER SUPPLY AND QUALITY NEEDS. 


PROJECT: 9115102 
RUN DATE: 05/19/94 


ADMINISTRATION 


WATER EDUCATION 
WU SYSTEM REVENUE C/Y 
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RUN DATE: 05/25/94 

RUN TIME: 0 7:5 5 

FUND: 190 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 

PROJECT; WATER EDUCATION 

COORD; Teddy Morse 

01300 

PAGE 494 

PROGRAM: I 

PROJECT: 9115102 


WU SYSTEM REVENUE C/Y 
ADMINISTRATION 

MARRAT IVE 

ASST GEN MGR - R SMI 

****** 

TH 


M*SyRdBLE_TASKS_AK! : D_COMPLETI_ON_DAIES s 

EXPAND OUR SCHOOL EDUCATION PROGRAM TO INCLUDE SITE VISITS 8Y HIRING 
A TEACHER TO RUN THE PROGRAM. THIS PERSON WILL BE IN THE FIELD 
CONDUCTING CLASSROOM VISITS, TEACHER WORKSHOPS AND STUDENT 
ASSEMBLIES. IN THE SUMMER, THE TEACHER Will HAKE PRESENTATIONS AT 
DAT CAMPS AND ASSIST WITH THE SANTA CLARA COUNTY FAIR. THE PROGRAM 
WILL BE SUPERVISED 8Y THE PUBLIC INFORMATION OFFICER. 

BEGIN EDUCATING THE PUBLIC TO PLANS FOR EXPANDED USE OF RECLAIMED 
WATER IN SANTA CLARA COUNTY. THIS WILL BE DONE THROUGH THE EXPANDED 
SCHOOL EDUCATION PROGRAM OUTLINED ABOVE AND PRESENTATIONS BY THE 
DISTRICT'S SPEAKER'S BUREAU. MULTI-MEDIA OUTREACH WILL BE PLANNED AS 
A LONG-TERM GOAL AS RECLAMATION PROJECTS BEGIN TO COME ON LIME. 

Ei2il£I_£2MEL§.II2N _MIIi 5 

THIS PROJECT HAS NO COMPLETION DATE, BUT WILL BE ONGOING THROUGHOUT 
THE YEAR 


PROJECT; 9115102 
RUN DATE: 05/25/9A 


ADMINISTRATION 


SOUCATI ON 
MB SYSTEM REVENUE C/Y 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 1 
PROJECT: 9119101 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: HETCH HETCHY WATER PROJECT 
WU SYSTEM REVENUE C/Y 
ADMINISTRATION 


PAGE 495 


COORD: Bob Howard 
08310 

WATER OPERATIONS BR-MANAGER 


SECT -ORG- ACCT - 


ACCOUNT DESCRIPTION 


DISTRICT LABOR 

1 05100 61230 000 EXPENSED LABOR/OVERHEAD 

1 05310 61230 000 EXPENSED LABOR/OVERHEAD 

1 08310 61230 000 EXPENSED LABOR/OVERHEAD 

SECTION TOTAL 

INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/1V 

* * * * PROJECT TOTAL * * * * 


-FISCAL 1993-94 . 

BUDGET $ YTP AD J $ TOTAL % 


- FISCAL 1994-95 
HOURS AMOUNT 


64 

6,009 

6,009 



40 

3,332 

3,332 



80 

7,496 

7,496 

80 

7,328 

184 

16,837 

16,837 

80 

7,328 


335 

335 


146 

184 

17,172 

17,172 

80 

7,474 


'•••« ± * f.;*! ! 


BRlEF_Q£SgRlPHgN OF PROJECT AND PROJECT LOCAT1011 FOR_SUMjjARY BUDGET : 

THIS PROJECT PROVIDES FOR THE CONTINUING COORDINATION WITH THE SAN 
FRANCISCO WATER DEPARTMENT RELATIVE TO ITS DELIVERY OF WATER IN SANTA 
CLARA COUNTY AND THE INVESTIGATION OF A MASTER CONTRACT. 

EE Qif£I_££*£§_AND_ OBJECTIVES: 

DEVELOP AND IMPLEMENT A MASTER CONTRACT FOR DELIVERY OF HETCH HETCHY 
WATER SUPPLIES IN SANTA CLARA COUNTY. 

Mf A§yRABLE_TASKS_A(rD_COMPLETION_DATES: 

IDENTIFY PROGRAM BENEFITS AND PRESENT TO INDIVIDUAL RETAILERS BY 
JUNE. 

EE2ifCI-fOMPLEIiON_DATE: 

FY 95-96 


•ROJECT: 9119101 
:UN DATE: 05/19/94 


ADMINISTRATION 


HETCH HETCHY WATER PROJECT 
WU SYSTEM REVENUE C/Y 
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SANTA 

CLARA VALLEY WATER 

DISTRICT 


PAGE 496 

£HjHA TC ; 0 5/19/9 - y - 
RUM TIME: 13:17 





I SCAT 94 95 BUDGET 

SEPOS T 

COORus Steve Fuji: 


FUND: 190 




PROJECT 

: SAN FELIPE REACH 

1 RESERVE 

04230 


PROGRAM: 1 





WU SYSTEM REVENUE 

C/Y 

ACCOUNTING DIVISION 


PROJECT: 9121101 





ADMINISTRATION 

FISCAL 1993 

-94 - .....FI SC A l 

1994-95 -- 







SECT -ORG- 

ACCT - 

* “ * 

- ACCOUNT DE 

ASCRIPTION - 

HOURS BUDGET $ YTD ADJ 

$ TOTAL % HOURS 

AMOUNT 

CONTRACT SERVICES 









2 04230 

0 3 5o*» 

ODD 

EXPENSE OTHER 

RESERVE 




100,000 

2 08110 

61504 

000 

EXPENSE OTHER 

RESERVE 


100,000 

100,000 




SEC 

T 1 ON TOTAL 



100,000 

100,000 

100.000 



* •& 

* * PROJECT TOTAL * * * * 


100,000 

100,000 

10:0,000 


****** N A R S A T I V E ****** 
IEii^_&6SCRiPTI0M_0F_PR0JECT_AND_PROJECT_tOCATXOM_FOR_SyMKARY_3UDGET: 

SAM FELIPE REACH - 1 RESERVE . 

EE31E£I_GOALS_AND_OBJECTIVES: 

THIS APPROPRIATION PROVIDES FOR THE EIGHTH DEPOSIT OF $100,000 BEGUM 
IN FY 1987-88 TO A RESERVE FUND OF $1,000,000 TO BE RETAINED FOR 
EXTRAORDINARY MAINTENANCE OF THE REACH-1 FACILITIES. 

MIASyRABLE_TASKS_AND_COHPLETiON_DATES; 

SAN BENITO COUNTY WILL SHARE 22% OF THESE COSTS. 

PR9iICI_COHPLETigN_DATE: 

FISCAL YEAR 1997 


PROJECT: 9121101 ADMINISTRATION SAN FELIPE REACH 1 RESERVE 

RUM DATE: 05/19/94 WU SYSTEM REVENUE C/Y PAGE 496 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 5 
PROJECT: 9121104 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: SAN FELIPE REACH 1 

WU SYSTEM REVENUE C/Y 
OPERATIONS 


COORD: Dennis Dresti 
08320 

RAW WATER DIVISION 


SECT -ORG- ACCT- 

DISTRICT LABOR 

1 05230 61230 

1 08310 61230 

1 08320 61230 


CONTRACT SERVICES 

2 08320 61450 

2 08320 61451 


ACCOUNT DESCRIPTION 


000 EXPENSED LABOR/OVERHEAD 
000 EXPENSED LABOR/OVERHEAD 
000 EXPENSED LABOR/OVERHEAD 

SECTION TOTAL 


000 UTILITIES 

000 UTILITIES GAS/ELECTRICITY 
SECTION TOTAL 


INTRA-DISTRICT EQUIPMENT 

5 61 241 INTRA DISTRICT CLASS I/1V 

* * * * PROJECT TOTAL * * * * 


HOURS 


20 

400 

6,612 

7,032 


-FISCAL 1993-94 
BUDGET S YTD ADJ $ 


1,764 

37,480 

525,007 


-- FISCAL 


7,032 


564,251 

18,000 

18,000 

12,798 

595,049 


TOTAL S 

HOURS 

1,764 

37,480 

525,007 

20 

400 

6,612 

564,251 

7,032 

18,000 


18,000 


12,798 


595,049 

7,032 


****** 


5Ei![£_2ISCIM PT£ON_OF_PROJECT_AND_PROJECT_LOCAT£ON_£OR_SUMMARY BUDGET: 

THIS PROJECT PROVIDES FOR THE OPERATION OF REACH 1 (SAN LUIS 
RESERVOIR TO SAN BENITO COUNTY TURNOUT) OF THE SAN FELIPE SYSTEM. 

iICT_GOALS_AND_OBJECTiVES: 

OPERATE THIS FACILITY TO PROVIDE WATER SUPPLIES FOR SANTA CLARA AND 
SAN BENITO COUNTIES. 

M£ASURABLE_T ASKS_AND_COMPLET.I.ON_DATES : 

N/A 

E5QJECTCOMPLETiON_DATE: 

THIS IS AN ONGOING PROJECT. 

CO SI.SHARING£R E IHBUR s EKE NT. : 

SAN BENITO COUNTY PAYS 22 PERCENT. 
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1994-95 -- 
AMOUNT 

1,688 

36,634 

510,935 

549,257 

18,000 

18,000 

12,798 

580,055 


PROJECT: 9121104 
RUN DATE: 05/19/94 


OPERATIONS 


SAN FELIPE REACH 1 
WU SYSTEM REVENUE C/V 
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F B 2 O R P 7ft 

RUN DATE: 05/19/94 
RUM TIME: 13:1? 

FUND; 190 
PROGRAM: 3 

PROJECT: 012*10 6 


SECT -GRG- AC CT - 

DISTRICT LABOR 

1 05230 13230 

1 0922G 13230 


CONTRACT SERVICES 

2 05230 13210 

2 05230 13310 

2 09220 13310 


INTRA-DISTRICT EQUIPMENT 
5 05230 13241 

S 09220 13241 



f.OORDs Richard Wentzei 
05230 

ENGINEERING SUPPORT DIVISION 


993-94 ...FISCAL 1994-95 

AD J $ TOTAL $ HOURS AMOUNT 


000 CAPITALIZED LA BOR/0VERHcAD 
000 CAPITALIZED LABOR/OVERHEAD 

SECTION TOTAL 


000 CONSTRUCTION 

111 CORROSION ENGINEERING DESIGN 
458 TEST & ANALYSTS 

SECTION TOTAL 


00G INTRA DISTRICT CLASS I/IV 
000 INTRA DISTRICT CLASS I/IV 

SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


2 5 0 

22 * 040 

22,040 

306 

25 051 

25,051 

556 

4? s 091 

47,091 


5 0,000 

50,000 


10.000 

10,000 


500 

500 


60,500 

60,500 


455 

45 5 


557 

55 7 


1,012 

1,012 

556 

103,603 

108,603 


****** N A R R A T I V E ****** 

?.EI§£_0ESCRXPTION_gF_PROJECT_AND_PRO JECT_LOCATION__FOR_SyMMART_ByDGET : 

THIS PROJECT PROVIDED FUNDS FOR THE INSTALLATION OF AN ACTIVE 
CATHODIC PROTECTION SYSTEM ON THE PACHECO REGULATING TANK. 

PROJE£T_COMPLEIION_DATE : 

THIS PROJECT IS SCHEDULED TO COMPLETE IN FY 93/94 AND WILL NOT SE 
BUDGETED IN FY 94/95. 




CONSTRUCT ION 


PACHECO REG TANK CATHODIC PSQT 
WO SYSTEM REVENUE C/Y 
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FB20RP7R 
RUM DATE: 
RUN TIME: 


05/19/94 

13:17 


FUND: 190 
PROGRAM: 4 
PROJECT: 9121999 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: SAN FELIPE REACH 1 GEN MAINT 
WU SYSTEM REVENUE C/Y 
MAINTENANCE 


COORD: Jim Ferguson 
07100 

MAINTENANCE MANAGER 


SECT 

-ORG- 

ACCT - 


•-- ACCOUN 

T DESCRIPTION - 

HOURS 

DISTRICT LABOR 






1 

05230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

: 20 

1 

07220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

400 

1 

07230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

116 

1 

07240 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

2,600 

ssss 1 

07250 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

100 

1 

07260 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 





SECTION TOTAL 


3,236 


CONTRACT SERVICES 


2 

05230 

61310 

111 

CORROSION ENGINEERING DESIGN 

2 

05230 

61310 

458 

TEST & ANALYSIS 


2 

07220 

61060 

000 

MAINTENANCE 

SERVICES 


2 

07220 

61 063 

000 

MAINTENANCE 

SERVICES 

OTHER 

2 

07220 

61071 

000 

MATERIALS & 

SUPPLIES 

GENERAL 

2 

0 722 0 

61303 

000 

TEMPORARY EMPLOYEES 

FEES 

2 

0 7220 

61310 

471 

EQUIPMENT RENTAL CONTRACT 

2 

07220 

61310 

476 

UTILITIES LAND FILL 

FEES 

2 

07230 

61063 

0 00 

MAINTENANCE 

SERVICES 

OTHER 

2 

07230 

61071 

000 

MATERIALS & 

SUPPLIES 

GENERAL 

2 

07230 

61072 

000 

CHEMICALS 



2 

07240 

61071 

000 

MATERIALS & 

SUPPLIES 

GENERAL 

2 

0 724 0 

61073 

000 

SMALL TOOLS 



2 

0 7240 

61310 

123 

INSPECTION 






SECTION TOTAL 



DISTRICT EQUIPMENT 





5 


61241 

INTRA DI STRICT 

CLASS I/IV 

5 

07220 

61242 

000 

INTRA DISTRICT CLASS 

It 

5 

07220 

61243 

000 

INTRA DISTRICT CiASS 

III 

5 

0 7230 

61242 

000 

INTRA DISTRICT CLASS 

II 4 

5 

07230 

61243 

000 

INTRA DISTRICT CLASS 

III 


SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


3,236 


- F IS C A L 1993-94 
BUDGET $ YTD ADJ % 


1,764 
24,430 
6,954 
193,024 
6,293 


232,465 

5,000 

500 

500 


4,000 
4,000 
15,000 
7, 5 00 


36,500 


5,889 

3,000 

3,000 


11,889 

280,854 


TOTAL * 


1,764 

24,430 

6,954 

193,024 

6,293 


232,465 

5,000 
5 00 

500 


4,000 

4,000 

15,000 

7,500 


36,500 


5,889 

3,000 

3,000 


11,889 

280,854 


FISCAL 

HOURS 


30 

400 

136 

2,670 

140 

100 

3,476 


3,476 


PROJECT: 9121999 
RUN DATE: 05/19/94 


****** N A R R A T I V E ****** 
BRIEF_g|SCR1PIiON_OF_PROJECT_AND_PROJECT_LOCATiON_FQR_SyMMARY_BUDGET: 

THIS PROJECT PROVIDES FUNDS FOR THE PREVENTATIVE & CORRECTIVE 

MAINTENANCE 


SAN FELIPE REACH 1 GEN MAINT 
WU SYSTEM REVENUE C/Y 


1994-95 -- 
AMOUNT 


2,533 

23,706 

8.192 

190,965 

8,508 

8,656 

242,560 


10,000 

554 

1,660 

2,214 

554 

180 

180 

2,600 

15,000 

7,500 

200,000 

240,442 


6,327 

3,000 

3,000 

3,200 

425 

15,952 

498,954 
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F:*:2 : 0 : R:P-7-R 

^ iiH 0 A '! c : 0:5 / 1:9/:94 
RUN TIME; 13:17 

FOND: 190 
P R OCR A N s 4 


SANTA CLARA VALLEY WATER DISTRICT 
FI SC AS 04*9-5 BUDGET REPORT 


PROJECT : SAN FELIPE REACH 1 GEM MA I NT 
WO SYSTEM REVENUE C/Y 
HAIMTENANCE 


! *G 


COORD; Jim Ferguson 
0 710 0 

M A i N T E NR M;C : E Hi AN AG E » 


N 


R 


I 


V 


MAINTENANCE, MODIFICATION AND CHANGES, CONSTRUCTION, PROPERTY 
MAINTENANCE, AND VEGETATION CONTROL WORK REQUIRED TO MAINTAIN THE 
BUREAU OF RECLAMATION'S SAN FELIPE PROJECT REACH I, WHICH CONSISTS OF 
THE PACHECO PUMPING PLANT, PACHECO TUNNEL, PACHECO CONDUIT AND THE 
BIFURCATION STRUCTURE. FUNDS ARE ALSO INCLUDED IN THIS YEARS BUDGET 
FOR CONTRACT SERVICES TO REMOVE PUMPING UNIT #12 FOR INSPECTION AND 
MEASUREMENT OF WEAR ON THE PUMP SHAFT AND PUMP BOWLS. CONTRACT 
SERVICE FUNDS ARE PR 0 VIDED FOR ELECTRICAL MAINTENANCE OF THE 
SUBSTATION AT PACHECO PUMPING PLANT BY CONTRACT WITH WESTERN AREA 
POWER ADMINISTRATION. 

PE5iIC.I.,GOA LS_AND_ OB JECI1VES: 

WATER UTILITY MAINTENANCE DIVISION (WUMD) 

1) TO ACCOMPLISH 100% OF THE PREVENTATIVE MAINTENANCE WORK ORDERS 
THAT HAVE SEEN IDENTIFIED TO MAINTAIN THESE FACILITIES. 

2} CORRECTIVE MAINTENANCE WORK IS fO BE ACCOMPLISHED AS REQUIRED BY 
OPERATIONS AND OTHER DIVISIONS, BUT WILL NOT EXCEED 30% OF THE 
ANNUAL ALLOCATED RESOURCES OK THE WUMD. 

3) MODIFICATIONS AND CHANGES ARE TO BE ACCOMPLISHED AS REQUESTED AND 
PRIORITIZED BY OPERATIONS AND OTHER DIVISIONS, BUT WILL NOT EXCEED 
20% OF THE ANNUAL ALLOCATION RESOURCES OF THE WUMD. 

4) CONSTRUCTION WORK WILL BE SCHEDULED AND PERFORMED AS REQUESTED AND 
PRIORITIZED BY OPERATIONS AND OTHER DIVISIONS, BUT WILL NOT EXCEED 
5% OF THE ANNUAL ALLOCATED RESOURCES OF THE WUMD. 

FIELD MAINTENANCE DIVISION (FMO) 

1) TO PROVIDE PROPERTY MAINTENANCE ON THE FACILITIES THAT MAKE UP SAN 
FELIPE REACH I TO THE DISTRICT'S STANDARD. 

VEGETATION PROGRAMS DIVISION (VPD) 

1) TO PROVIDE VEGETATION CONTROL ON THE FACILITIES THAT MAKE UP SAN 
FELIPE REACH I IN COMPLIANCE WITH SAFETY AND FIRE MARSHALLS 
REQUIREMENTS. 


PROJECT; 9121999 
RUN DATE; 057:19/9/ 


MAINTENANCE SERVICES DIVISION (MSB > 

1) TO PROVIDE SUPPORT AS NEEDED TO WATER UTILITIES MAINTENANCE, FIELD 
MAINTENANCE AND VEGETATION PROGRAMS DIVISIONS WITH NO DELAY IN . 
SERVICE FOR T H £ OPE RAT i ONS OF TH'ESF FAC I l ITIES. 

MAINTENANCE SAN PE! 


I PE REACH 1 
WU S Y S TEH R-I 


SEN MAIN] 
7:£:fsUE C /1 


PAG: 


MAI NT ENA MCE 
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FB20RP7R SANTA CLARA VALLEY WATER DISTRICT 

RUM DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 


FUND: 190 


PROJECT: SAN FELIPE REACH 

1 GEN MAINT 

COORD: Jim Ferguson 

07100 

PROGRAM: 4 


WU SYSTEM REVENUE 

C/Y 

MAINTENANCE MANAGER 

PROJECT: 9121999 

****** 

MAINTENANCE 

N A R R A T 

I V E 



MEASURABLE_IASKS ANO COMPLETION DATES: 


D PREVENTATIVE MAINTENANCE: IN EACH QUARTER TO EXPEND APPROXIMATELY 
45% OF UUMD QUARTERLY ALLOCATION ON PM WORK ACTIVITIES. 

ESTIMATED COST OF $ 25,615.00 PER QUARTER 

2) CORRECTIVE MAINTENANCE: ON A PRIORITY BASIS IN EACH QUARTER TO 
EXPEND NO MORE THAN 30% OF WUHD QUARTERLY ALLOCATION ON CM 
ACTIVITIES. 

ESTIMATED COST OF * 17,077.00 PER QUARTER 


3) MODIFICATIONS AND CHANGES: AS REQUIRED EACH QUARTER EXPEND NO MORE 
THAN 20% OF WUMD QUARTERLY ALLOCATION ON MODIFICATION OR CHANGES. 
ESTIMATED COST OF * 11,385.00 PER QUARTER 

4) CONSTRUCTION: AS REQUIRED IN EACH QUARTER TO IMPROVE OPERATIONS* 
EXPEND NO MORE THAN 5% OF UUMD QUARTERLY ALLOCATION ON 
CONSTRUCTION WORK. 

ESTIMATED COST OF S 2,846.00 PER QUARTER. 


5) PROPERTY MANAGEMENT: IN EACH QUARTER TO EXPEND APPROXIMATELY 25% 

OF THE ANNUAL ALLOCATION TO MAINTAIN THE SAN FELIPE REACH I 
FACILITIES. 

ESTIMATED COST OF $ 9,111.00 PER QUARTER. 

6 ) VEGETATION CONTROL: IN EACH QUARTER TO EXPEND APPROXIMATELY 25% OF 
THE ANNUAL ALLOCATION TO MAINTAIN THE SAN FELIPE REACH I 
FACILITIES. 

ESTIMATED COST OF $ 2,939.00 PER QUARTER. 

7) MAINTENANCE SERVICE: IN EACH QUARTER TO EXPEND APPROXIMATELY 25% 

OF THE ANNUAL ALLOCATION TO PROVIDE AS NEEDED SERVICE TO OTHER 
DIVISIONS. 

ESTIMATED COST OF * 822.00 PER QUARTER. 

PROJI_COMPLETION_DATE: 

THIS IS AN ONGOING MAINTENANCE DEPARTMENT PROJECT. 

COST_SHARINGER ElMBURSEME NT: 

SAN BENITO COUNTY WILL SHARE 22 PERCENT OF THE EXPENDITURES CHARGED 
TO SAN FELIPE REACH I. 


PROJECT: 9121999 
RUN DATE: 05/19/94 


maintenance 


SAN FELIPE REACH 1 GEN MAINT 
WU SYSTEM REVENUE C/Y 


PAGE 501 







****** fj A R R A T I V E ****** 
IEIE£_DISCRIPXION_OF_£ROjECT_AND_PROJECX_LOCATiON_FgR_SyM«ARY_SyDGET: 

SAN FELIPE REACH 2 RESERVE 
PROJECT_GOALS_AND_OBJECTXVES: 

THIS PROJECT PROVIDES FOR THE EIGHTH DEPOSIT OF $50,000 BEGUN IN FV 
1987-88 TO A RESERVE FUND OF $500,000 TO BE RETAINED FOR 
EXTRAORDINARY MAINTENANCE OF REACH-2 FACILITIES, 

PR? JECT _COMP LETXONDATE: 

FISCAL YEAR 1997 


PROJECT: 9122101 
R UN DATE; 05/19/94 



ADMINISTRATION 


SAN FELIPE REACH 2 RESERVE 
WU SYSTEM REVENUE C/Y 










FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 







COORD 

: Dennis 

D r e s t i 

FUND: 190 


PROJECT: SAN 

FELIPE DIVISION-REACH 

2 

08320 


PROGRAM: 5 


WU SYSTEM REVENUE 

C/Y 


RAW WATER DIVISION 

PROJECT: 9122103 



OPERATIONS 









-FISC 

A L 1993-94 --- 


-- FISCAL 

SECT -ORG- 

ACGT - 

. ACCOUNT DESCRIPTION . 

HOURS 

BUDGET $ 

YTD ADJ % 

TOTAL $ 

HOURS 

DISTRICT LABOR 








1 05230 

61230 

000 EXPENSED LABOR/OVERHEAD 

20 

1,764 


1,764 

20 

1 08310 

61230 

000 EXPENSED LABOR/OVERHEAD 

40 

3,746 


3,746 

40 

1 08320 

61230 

000 EXPENSED LABOR/OVERHEAD 

200 

15,880 


15 \ 880 

200 



SECTION TOTAL 

260 

21,390 


21,390 

260 

INTRA-DISTRICT EQUIPMENT 







:= :5: 

61241 

INTRA DISTRICT CLASS I / I V 


473 


473 




* * * * PROJECT TOTAL * * * * 

260 

21,863 


21,863 

260 



* * * * * * N A R R 

A T 

I V 

g ****** 




BRIEF 

DESCRIPTION OF PROJECT AND PROJECT 

LOCATION FOR SUMMARY 

BUDGET: 





THIS PROJECT PROVIDES FOR THE 

OPERATION OF 

REACH 2 

(SAN BENITO COUNTY 





TURNOUT TO FUTURE WATSONVILLE 

TURNOUT) OF 

THE SAN FELIPE SYSTEM. 




EE2iI£I_§2itS_AND_OBiECTTVES: 

OPERATE THIS FACILITY TO PROVIDE WATER SUPPLIES FOR SANTA CLARA 
COUNTY. 

MiASyRABL.E_TASICS_AND_COMPLETI.ON_D A TES: 

N/A 

EE? J E CI_COMP L EHON_D A T E : 

THIS IS AN ONGOING PROJECT. 


PROJECT: 9122103 
RUN DATE: 05/19/94 


OPERATIONS 


SAN FELIPE DIVISION-REACH 2 
WU SYSTEM REVENUE C/Y 
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1994-95 -- 
AMOUNT 


1,688 

3,664 

15,455 

20,807 

473 

21,280 


PAGE 503 











F % 2 GRP7R 




SANTA CLARA VALLEY MATE 

R DISTRICT 



PAGE 5.0 

SUN SATE : 

9 : S / 1 9 / 9 

4 


FISCAL 94 95 BUDGET 

R£P OR? 




RUN TIME: 

T3-; i : 7 














COORD: Jim Ferguson 



FUND: 190 




PROJECT: SAN FELIPE REACH 

2 GEN M-AINT 

07100 



PROGRAM: 4 




MU SYSTEM REVENUE 

C / T 

MAINTENANCE 



PROJRCT * *2 

12 2999 



MAiNT £ N ANCE 









- .. 

-FISCAL 

1993-94 .. 

F I SCAt. 

1994-95 * 

SECT 

- OR G - 

ACCT “ 

- - - ' 

-- ACCOUNT DESCRIPTION . HOURS 

BUDGET $ 

T D ADJ 5 TOTAL $ 

HOURS 

AMOUNT 

DISTRICT L 

A 8 OR 








1 

0 5 2 3 0 

61 23G 

000 

EXPENSED LABOR/OVER HEAD 2 0 

1,764 

1 . 764 

30 

2,533 

i 

0 72 2 0 

61230 

000 

EXPENSED LABOR/OVER HEAD 2 00 

1 2 j 21 5 

12,215 

200 

11,854 

i 

07230 

61230 

000 

EXPENSED L A 80S/OVE R HE AD 



68 

4,096 

i 

07240 

61230 

000 

EX P £ N SED L AB0R/OVERHEAD 1,200 

89,088 

89,088 

750 

53,644 

i 

07250 

61230 

0 00 

EXPENSED LA BOR/OVER HE AO 



90 

5,470 

i 

07260 

61230 

000 

EXPENSED LABOR/OVER HE AD 



100 

8,65 6 

1 

09230 

61230 

000 

EXPENSED LABOR/OVER HEAD 400 

2 S a 060 

28,060 

500 

33,520 




SECTION TOTAL 1,820 

131,127 

131,127 

1,738 

119,773 

CONTRACT SERVICES 








2 

0 523 0 

61310 

1 1 1 

CORROSION ENGINEERING DESIGN 

5,000 

5,000 



2 

05230 

61310 

458 

TEST & ANALYSIS 




O 

© 

© 

o 

2 

07220 

61060 

0 00 

MAINTENANCE SERVICES 

300 

300 



2 

07220 

61063 

000 

MAINTENANCE SERVICES OTHER 




369 

2 

07220 

61071 

000 

MATERIALS & SUPPLIES GENERAL 




1,108 

2 

07220 

61303 

000 

TEMPORARY EMPLOYEES FEES 

300 

300 



2 

07220 

61310 

471 

EQUIPMENT RENTAL CONTRACT 




1,477 

2 

07220 

61310 

476 

UTILITIES LAND FILL FEES 




369 

2 

07230 

61063 

000 

MAINTENANCE SERVICES OTHER 




80 

2 

07230 

61071 

000 

MATERIALS & SUPPLIES GENERAL 




80 

2 

07230 

61072 

000 

CHEMICALS 




1,200 

2 

0 724 0 

61071 

000 

MATERIALS S SUPPLIES GENERAL 

500 

500 


500 

2 

07240 

61073 

000 

SMALL TOOLS 

500 

500 


500 

2 

07240 

61310 

123 

INSPECTION 

1,000 

1,000 






SECTION TOTAL 

7,600 

7,600 


15,683 


INTRA-D 

I ST 

RICT EQUIPMENT 









5 


61 24 1 

INTRA DISTRICT CLASS I/IV 

3,312 


3,312 


3,164 


5 

07220 

61242 

000 INTRA DISTRICT 

CLASS II 

8,00 0 


8,000 


8,000 


5 

0 72 2 0 

61 243 

000 INTRA DISTRICT 

CLASS III 

3, 000 


8,000 


8,000 


5 

0 7230 

6124 2 

000 INTRA DISTRICT 

CLASS II 





1,500 


5 

07230 

61243 

000 INTRA DISTRICT 

CLASS III 





200 





SECTION TOTAL 


19,312 


19,312 


20,864 





* * * * PROJECT TOTAL * * * * 1,820 

158,039 


158,039 

1,738 

156,320 





****** 

N A R R A T 

I V 

£ 

****** 



PROJECT 

: 9 

1 22999 



MAINTENANCE 



SAN FELIPE REACH 

2 GEN MAIN? 


:R-U-K- DAT: 

L i 

0 5/1 97 

% 





WU SYSTEM 

REVENUE C/T 

PAGE S 04 
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FB20RP7R 

RUN DATE: 05/19/94 

RUN TIME: 13:17 


SANTA CLARA VALLEY WATER 
FISCAL 94-95 BUDGET 

DISTRICT 

REPORT 


FUND: 190 

PROGRAM: 4 

PROJECT: 9122999 


PROJECT: SAN FELIPE REACH 
WU SYSTEM REVENUE 
MAINTENANCE 

2 GEN MAINT 
C/Y 

COORD: Jim Ferguson 

07100 

MAINTENANCE MANAGER 


****** 

N A R R A T 

I V E 

****** 


BRX£F_DESCIU PT1ON_OF_PROJECT_ANO_PROJ ECT LOCATION FOR SUMMARY BUDGET: 


THIS PROJECT PROVIDES FUNDS FOR THE PREVENTATIVE & CORRECTIVE 

MAINTENANCE, MODIFICATION AND CHANGES, CONSTRUCTION, PROPERTY 

MAINTENANCE, AND VEGETATION CONTROL WORK REQUIRED TO MAINTAIN THE 

BUREAU OF RECLAMATION' SAN FELIPE PROJECT REACH II, WHICH CONSISTS OF 

THE SANTA CLARA TUNNEL, PORTIONS OF THE SANTA CLARA CONDUIT, AND 

CALAVERAS FAULT CROSSING STRUCTURES, VALVES AND PIPING. 

T_GOALS^AND_OBJECT1VES: 

WATER UTILITY MAINTENANCE DIVISION (WUMD) 

1) TO ACCOMPLISH 100% OF THE PREVENTATIVE MAINTENANCE WORK ORDERS 
THAT HAVE BEEN IDENTIFIED TO MAINTAIN THESE FACILITIES. 

2) CORRECTIVE MAINTENANCE WORK IS TO BE ACCOMPLISHED AS REQUIRED BY 
OPERATIONS AND OTHER DIVISIONS, BUT WILL NOT EXCEED 30% OF THE 
ANNUAL ALLOCATED RESOURCES OF THE WUMD. 

3) MODIFICATIONS AND CHANGES ARE TO BE ACCOMPLISHED AS REQUESTED AND* 
PRIORITIZED BY OPERATIONS AND OTHER DIVISIONS, BUT WILL NOT EXCEED 
20% OF THE ANNUAL ALLOCATION RESOURCES OF THE WUMD. 

4 ) CONSTRUCTION WORK WILL BE SCHEDULED AND PERFORMED AS REQUESTED AND 
PRIORITIZED BY OPERATIONS AND OTHER DIVISIONS, BUT WILL NOT EXCEED 
5% OF THE ANNUAL ALLOCATED RESOURCES OF THE WUMD. 

FIELD MAINTENANCE DIVISION (FMD) 

1) TO PROVIDE PROPERTY MAINTENANCE ON THE FACILITIES THAT MAKE UP SAN 
FELIPE REACH II TO THE DISTRICT'S STANDARD. 

VEGETATION PROGRAMS DIVISION (VPD) 

1) TO PROVIDE VEGETATION CONTROL ON THE FACILITIES THAT MAKE UP SAN 
FELIPE REACH II IN COMPLIANCE WITH SAFETY AND FIRE MARSHALLS 
REQUIREMENTS. 

MAINTENANCE SERVICES DIVISION (MSD) 

1) TO PROVIDE SUPPORT AS NEEDED TO WATER UTILITIES MAINTENANCE, FIELD 
MAINTENANCE AND VEGETATION PROGRAMS DIVISIONS WITH NO DELAY IN 
SERVICE FOR THE OPERATIONS OF THESE FACILITIES. 


PROJECT: 9122999 
RUN DATE: 05/19/94 


MAINTENANCE 


SAN FELIPE REACH 2 GEN MAINT 
WU SYSTEM REVENUE C/Y 


PAGE 505 
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SANTA CLARA VALLEY WATER 
FISCAL 94 95 BUDGET 

DISTRICT 

REPORT 



PAGE 506 

FUND: 190 

PROGRAM: 4 

PROJECT: 9122999 


PROJECT: SAN FELIPE REACH 
UU SYSTEM REVENUE 
MAINTENANCfc 

2 GEN MAINT 

C/Y 

COORDs Jim Ferguson 
07100 

MAINTENANCE Si'll 

INACER 



* * * * * * 

N A R R A T 

I V E 

****** 




M£ASyftABLE_TASKS_AND_COMPLET j,ON_DATES: 

1) PS EVE NTA TIV£ MAINTENANCE: IN EACH QUARTER TO EXPEND APPROX IMA TEL V 
45% OF WUMD QUARTERLY ALLOCATION ON PS WORK ACTIVITIES. 

ESTIMATED COST Sr $ 6.597.00 PER QUARTER. 

2) CORRECTIVE MAINTENANCE: ON A PRIORITY BASIS IN EACH QUARTER TO 
EXPEND N0 MORE THAN 30% OF WUMD QUARTER!Y ALLOCATION ON CM 
ACTIVITIES. 

ESTIMATED COST Of $ 4,398.00 PER QUARTER. 


3) MODIFICATIONS AND CHANGES: AS REQUIRED EACH QUARTER EXPEND NO MORE 
THAN 20% OF WUMD QUARTERLY ALLOCATION ON MODIFICATION OR CHANGES. 
ESTIMATED COST OF $ 2,932.00 PER QUARTER. 

4) CONSTRUCTION: AS REQUIRED IN EACH QUARTER TO IMPROVE OPERATIONS 
EXPEND NO MORE THAN 5% OF WUMD QUARTERLY ALLOCATION ON 
CONSTRUCTION WORK. 

ESTIMATFD COST OF % 733.00 PER QUARTER. 

5) PROPERTY MANAGEMENT: IN EACH QUARTER TO EXPEND APPROXIMATELY 25% 

OF THE ANNUAL ALLOCATION TO MAINTAIN THE SAN FELIPE REACH II 
FACILITIES. 

ESTIMATED COST OF % 8,014 PER QUARTER. 

6) VEGETATION CONTROL: IN EACH QUARTER TO EXPEND APPROXIMATELY 25% OF 
THE ANNUAL ALLOCATION TO MAINTAIN THE SAN FELIPE REACH II 

FACILS TIES. 

ESTIMATED COST Of $ 1,865.00 PER QUARTER. 

PROilCT_COMPLETI ON_DATE: 

THIS IS AN ONGOING MAINTENANCE DEPARTMENT PROJECT. 

COSI_SHARiNG£REiMByRSEMENT: 


THERE IS NO COST SHARING OR REIMBURSEMENT ASSOCIATED WITH THIS 
PROJECT. 


PROJECT: 9122999 MAINTENANCE SAN FELIPE REACH 2 GEN MAIN! 

SUN DATE i 05/19/94 HU SYSTEM REVENUE C/Y PAGE 506 













FB20RP7R 

RUM DATE: 05/19/94 
RUN TIME: 13:17 


SAMTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 507 


FUND: 190 
PROGRAM: 3 
PROJECT: 9123103 


SECT -ORG- 

EQUIPMENT 

3 07240 


COORD: Jim Ferguson 

PROJECT: SAN FELIPE DI V ISI ON - REACH 3 071 00 

WU SYSTEM REVENUE C/Y MAINTENANCE MANAGER 

CONSTRUCTION 






--FISC 

A L 1993-94 - 


-- FISCAL 

1994-95 -- 

ACCT - 

.- ACCOUNT DESCRIPTION ---- 


HOURS 

BUDGET $ 

YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

13580 

000 EQUIPMENT OTHER 



81,080 


81,080 


33,000 


* * * * PROJECT TOTAL * * * * 



81,080 


81,080 


33,000 


****** u ^ p 

R 

A T 


* 

C. />. 

* 

* 

* 

UJ 

* 




BRIEF_DESCIU PIXON_OF_PROJECT_AND_PROJECT_LOCATigN FOR SUMMARY BUDGET: 


THIS PROJECT PROVIDES FUNDS TO PURCHASE EQUIPMENT TO BE USED FOR THE 
SAN FELIPE PROJECT. FUNDS ARE INCLUDED FOR THE IN STALLAT I ON OF A 
BASE REPEATER STATION ON PACHECO PEAK, FOR MOBILE RADIO COMMUNICATION 
TO PACHECO PUMPING PLANT. 


1) VALVES, PUMPS AND PIPING NOT YET IDENTIFIED'....$ 20,000.00 

2) HALF THE COST OF RECORDING INSTRUMENT TO BE USED 
TO TROUBLESHOOT AMO PROBLEM SOLVE CONTROL SYSTEM 

PROBLEMS ON THE SAN FELIPE PROJECT.$ 7,500.00 

3) HALF THE COST OF A SOFTWARE PROGRAM FOR THE »IRD" 

VIBRATION ANALYSIS EQUIPMENT THAT IS USED TO ANALYZE 
MISALIGNMENT AND VIBRATION PROBLEMS. . ..$ 5,500.00 


PROJECT: 9123103 
RUN DATE: 05/19/94 


CONSTRUCTION 


SAN FELIPE DIVISION-REACH 3 
WU SYSTEM REVENUE C/Y 
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F-B:20.R:P'7R SANTA CLARA VALLEY WATER DISTRICT PAGE SOS 

ROiN BATE : 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN T;I ME : 13 :17 


C08RD: Dennis Dresti 


F UNO: 190 

PROGRAM: 5 
p R .0 -j HCT : 912 5 '5 u 4 


PRO JE € T : 

SAN FELIPE ■ 
WU SYSTEM REV 
OPE R AT 10 

REACH 3 

ENUE C/Y 

MS 


0 8320 

SAW WATER 

DIVISION 


SECT -ORG- 

ACCT • 



- - F I S C A 

L 1993-94 


*- FISCAL 

1994-95 -- 
AMQUNT 

Aw v UUli I L* t 5 K ! r 1 ILJrs 




total $ 

HOUR S 

DISTRICT L ASOR 

1 05230 

1 08310 

1 08320 

61230 

61230 

6 1 230 

0Q0 EXPENSED LABOR/OVERHEAD 

000 EXPENSED LABOR/OVERHEAD 

000 EXPENSED LA BOR/OVERHE AD 

2 0 
150 
2,408 

1 a 764 
14,05? 


1,764 
14,057 

191,200 

20 

150 
2,4 08 

1,688 
13,737 

n ti 

s uu p u < w 



SECTION TOTAL 

2,578 

207,021 


207,021 

2,5 78 

201,501 

CONTRACT SERVICES 

2 08310 

2 08320 

2 08320 

61151 

61450 

61451 

000 PURCHASED WATER US 

000 UTILITIES 

000 UTILITIES GAS/ELECTRICITY 


7,000,000 

250,000 


7,66®,030 
250,00® 


7,500,000 

250,000 



SECTION TOTAL 


7,250,000 


7,250,00® 


7,750,000 

INTRA-DISTRICT EQUIPMENT 

5 61241 

IMTRA DISTRICT CLASS I/IV 


4,692 


4,692 


4,692 



* * * * PROJECT TOTAL * * * * 

2,578 

7,461,713 


7,461,713 

2,578 

7,956,193 


PROJECT: 9123104 
RON DATE; 05/19/94 


****** N A R S A T I V E ****** 

8SiEF„DESCRIPTiON_OF_PROJ;ECT„AND.PROJECT_LOeATION_FOR_SUMWARY_BUDGEI: 

THIS PROJECT PROVIDES FOR THE OPERATION GF REACH THREE (FUTURE 
WATSONVILLE TURNOUT TO COYOTE PUMPING PLANT) OF THE SAN FELIPE 
PROJECT, THIS SCOPE PROVIDES FOR THE PURCHASE OF WATER FROM THE U.S. 
BUREAU OF RECLAMATION. FOR FT 94-95 THE SUPPLY IS EXPECTED TO INCLUDE 
74,140 ACRE FEET OF M&I WATER <75% OF HISTORIC USE) a 80.95 $/AF * 
$6,001,633 AND 16,550 ACRE FEET OF AGRICULTURAL WATER (50% OF 
CONTRACT) 316.50 $/AF = $273,075. ENVIRONMENTAL SURCHARGE FEES OF 12 
$/AF ($889,680) FOR M&I AND 6 $/AF ($99,300) FOR AGRICULTURAL WATER 
ARE INCLUDED. FUNDS TO TRANSFER 3,000 ACRE FEET OF WATER STORED IN 
SAN SEN IT G COUNTY ARE INCLUDED. 

552i£?I_£0*k£._AM5„2§iI£IIME $'• 

OPERATE THIS FACILITY TO IMPORT THE DISTRICTS ENTIRE ALLOCATION OF 
WATER FROM THE CENTRAL VALLEY PROJECT EACH CALENDAR YEAR. MAINTAIN 
AND UPDATE DELIVERY SCHEDULES TO ENSURE MAXIMUM DELIVERY. 

H§ASyRA|L|_.TASiCS_AND_COMPLEXiO|I_DATES i 

TRANSFER 3..00O ACRE FEET OF STORED WATER FROM SAN BENITO COUNTY 8Y 
DECEMBER OF 1994. 

OPERATIONS 


SAN FELIPE - REACH 3 
WU SYSTEM REVENUE C/Y 
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FB20RP7R 

RUM DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 5 
PROJECT: 9123104 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: SAN FELIPE - REACH 3 
WU SYSTEM REVENUE C/Y 
OPERATIONS 


PAGE 509 


****** 


N A R 

PROJICI_COMPLETION_DATE: 

THIS IS AN ONGOING PROJECT. 


I 


COORD: 


****** 


Dennis Dresti 
08320 

RAW WATER DIVISION 


PROJECT: 9123104 
RUN DATE: 05/19/94 


OPERATIONS 


SAN FELIPE - REACH 3 
WU SYSTEM REVENUE C/Y 
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F B 2 Oft P 7 S 




SANTA CLASi 

VALLEY WATER 

DISTRICT 



PASS 51 

RUN DATE ; 

OS / i-97 9 '4 



FISCAL 

94-95 BUDGET 

REPORT 




RUN T I ME : 

13 : 1 7 
















COORD; Jift Ferguson 


FUND; 190 




PROJECT; SAN 

FELIPE REACH 

3 GEN MAS NT 

07100 



PROGRAM; 

4 



WU SYSTEM REVENUE 

C/Y 

MAINTENANCE 

HANAGBS 


PROJECT ; 

9 1 2 3999 




H A I K T E: N A N'C E 











FISCAL 

1993-94 -----. 

FISCAL 

1994-95 -- 

SEC 

T -ORG- 

ACCT - 

-• ~ »• 

-- ACCOUNT DESCRIPTION . 

H OUR s e 

UDGET $ 

YTD AOJ $ TOTAL S 

HOURS 

AMOUNT 

DISTRICT 

L A 8 OR 









*1 

05230 

61230 

000 

EXPENSED L A 8 0:R / OVER HEAP 

2 0 

1,764 

1,764 

30 

2,533 

1 

0 7220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

35 0 

2 1.1/6 

21,376 

350 

20,744 

1 

07230 

61230 

GOO 

EXPENS ED L ABC R/OVE RHE AD 

r •y 

3 J3 

21,161 

21,161 

493 

29,698 

1 

0 7240 

61230 

000 

EXPENSED LABGR/GVERHEAB 

2,200 

163,328 

163,328 

2,300 

164,502 

1 

07250 

61230 

000 

EXPENSED LABOR/OVERHEAD 

1 GO 

6,293 

6,293 

140 

8,508 

1 

07260 

61230 

000 

EXPENSED LABOR/OVERHEAD 




100 

8,65-6 




SECTION TOTAL 

3,023 

213,922 

213,922 

3,413 

234,641 

CONTRACT 

SERVICES 









2 

05230 

61310 

11 1 

CORROSION ENGINEERING DESIGN 


10,000 

10,000 



2 

05230 

61310 

458 

TEST & ANALYSIS 





20,000 

2 

07220 

61060 

000 

MAINTENANCE SERVICES 


600 

600 



2 

07220 

61063 

000 

MAINTENANCE SERVICES OTHER 





554 

2 

07220 

61071 

000 

MATERIALS & SUPPLIES GENERAL 





1,661 

2 

07220 

61303 

000 

TEMPORARY EMPLOYEES FEES 


600 

600 



2 

07220 

61310 

471 

EQUIPMENT RENTAL CONTRACT 





2,215 

? 

07220 

61310 

476 

UTILITIES LAND FILL FEES 





554 

2 

07230 

61063 

000 

MAINTENANCE SERVICES OTHER 





21,500 

2 

07230 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


5,200 

5,200 


23,500 

2 

07230 

61072 

000 

CHEMICALS 


5,000 

5,000 


500 

2 

07230 

61310 

542 

CONTRACT LAND MAINTENANCE 





5,000 

2 

07240 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


3,500 

3,500 


3,5 00 

2 

07240 

61073 

000 

SMALL TOOLS 


4,500 

4,500 


4,500 




SECTION TOTAL 


29,400 

29,400 


83,484 

INTRA-DISTRICT EQUIPMENT 








5 


61241 

INTRA DISTRICT CLASS I / I V 


5,501 

5,501 


6,212 

5 

07220 

61242 

000 

INTRA DISTRICT CLASS I I 


10,000 

10,000 


10,000 

5 

07220 

61243 

000 

INTRA DISTRICT CLASS IIS 


10,000 

10,000 


10,000 

5 

07230 

61242 

000 

INTRA DISTRICT CLASS I I 





2,800 

•» 

J 

0 7230 

61243 

000 

INTRA DISTRICT CLASS I5I 





375 




SECTION TOTAL 


25,501 

25,501 


29,387 




* * 

* * PROJECT TOTAL * * * * 

3,023 

268,823 

268,823 

3,413 

347,512 


PROJECT; 9123999 
RUN DATE; 0:5/19/94 


****** H A R R A T l V E ****** 

S&i££_&£S£5I£II2M_§I_E52i'I£I-i!!fi_£5SiI£I_iiS£5IISI-£M_S'S : !!M5X-ftySMI ! 

THIS PROJECT PROVIDES FUNDS FOR THE PREVENT AT I VE & CORRECTIVE 

MAINTENANCE SAW FEE IPE REACH 3 GEM MAINT 

UU SYSTEM REVENUE C/Y 
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FB20RP7R 



SANTA CLARA VALLEY WATER 

DISTRICT 


RUN DATE: 

05/19/94 


FISCAL 94-95 BUDGET 

REPORT 


RUN TIME: 

13:17 




COORD: Jim Ferguson 

FUND: 190 



PROJECT: SAN FELIPE REACH 

3 GEN MAINT 

07100 

PROGRAM: 

4 


WU SYSTEM REVENUE 

e/Y 

MAINTENANCE MANAGER 

PROJECT : 

9123999 


MAINTENANCE 





****** 

N A R R A T 

I V E 

****** 


MAINTENANCE, MODIFICATION AND CHANGES, CONSTRUCTION, PROPERTY 

MAINTENANCE, LANDSCAPE MAINTENANCE AND VEGETATION CONTROL WORK 

REQUIRED TO MAINTAIN THE BUREAU OF RECLAMATION' SAN FELIPE PROJECT 

REACH III, WHICH CONSISTS OF A PORTION OF THE SANTA CLARA CONDUIT, 

SECTIONALIZING VALVE VAULTS AND THE COYOTE PUMPING STATION. 

PROJECT_GOALS_AND_OBJECTXVES : 

WATER UTILITY MAINTENANCE DIVISION (WUMD) 

1) TO ACCOMPLISH 100% OF THE PREVENTATIVE MAINTENANCE WORK ORDERS 
THAT HAVE BEEN IDENTIFIED TO MAINTAIN THESE FACILITIES. 

2) CORRECTIVE MAINTENANCE WORK IS TO BE ACCOMPLISHED AS REQUIRED BY 
OPERATIONS AND OTHER DIVISIONS, BUT WILL NOT EXCEED 30% OF THE 
ANNUAL ALLOCATED RESOURCES OF THE WUMD. 

3} MODIFICATIONS AND CHANGES ARE TO BE ACCOMPLISHED AS REQUESTED AND 
PRIORITIZED BY OPERATIONS AND OTHER DIVISIONS, BUT WILL NOT EXCEED 
20% OF THE ANNUAL ALLOCATION RESOURCES OF THE WUMD. 

4) CONSTRUCTION WORK WILL BE SCHEDULED AND PERFORMED AS REQUESTED AND 
PRIORITIZED BY OPERATIONS AND OTHER DIVISIONS, BUt WILL NOT EXCEED 
5% OF THE ANNUAL ALLOCATED RESOURCES OF THE WUMD. 

FIELD MAINTENANCE DIVISION {FMD) 

1) TO PROVIDE PROPERTY MAINTENANCE ON THE FACILITIES THAT MAKE UP SAN 
FELIPE REACH III TO THE DISTRICT'S STANDARD. 

VEGETATION PROGRAMS DIVISION (VPD) 

1) TO PROVIDE VEGETATION CONTROL ON THE FACILITIES THAT MAKE UP SAN 
FELIPE REACH III IN COMPLIANCE WITH SAFETY AND FIRE MARSHALLS 
REQUIREMENTS. 

MAINTENANCE SERVICES DIVISION (MSD) 

1) TO PROVIDE SUPPORT AS NEEDED TO WATER UTILITIES MAINTENANCE, FIELD 
MAINTENANCE AND VEGETATION PROGRAMS DIVISIONS WITH NO DELAY IN 
SERVICE FOR THE OPERATIONS OF THESE FACILITIES. 

MEASURABLE_IASKS_AND_COMPLETI.ON_DAIES: 

1) PREVENTATIVE MAINTENANCE: IN EACH QUARTER TO EXPEND APPROXIMATELY 
45% OF WUMD QUARTERLY ALLOCATION ON PM WORK ACTIVITIES. 

SAN FELIPE REACH 3 GEN MAINT 
WU SYSTEM REVENUE C/Y 
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PROJECT: 9123999 
RUN DATE: 05/19/94 


MAINTENANCE 
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F820RP7R 



SANTA CLARA VALLEY M/LTER 

DISTRICT 


RUN DATE; 05/19/94 

RUN TIME: 13:17 



FISCAL 94-95 BUDGET 

REPORT 

CG0RD;; Jim Ferguson 

FUND: 190 



PROJECT; SAN FELIPE REACH 

3 GEN MAINT 

07100 

PROGRAM: 4 



WU SYSTEM REVENUE 

in 

I 8? E-NAN C-E MANAGER 

PROJECT* Q123999 



MA I NTENANCE 




* * i 

<e * # * 

N A R R A T 

I V E 

****** 


ESTIMATED COST OF $ 20,785.00 PER QUARTER. 

2) CORRECTIVE MAINTENANCE: ON k PRIORITY BASIS IN EACH QUARTER TO 
EXPEND NO MORE THAN 30% OF WUMD QUARTERLY ALLOCATION ON CM 

ACTIVITIES. 

ESTIMATED COST OF $ 13.857.00 PER QUARTER. 


3) MODIFICATIONS AND CHANGES: AS REQUIRED EACH QUARTER EXPEND NO MORE 
THAN 20% OF WUMD QUARTERLY ALLOCATION ON MODIFICATION OR CHANGES. 
ESTIMATED COST OF S 9,238,00 PER QUARTER. 

4) CONSTRUCTION: AS REQUIRED IN EACH QUARTER TO IMPROVE OPERATIONS 
EXPEND NO MORE THAN 5% OF WUMD QUARTERLY ALLOCATION ON 
CONSTRUCTION WORK. 

ESTIMATED COST OF $ 2,309.00 PER QUARTER. 

5) PROPERTY MANAGEMENT: IN EACH QUARTER TO EXPEND APPROXIMATELY 25% 

OF THE ANNUAL ALLOCATION TO MAINTAIN THE SAN FELIPE REACH III 
FACILITIES. 

ESTIMATED COST OF $ 11,816.00 PER QUARTER 

6) VEGETATION CONTROL: IN EACH QUARTER TO EXPEND APPROXIMATELY 25% OE 
THE ANNUAL ALLOCATION TO MAINTAIN THE SAN FELIPE REACH II! 
FACILITIES. 

ESTIMATED COST OF $ 14,843.00 PER QUARTER. 

7) MAINTENANCE SERVICE: IN EACH QUARTER TO EXPEND APPROXIMATELY 25% 

OF THE ANNUAL ALLOCATION TO PROVIDE AS NEEDED SERVICE TG OTHER 
DIVISIONS. 

ESTIMATED COST OF $ 822.00 PER QUARTER. 

EE2 JI£I_£OMPL|Hon_date : 

THIS IS AN ONGOING MAINTENANCE DEPARTMENT PROJECT. 

2 911 _ 5 M A RIN G £ R E1 MB UR S E M E N T : 

THERE ARE NO COST SHARING OR REIMBURSEMENT ASSOCIATED WITH THIS 
PROJECT. 


PROJECT : 912 


SAN FELIPE REACH 3 G 


3999 


MAINTENANCE 


E N MAI NT 










FB20RP7R 
RUN DATE: 
RUN TIME: 


05/19/94 

13:17 


FUND: 190 
PROGRAM: 5 
PROJECT: 9145113 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: ORDINANCE 90-1 ADMIN MNTRG WLS 
WU SYSTEM REVENUE C/Y 
OPERATIONS 
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COORD: Beau Goldie 
08230 

ENVIRONMENTAL COMPLIANCE DIV 


SECT -ORG- 

ACCT- 


--- ACCOUNT DESCRIPTION . 

HOURS 

BUDGET % 

DISTRICT 

LABOR 






1 

04240 

61230 

000 

EXPENSED LABOR/OVERHEAD 

1,174 

74,936 

1 

07220 

61230 

000 

EXPENSED LABOR/OVERHEAD 



1 

08210 

61230 

000 

EXPENSED LABOR/OVERHEAD 

200 

22,220 

1 

08230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

9,247 

706,342 

1 

08320 

61230 

000 

EXPENSED LABOR/OVERHEAD 

40 

3,175 

: 1 

09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 



1 

09320 

61230 

000 

EXPENSED LABOR/OVERHEAD 

20 

1,716 




SECTION TOTAL 

10,681 

808,389 

CONTRACT 

SERVICES 






2 

04240 

61303 

000 

TEMPORARY EMPLOYEES FEES 



2 

07220 

61071 

000 

MATERIALS & SUPPLIES GENERAL 



2 

07220 

61422 

000 

LEASE EQUIPMENT 



2 

08230 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


1,500 

2 

08230 

61093 

0 00 

PRINTING/BINDING 


8,500 

2 

08230 

61097 

000 

SOFTWARE 


15)000 

2 

08230 

61140 

000 

CONFERENCES/SEMINARS/TRAIN ING 


2,300 

2 

08230 

61141 

000 

CONFERENCES/SEMINARS/TRAINING 



2 

08230 

61303 

000 

TEMPORARY EMPLOYEES FEES 


38,400 

2 

08230 

61310 

260 

COMPUTER PROGRAMMING 


15)000 




SECTION TOTAL 


80,700 

INTRA-DISTRICT EQUIPMENT 





5 


61241 

INTRA DISTRICT CLASS I/TV 


19,440 

5 

07220 

61242 

000 

INTRA DISTRICT CLASS II 






SECTION TOTAL 


19,440 




* * 

* * PROJECT TOTAL * * * * 

10,681 

908,529 


FISCAL 1993-94 
YTD ADJ S 


TOTAL $ 


- FISCAL 1994-95 -- 
HOURS AMOUNT 


74,936 

22,220 

706,342 

3,175 

1,716 

808,389 


1.500 

8.500 
15,000 

2,300 

38,400 

15,000 

80,700 


19,440 

19,440 

908,529 


350 

50 

9,407 

300 


10,107 


10,107 


20,744 

5,621 

694,151 

20,112 

740,628 


22,240 

2,000 

2,000 

1,500 

15,000 


1,500 

22,300 

5,000 

71,540 


18.395 

1,000 

19.395 
831,563 


* N :: * : r ; a ,, r , :;i . x i v • e * * * 

5RI§F_DESCRTPTTON_OF_PROJECT_AND_PROJECT_LOCAXION_FOR_SyMMARY_ByDGET : 

THIS PROJECT IS TO IMPLEMENT THE PROVISION OF DISTRICT ORDINANCE 90-1 
RELATIVE TO GROUNDWATER MONITORING WELLS. THIS PROJECT PROVIDED FOR 
MANAGEMENT OF THE INSTALLATION OF GROUNDWATER MONITORING WELLS IN 
ORDER TO PREVENT CONTAMINATION AND TO PROTECT THE HEALTH AND SAFETY 
OF THE PEOPLE OF SANTA CLARA COUNTY. THE DISTRICT HAS ISSUED PERMITS 
AND INSPECTED OVER 1700 MONITORING WELL INSTALLATIONS DURING THE 1993 
CALENDAR YEAR. 


ROJECT: 9145113 
UN DATE: 05/19/94 


OPERATIONS 


ORDINANCE 90-1 ADMIN MNTRG WLS 

WU SYSTEM REVENUE C/Y PAGE 513 








COORD: S a a u Soldi® 

PROJECT: ORDINANCE 90-1 ADMIN MNTRS WLS 08230 





WU SYSTEM REVENUE C/Y 



ENVIRONMENTAL Cl 

IMP LI AN 

CE SI 




OP£RAT IONS 






‘ft * * '■ -ft 

N 

A 

R R A T I 

V 

E 

****** 




EE2iI£I„£MkS_AND_OB J E C11VE S : 

THE OBJECTIVE OF THIS PROJECT IS TO PROTECT THE GROUNDWATER SUPPLY Of 
SANTA CLARA. COUNTY THROUGH THE IMPLEMENTATION OF DISTRICT ORDINANCE 
90-1. 

y§ASyRA|LE„TASKS m AND_C0MPL|T10N_aATES: 

THE SPECIFIC TASKS TO BE COMPLETED INCLUDE: 1) CONTINUE TO I SSURE 
PERMITS AND INSPECT THE INSTALLATION OF NEW MONITORING WELLS, 2) 
DEVELOP AND IMPLEMENT AN ENFORCEMENT PROCESS FOR NON COMPLIANCE WITH 
THE ORDINANCE. 3) REVISE THE EXISTING MONITORING WELL CONSTRUCTION 
STANDARDS, A) DEVELOP AND IMPLEMENT AN AUTOMATED PERMITTING AND DATA 
MANAGEMENT PROCESS, 5) CONTINUE IMPLEMENTATION OF THE PROJECT 
EDUCATION ELEMENT. 

PRO i I_COMPLETION_DATE: 

THIS IS AN ONGOING PROJECT REQUIRED BECAUSE OF THE CONTINUED 
INSTALLATION OF GROUNDWATER MONITORING WELLS AND DEEP EXCAVATIONS IN 
SANTA CLARA COUNTY. 

£OSI_SHARTNGIREIMBURSEME NT: 

NON APPLICABLE. 

ATION_FgRMULA_AND_.B ASIS : 

NOT APPLICABLE. 


OPERATIONS 


ORDINANCE 90-1 ADMIN MNTRG WLS 
WO SYSTEM REVENUE C/Y 


PAGE 
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FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 5 
PROJECT: 9145116 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: ORDINANCE 90-1 ADMIN WTR WELLS 
WU SYSTEM REVENUE C/Y 
OPERATIONS 


COORD: Beau Goldie 
08230 

ENVIRONMENTAL COMPLIANCE DIV 


F I 


SEC 

T -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION . 

HOURS 

BUDGET $ 

DISTRICT 

LABOR 





1 

07220 

61230 

000 EXPENSED LABOR/OVERHEAD 



1 

08230 

61230 

000 EXPENSED LABOR/OVERHEAD 

1,311 

100,143 

1 

09230 

61230 

000 EXPENSED LABOR/OVERHEAD 






SECTION TOTAL 

1,311 

100,143 

CONTRACT 

SERVICES 





2 

07220 

61071 

000 MATERIALS & SUPPLIES GENERAL 



2 

07220 

61422 

000 LEASE EQUIPMENT 



2 

08230 

61071 

000 MATERIALS & SUPPLIES GENERAL 


500 

2 

08230 

61303 

000 TEMPORARY EMPLOYEES FEES 


35,000 

2 

08230 

61310 

260 COMPUTER PROGRAMMING 


15,000 




SECTION TOTAL 


50,500 

INTRA-DISTRICT EQUIPMENT 




5 


61241 

INTRA DISTRICT CLASS I / I V 


2,386 

5 

07220 

61242 

000 INTRA DISTRICT CLASS II 






SECTION TOTAL 


2,386 




* * * * PROJECT TOTAL * * * * 

1,311 

153,029 




****** N A R R 

A T 

I V 



BRIEF 

DESCRIPTION OF PROJECT AND PROJECT 

LOCATION 

FOR SUMMARY 


S C A L 1993-94 
YTD ADJ % 


-- FISCAL 1994-95 -- 


OTAL % 

HOURS 

AMOUNT 


350 

20,744 

100,143 

916 

67,592 


250 

16,761 

100,143 

1,516 

105,097 



2,000 

2,000 

500 


500 

35,000 


9,620 

15,000 


5,000 

50,500 


19,120 

2,386 


2,759 

1,000 

2,386 


3,759 

153,029 

1,516 

127,976 


THIS PROJECT IS TO IMPLEMENT THE PROVISION OF DISTRICT ORDINANCE 90-1 
RELATIVE TO WATER PRODUCTION WELLS. THIS PROJECT PROVIDED FOR THE 
MANAGEMENT OF PRODUCTION WELL CONSTRUCTION IN ORDER TO PREVENT 
CONTAMINATION OF GROUNDWATER AND TO PROTECT THE HEALTH AND SAFETY OF 
THE PEOPLE OF SANTA CLARA COUNTY. THE DISTRICT HAS ISSUED PERMITS AND 
INSPECTED OVER 1700 PRODUCTION WELLS DURING THE 1993 CALENDAR YEAR. 

ES2JI£I_GOALS_*nq^oD jfCTTVES: 

THE OBJECTIVE OF THIS PROJECT IS TO PROTECT THE GROUNDWATER SUPPLY OF 
SANTA CLARA COUNTY THROUGH THE IMPLEMENTATION OF DISTRICT ORDINANCE 
90-1. 

MIASyRA|LE_TAS!(S_AND_COMPLETigN_DATES: 

THE SPECIFIC TASKS TO BE COMPLETED INCLUDE: 1) CONTINUE TO ISSUE 


PROJECT: 9145116 
RUN DATE: 05/19/94 


OPERATIONS 


ORDINANCE 90-1 ADMIN WTR WELLS 
WU SYSTEM REVENUE C/Y 
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FB20-SP7R 
SiiJi DATE: O 5 ^ 
RUM TIME; 13; 


FUND: 190 
PROGRAM: 5 


19 > 


y I 4 > ! 


PRi 


j A N T A CLARA VALLEY WA TER 9 I STS 
FISCAL 94 95 SUBSET REPOST 


J E G T : ORDINANCE 90-1 ADMIN MIR WELLS 
WU SYSTEM REVENUE C/V 
OPERA!5 ON S 


COORD; Beau Goldie 
0823C 

E N V I ROMMEMTAL COMPLIANCE DIV 


****** 


PERMITS AND INSPECT INSTALLATION OF NEW WATER PRODUCTION WELLS, 2} 
DEVELOP AND IMPLEMENT AN ENFORCEMENT PROCESS FOR EXISTING WELLS NOT 
IN COMPLIANCE WITH THE ORDINANCE, 3) REVISE THE EXISTING WELL 
CONSTRUCTION STANDARDS, 4} DEVELOP AND IMPLEMENT AN AUTOMATED 
PERMITTING AND BATA MANAGEMENT PROCESS, 5 ) CONTINUE IMPLEMENTATION OF 
THE PROJECT EDUCATION ELEMENT. 


PROJECT COMPLETION SATE: 


THIS IS AN ONGOING PROJECT REQUIRED BECAUSE OF THE CONTINUED 
INSTALLATION OF WATER PRODUCTION WELLS IN SANTA CLARA COUNTY. 


COST_SHARIN^REIMBURSEMENT : 

NOT APPLICABLE. 

Mk 2MMM _ £ MM M M MMMI iI • 

NOT APPLICABLE. 


PROJECT; 9145116 
RUN DATE; 0 5/ y /V 4 


QPERAT l ONS 


ORDINANCE 90-1 ADMIN WTR WELLS 
WU SYSTEM REVENUE C/Y 
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RUM DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 5 
PROJECT: 9145119 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: ORDINANCE 90-1 ADMIN WELL DEST 
WU SYSTEM REVENUE C/Y 
OPERATIONS 


PAGE 517 


COORD: Beau Goldie 
08230 

ENVIRONMENTAL COMPLIANCE DIV 


SECT -ORG- ACCT - 

DISTRICT LABOR 

1 08210 61230 

1 08230 61230 

1 09230 61230 


CONTRACT SERVICES 

2 08230 61303 

2 08230 61310 

2 08230 61310 


INTRA-DISTRICT EQUIPMENT 
5 61241 




---FISCAL 1993-94 - 


-- FISCAL 

1994-95 -- 

. ACCOUNT DESCRIPTION . 

HOURS 

BUDGET S YTD ADJ S 

TOTAL S 

HOURS 

AMOUNT 

000 EXPENSED LABOR/OVERHEAD 

200 

22,220 

22,220 

150 

16,864 

000 EXPENSED LABOR/OVERHEAD 

1.870 

142,842 

142,842 

2,138 

157,766 

000 EXPENSED LABOR/OVER HEAD 




50 

3,354 

SECTION TOTAL 

2,070 

165,062 

165,062 

2,338 

177,984 

000 TEMPORARY EMPLOYEES FEES 


10,000 

10,000 


59,800 

167 WELL SEALING - NORTH COUNTY 


75,000 

75,000 


100,000 

260 COMPUTER PROGRAMMING 


15,000 

15,000 


5,000 

SECTION TOTAL 


100,000 

100,000 


164,800 

INTRA DISTRICT CLASS I / I V 


3,767 

3,767 


4,25 5 

* * * * PROJECT TOTAL * * * * 

2,070 

268,829 

268,829 

2,338 

347,039 


****** K ; a R R A T I V E ****** 

BRiEF_DESCRiPTJ_ON_OF_PROJECT_AND_PROJECT_LOCATION_FOR_SUMMARY_BUDGET: 

THIS PROJECT IS TO IMPLEMENT THE PROVISION OF DISTRICT ORDINANCE 90-1 
RELATIVE TO DESTRUCTION OF WELLS AND DEEP EXCAVATIONS. THIS PROJECT 
PROVIDED FOR MANAGEMENT OF THE DESTRUCTION WELL AND DEEP EXCAVATIONS 
IN ORDER TO PREVENT CONTAMINATION OF GROUNDWATER AND TO PROTECT THE 
HEALTH AND SAFETY OF THE PEOPLE OF SANTA CLARA COUNTY. THE DISTRICT 
HAS ISSUED PERMITS AND INSPECTED OVER 500 WELL DESTRUCTIONS DURING 
THE 1993 CALENDAR YEAR. 

E52iI£I_52ALS_AND_OB J E CTJ.VE S : 

THE OBJECTIVE OF THIS PROJECT IS TO PROTECT THE GROUNDWATER SUPPLY OF 
SANTA CLARA COUNTY THROUGH THE IMPLEMENTATION OF DISTRICT ORDINANCE 
90-1 . 

MEASyRABLE_TASKS_AND_COMPLETiON_DATES: 

THE SPECIFIC TASKS TO BE COMPLETED INCLUDE: 1) CONTINUE TO ISSUE 
PERMITS AND INSPECT DESTRUCTIONS OF THE WELLS, 2) DEVELOP AND 
IMPLEMENT AN ENFORCEMENT PROCESS FOR NON COMPLIANCE WITH THE 
ORDINANCE, 3) REVISE THE EXISTING WELL DESTRUCTION STANDARDS, 4) 
DEVELOP AND IMPLEMENT AN AUTOMATED PERMITTING AND DATA MANAGEMENT 


PROJECT: 9145119 
RUN DATE: 05/19/94 


OPERATIONS 


ORDINANCE 90-1 ADMIN WELL DEST 
WU SYSTEM REVENUE C/Y 
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FB20RP7R 

8UN DATE: 05/19/94 

SUN TIME: 13:17 

FUND: 190 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 

PROJECT : ORDINANCE 90-1 ADMIN WELL DEST 

COORD: Beau Goldie 

08230 


PACE 

PROGRAM: 5 

PROJECT: 9145119 

****** ty 

WU SYSTEM REVENUE C./Y 

OPERATIONS 

A S R A T 1 V E 

ENVIRONMENTAL CO 

- : ss : ' : it- 

HP L IA 

MCE D-I/W 


PROCESS, 5) CONTINUE 1MPLEKENTATION OF THE PROJECT EDUCATION ELEMENT 
WITH THE DEVELOPMENT OF 3 FACT SHEETS. 


JECT_COMPLEXiON_DATE : 

THIS IS AN ONGOING PROJECT REQUIRED BECAUSE OF THE DESTRUCTION OF 
WELLS AND DEEP EXCAVATIONS IN SANTA CLARA COUNTY. 

COS T_S HAR1NG/RE J.M8URSEMENT : 

NOT APPLICABLE 

LOCATigM_£ORMULA_AND_BASiS 2 

NOT APPLICABLE 


PROJECT: 9145119 
RUN OAIE: 05/19/94 


OPERATIONS ORDINANCE 90-1 ADMIN WELL 9EST 

WU SYSTEM REVENUE C/Y PAGE 518 








FB20RP7R 



SANTA CLARA VALLEY WATER 

DISTRICT 


RUN DATE: 

05/19/94 


FISCAL 94-95 BUDGET 

REPORT 



RUN TIME: 

13:17 













COORD: Dennis Dresti 

FUND: 190 



PROJECT: SOURCE OF SUPPLY 

GENERAL 

08320 


PROGRAM: 

5 



WU SYSTEM REVENUE 

C/Y 

RAW WATER 

DIVISION 

PROJECT: 

9176101 



OPERATIONS 









FISC 

A L 1993-94 .------ 

-- FISCAL 

SECT -ORG- 

ACCT- 

------ ACCOUNT DESCRIPTION 

. HOURS BUDGET $ 

YTD ADJ S TOTAL $ 

HOURS 

DISTRICT 

LABOR 







1 

05320 

61230 

000 EXPENSED LABOR/OVERHEAD 

400 

29,371 

29.371 

200 

1 

06210 

61230 

000 EXPENSED LABOR/OVERHEAD 




400 

.1 

08310 

61230 

000 EXPENSED LABOR/OVERHEAD 

280 

26,237 

26,237 

280 

1 

08320 

61230 

000 EXPENSED LABOR/OVERHEAD 

4,100 

325,549 

325,549 

4,000 




SECTION TOTAL 

4,780 

381,157 

381,157 

4,880 

CONTRACT 

SERVICES 







2 

08320 

61 073 

000 SMALL TOOLS 


3,000 

3,000 


INTRA-DISTRICT EQUIPMENT 






5 


61241 

INTRA DISTRICT CLASS I / I V 


8,700 

8,700 





* * * * PROJECT TOTAL * * * 

* 4,780 

392,85 7 

392,857 

4,880 




****** H ^ 

R R A T 

I V 

E ****** 




BRIEF 

DESCRIPTION OF PROJECT AND 

PROJECT LOCATION FOR 

SUMMARY 

BUDGET : 



THIS PROJECT PROVIDES FOR THE OPERATION AND INSPECTION OF THE 
DISTRICT'S TEN RESERVOIRS. THIS PROJECT ALSO INCLUDES PIEZONETRIC 
DATA COLLECTION. 

Ei2iECT_GOALS_AND_OBJECTIVES: 

PLAN RESERVOIR OPERATIONS, CONSISTENT WITH ALL APPROPRIATE OPERATING 
AND REGULATORY CRITERIA, TO EFFECTIVELY MANAGE LOCALLY CONSERVED 
WATER SUPPLIES. PERFORM DAILY ACTIVITIES ASSOCIATED WITH RESERVOIR 
OPERATIONS. COLLECT PIEZOMETRIC DATA. 

!!IA§yRMtI_I*SKS_AND_COMPLETrON_DATES: 

PREPARE RESERVOIR OPERATION PLAN BY HAY 1. PREPARE RESERVOIR 
OPERATION CRITERIA SUMMARY REPORT BY MAY 1 

PROJECT_COMPLEIi.ON_DATE: 

THIS IS AN ONGOING PROJECT 


PROJECT: 9176101 
RUN DATE: 05/19/94 


OPERATIONS 


SOURCE OF SUPPLY GENERAL 
WU SYSTEM REVENUE C/Y 
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1994-95 -- 
AMOUNT 


14,261 

34,539 

25,645 

309,096 

383,541 


3,000 

8,882 

395,423 


PAGE 519 











FS:20S?p:?a 




SANTA CLARA 

VALLEY WATER 

DI STRICT 




9 AXIS. -S-2- : ' 

*UN DATE : 

: 0 5 /1;: 9/ 

"9 


M S G At 

94-95 BUDGET 

REPOST 





RO;N T I M E ; 

■ i : i * •i : 7 

















COORD 

: Jim Ferguson 



F U MO : 19 0 




PROJECT: SOURCE OF SUPPLY 

GENERAL MINT 


07100 



PROGRAM : 4 




MU SYSTEM REVENUE 

C/Y 



M:AJi : A-.G'E- : R : 


P R 0 ii E G T » 9; 

'1 7:69 : 9 : 9 




MA{NTENANCE 












FISCAL 

1993-94 --- 


FI SC A L 

1994-95 -- 

S £. £ fi 

- OR G - 

ACC T - 

; - - - - 

-- ACCOUNT DESCRIPTION . 

HOURS BUDGET $ YTD 

AD J $• 

TOTAL % 

HOURS 

AMOUNT 

DISTRICT L 

A 8 OR 










1 

05210 

61230 

000 

EXPENSED LAB0R70VER HEAD 

3:3:0 . 

31,485 


31,485 

660 

61,746 

1 

0 7 10:0 

61230 

oob 

EXPENSED L.ABOR/OVERneAD 

15 O 

9,709 


9,709 

3 00 

18,200 

1 

07220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

2,30© 

140,471 


140,471 

2,300 

136,310 

i 

0 7230 

61:238 

000 

EXPENSED LABOR/OVER HEAD 

484 

29,011 


29,01:1 

4 26 

25,661 

1 

07240 

61230 

000 

EXPENSED LABOR/OVERHEAD 

5 00 

37,120 


3 7, 120 

800 

5 7,219 

1 

07250 

61230 

000 

EXPENSED LABO R/0 V ERHE A D 

200 

12,586 


12,586 

490 

29,782 

1 : 

072:60 

61230 

000 

EXPENSED LABOR/OVERHEAD 

89:0 

76,398 


76,398 

240 

20,774 


0:9:23:0 

61230 

000 

EXPENSED LABOR/OVERHEAD 

250: 

17,539 


1 7,539 

100 

6,704 

1 

09320 

61230 

000 

EXPENSES LABOR/OVERHEAD 

2:0 

1,716 


1,716 






SECTION TOTAL 

5,124 

356,035 


356,035 

5,316 

356,396 

CONTRACT SERVICES 










2 

07100 

6 1 30 3 

000 

TEMPORARY EMPLOYEES FEES 






35,961 

2 

07220 

6 1 060 

0 00 

M AiN T ENANCE SERVICES 


1,030 


1,030 



2 

07220 

61063 

000 

MAINTENANCE SERVICES OTHER 






10,257 

2 

07220 

61071 

00G 

MATERIALS A SUPPLIES GENERAL 


5 , ISO 


5,150 


30,772 

2 

07220 

61303 

000 

TEMPORARY EMPLOYEES FEES 


4,545 


4,545 



2 

07220 

61310 

471 

EQUIP MEN T RENTAL CONTRACT 


51,500 


51,500 


4 1,029 

2 

07220 

61310 

476 

UTILITIES LAND FILL FEES 






10,257 

Z 

07230 

61 060 

000 

MAINTENANCE SERVICES 


1,030 


1,030 



2 

0 7230 

61063 

000 

MAINTENANCE SERVI CE SOT HE R 






650 

2 

07230 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


1,030 


1,030 


650 

2 

07230 

61072 

000 

CHEMICALS 


15,5 00 


1 5,5 0 0 


9,300 

2 

07230 

61303 

000 

T EMPORA R7 EMPLOYEES FEES 


3,240 


3,24 0 



2 

07240 

61310 

123 

INSPECTION 


2,000 


2,000 


5,000 

2 

07250 

61303 

000 

TEMPORARY EMPLOYEES FEES 


4,144 


4,144 



2 

07260 

61303 

000 

TEMPORARY EMPLOYEES FEES 


3,101 


3,101 



:: :: S 

07260 

61310 

123 

I NS P E C TI O N 


20,000 


20,000 


25,000 




SECTION TOTAL 


112,270 


112,270 


168,876 

INTRA D I ST 

RICT EQUIPMENT 









5 


61241 

INTRA DISTRICT CLASS S/ IV 


9,326 


9,3 26 


9,675 

5 

072 2 0 

61242 

000 

INTRA DISTRICT CLASS II 


21,000 


21,000 


2 1,000 

5 

07220 

61243 

0 00 

INTRA D I ST RICT GLASS I I I 


21,GOO 


21,000 


2 1 , 000 

5 

07230 

61242 

000 

INTRA DISTRICT CLASS II 


19,000 


19,000 


12,000 

5 

07230 

61243 

000 

I NTR A DISTRICT CLASS III 


2,500 


2,5 00 


15 0 0 

§ 

07250 

6 1 24 2 

000 

INTRA DISTRICT CLASS ST 


22,000 


22,000 



5 

0 7250 

6 T 24 3 

000 

INTRA DISTRICT CLASS US 


11,000 


1 1,000 






SECT 

TON TOTAL 


105,826 


105,826 


65,175 




* # 

* * PROJECT TOTAL * * * 

5.124 

574,131 


5 7:4, 131 

5,316 

590,44 1 


jp:fcpJ:EC-T.: 917:6999 MAI NTfcifAtiGE SOURCE Of SUfifcl V &£ : -W : : E : -R-A-t MA K- N T 

D:'A:T : £ 5 Q;5:/ 1-'9!:/ ’9.A W.U : - 'S : Y:S : f'EiM: : ''C : /'Y § : 2:0- 
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FB20RP7R 

RUN DATE: 05/19/94 

RUN TIME: 13:17 


SANTA CLARA VALLEY WATER 
FISCAL 94-95 BUDGET 

DISTRICT 

REPORT 


FUND: 190 

PROGRAM: 4 

PROJECT: 9176999 


PROJECT: SOURCE OF SUPPLY 
WU SYSTEM REVENUE 
MAINTENANCE 

GENERAL MAINT 

C/Y 

COORD: Jim Ferguson 

07100 

MAINTENANCE MANAGER 


****** 

N A R R A T 

I V E * 



BRiEF_OESCRiPTrON_0£_PROJECT_AND_PROJECT_LOCATiOM FOR SUMMARY BUDGET: 


THIS PROJECT PROVIDES FUNDS FOR THE ROUTINE MAINTENANCE WORK OF THE 
DISTRICT'S TEN (10) DAMS AND RESERVOIRS; NAMELY ALMADEN, ANDERSON, 
CALERO, COYOTE, GUADALUPE, LEXINGTON, STEVENS CREEK, VASONA, UVAS, 

AND CHESBRO. FUNDS ARE INCLUDED FOR SUPPORT SERVICES FROM THE DESIGN, 
ENGINEERING SERVICES AND REAL ESTATE DIVISIONS. FUNDS ARE ALSO 
INCLUDED FOR PLANNING, SCHEDULING AND COORDINATING THE MAINTENANCE 
PROGRAM FOR THE SOURCE OF SUPPLY COST CENTER. CHARGED TO SPECIFIC 
PROJECT NUMBERS WILL BE MADE WHEN WORK IS PERFORMED ON THOSE 
PROJECTS. 

£E2iI£I_GOALS_AND_OBJECTiVES : 

WATER UTILITY MAINTENANCE DIVISION (WUMD) 

1) TO ACCOMPLISH 100% OF THE PREVENTATIVE MAINTENANCE WORK ORDERS 
THAT HAVE BEEN IDENTIFIED TO MAINTAIN THESE FACILITIES. 

2) CORRECTIVE MAINTENANCE WORK IS TO BE AC COMPLISHED AS REQUESTED BY* 
OPERATIONS AND OTHER DIVISIONS, BUT WILL NOT EXCEED 30% OF THE 
ANNUAL ALLOCATED RESOURCES OF THE WUMD. 

3) MODIFICATIONS AND CHANGES ARE TO BE ACCOMPLISHED AS REQUESTED 
PRIORITIZED BY OPERATIONS AND OTHER DIVISIONS, BUT WILL NOT 
EXCEED 20% OF THE ANNUAL ALLOCATED RESOURCES OF THE WUMD. 

4) CONSTRUCTION WORK WILL BE SCHEDULED AND PERFORMED AS REQUESTED BY 
OPERATIONS AND OTHER DIVISIONS, BUT WILL NOT EXCEED 5% OF THE 
ANNUAL ALLOCATED RESOURCES OF THE WUMD. 

5) TO DEVELOP, COORDINATE AND IMPLEMENT WATER UTILITIES MAINTENANCE 
DIVISION'S COMPUTERIZED MAINTENANCE MANAGEMENT PROGRAM, BUDGET AND 
RELATED MAINTENANCE PROGRAMS. 

FIELD MAINTENANCE DIVISION (FHD) ■ 

1) TO PROVIDE PROPERTY MAINTENANCE ON THE DAMS AND RESERVOIRS TO THE* 
DISTRICT'S STANDARD. 

VEGETATION PROGRAMS DIVISION 

1) TO PROVIDE VEGETATION CONTROL ON ALL THE DISTRICT'S DAMS AND 
RESERVOIRS IN COMPLIANCE WITH THE DIVISION SAFETY OF DAMS 
REQUIREMENTS. 


SOURCE OF SUPPLY GENERAL MAINT 
WU SYSTEM REVENUE C/Y 
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PROJECT: 9176999 
RUN DATE: 05/19/94 


MAINTENANCE 






S-AUTA CLARA VALLEY WATER DISTRICT PAGE 522 

f I SEAL 94 ■■ 95 BUDGET REPORT 

COORD: J i-m Ferguson 

PROJECT: SOURCE Of SUPPLY GENERAL HAINT 0 710:0 

WU SYSTEM REVENUE C/Y MAFRTENANCE MANAGER 

MAINTENANCE 

*** *** N A R R A T l V £ ****** 

MAINTENANCE SERVICES DIVISION 

1) TO PROVIDE SUPPORT AS NEEDED TG WATER UTILITIES MAINTENANCE 

SiVlSSON AND FIELD MAINTENANCE DIVISION WITH NO DELAY IN SERVICE. 

MEftSURABLf_IAS)CS_AND_C&MPLET I_ON_DAT|S : 

1) PREVENTATIVE MAINTENANCE: IN EACH QUARTER TO EXPEND APPROXIMATELY 
45% OF tfUMfl QUARTERLY ALLOCATION ON PM WORK ACTIVITIES. 

ESTIMATED COST OF $ 6,679.00 PER QUARTER. 

2) CORRECTIVE MAINTENANCE: ON A PRIORITY BASIS IN EACH QUARTER TO 
EXPEND 30% OF WUMD QUARTERLY ALLOCATION ON CM ACTIVITIES. 

ESTIMATED COST OF $ 4,686.00 PER QUARTER. 

3) MODIFICATION AND CHANGES: AS REQUIRED EACH QUARTER EXPEND NO MORE 
THAN 20% OF WUMD QUARTERLY ALLOCATION ON MODIFICATION OR CHANGES. 

ESTIMATED COST OF $ 3,124.00 PER QUARTER. 

4) CONSTRUCTION: AS REQUIRED IN EACH QUARTER TO IMPROVE OPERATIONS 
EXPEND NO MORE THAN 5% OF WUMD QUARTERLY ALLOCATION ON 
CONSTRUCTION WORK. 

ESTIMATED COST OF * 831.00 PER QUARTER. 

5) MAINTENANCE PROGRAM ANALYSIS: TO PROVIDE OVERALL MANAGEMENT OF 
WATER UTILITIES MAINTENANCE PROGRAM, RESOLVE CONCERNS ON AN AS 
NEEDED BASIS. DEVELOP EXPENDITURE REPORTS, BI-WEEKLY BACKLOG WORK 
ORDER REPORTS. UPDATE COMPUTERIZED MAINTENANCE PROGRAM PROCEDURES 
MANUAL ANNUALLY OR AS REQUIRED. 

ESTIMATED COST OF $ 1,500 PER QUARTER. 

6 > PROPERTY MAINTENANCE: IN EACH QUARTER TO EXPEND APPROXIMATELY 25% 

OF THE TOTAL ALLOCATION TO MAINTAIN THE 10 DAMS AND RESERVOIRS. 

ESTIMATED COST OF § 70,181.00 PER QUARTER. 

7) VEGETATION CONTROL: IN EACH QUARTER TO EXPEND APPROXIMATELY 25% OF 
THE TOTAL ALLOCATION TO MAINTAIN THE 10 DAMS AND RESERVOIRS. 

ESTIMATE COST OF S 12,915.00 PER QUARTER. 

8} MAINTENANCE SERVICE: IN EACH QUARTER TO EXPEND APPROXIMATELY . 

2:5% OF THE TOTAL ALLOCATION TO PROVIDE AS NEEDED SERVICE TO 
THE OTHER DIVISIONS. 

ESTIMATED COST OF $ 4,930.00 PER QUARTER. 

Pro JES * £ i. 1119 M „ date : 

THIS IS AN ONGOING MAINTENANCE DEPARTMENT PROJECT. 


MAINTENANCE SOURCE OF SUPPLY GENERAL MAIN T 

WU' S YST EM RpiVENttE C/ Y PAGE 5 2 2 : 


PROJECT: 9176999 

jpjj$ :|j%T E : 0:5:/• 


Fsposprs 

SUN DATE: 05 / 19/94 
f? 0 N TIME: 13:17 

FUND: 190 
PROGRAM: 4 
PRCJEET; 9T76999 






FB20RP7R 

RUM DATE: 05/19/94 
RUN TIME: 13:17 


PAGE 523 


SAMTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


FUND: 190 
PROGRAM: 4 
PROJECT: 9176999 

****** N A R R A T I V E ****** 

COST_SHAR I_MG£RE I_MBURSEMENT : 

N/A 

ATiON_FORMULA_AND_BASi§: 

N/A 


PROJECT: SOURCE OF SUPPLY GENERAL MAINT 
WU SYSTEM REVENUE C/Y 
MAINTENANCE 


COORD: 


Jim Ferguson 
07100 

MAINTENANCE MANAGER 


PROJECT: 9176999 
RUN DATE: 05/19/94 


MAINTENANCE 


SOURCE OF SUPPLY GENERAL MAINT 
WU SYSTEM REVENUE C/Y 
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SANTA Cl.AKA VALLE? WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 

COORD; Kay Whitlock 

PROJECT ; ANDERSON DAM SPILLWAY REVEG 06210 

WU SYSTEM REVENUE C/Y PROJECT DEVEtOPM-ENT * BR MANAGER 

CON S T SUCTI ON 

.. FISCAL 1993-94 .-. -- FISCAL 1994-95 -- 


SECT -ORG- 

At C T - 


-- ACCOUNT DESCRIPTION -- 

- HOURS 

BUDGET $ 

YTD ADJ £ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 

1 06210 

1 3 0 

000 

CAPITALIZED LA BOR/0VERHEAD 

80 

7,217 

7,217 

150 

12,952 

CONTRACT SERVICES 

2 06210 

2 06210 

13303 

13310 

000 

489 

TEMPORARY EMPLOYEES FEES 
ENVIRONMENTAL SERVICES 


3,000 

3,000 


2,000 



SECT 

SON TOTAL 


3,000 

3,000 


2,000 

INTRA-DISTRICT EQUIPMENT 
5 06210 13241 

000 

IN T RA DISTRICT CLASS I/TV 


146 

146 


273 



* * 

* * PROJECT TOTAL * * * * 

m 

10,363 

10,363 

150 

15,225 




.' ' . 

' /Hr; i 

I v 

•••jitr• •. * * ■ •* V.#: ' ■#:' ' 




BRIE 

F_DES 

CRIPTION OF PROJECT AND PR 

oJECx.locatxon, 

.£9B._syM«ARY. 

BUDGET: 






THIS PROJECT CONSISTS OF 

REVEGETATING 5 

SMALL SITES 

NEAR ANDERSON DAM 




SPILLWAY TO MITIGATE FOR THE LOSS OF COYOTE CEANOTHUS, A SPECIAL 
STATUS PLANT SPECIES, REMOVED DURING CONSTRUCTION OF THE SPILLWAY. 
THE REVEGETATION PROJECT WAS COMPLETED IN WINTER 1994. 

EE2T_GOA L S_A ND„OB J E C JIVE S : 

THE OBJECTIVE OF THE PROJECT IS TO MAINTAIN AND MONITOR THE 
APPROXIMATELY 215 CEANOTHUS PLANTS INSTALLED IN 1994 TO ENSURE THEY 
MEET PROJECT SUCCESS CRITERIA. THE PLANTING IS REQUIRED TO MEET 
MITIGATION MEASURES APPROVED IN THE COYOTE DAM SPILLWAY NEGATIVE 
DECLARATION AND DEPARTMENT OF FISH AND GAME 1601 PERMIT. 

MEASyRABLE_TASKS_AND_COMPLETiON_DATES: 

THREE YEARS OF MAINTENANCE AND MONITORING JANUARY 1997 

^?.2iI£I_22MPLiIi2N_DATE: 

THIS PROJECT IS SCHEDULED FOR COMPLETION IN FT 1996*97 If GROWTH OF 
THE CEANOTHUS PLANTING MEET PERFORMANCE CRITERIA ON SCHEDULE. 


FB20RP 7-R 

RUN DATE; 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 3 
PROJECT: 9156101 


PROJECT: 9186101 
RUN GATE; 05/19/94 


CONSTRUCTION 


ANDERSON DAM SPILLWAY RF.VE5I 

WU SYSTEM REVENUE C/Y PAGE 524 




















FB20RP7R 

RUN DATE: 05/19/94 
RUN TINE: 13:17 

FUND: 190 
PROGRAM: 3 
PROJECT: 9188102 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: COYOTE DAM REVEGETATION 
WU SYSTEM REVENUE C/Y 
CONSTRUCTION 


PAGE 525 


COORD: Bernie Goldner 
06210 

PROJECT DEVELOPMENT-BR MANAGER 


SECT -ORG- 

ACCT - 


HOURS 

---FISCAL 1993-94 - 

BUDGET $ YTD ADJ $ 

TOTAL S 

-- FISCAL 

1994-95 -- 


HOURS 

AMOUNT 

DISTRICT LABOR 

1 05220 

1 06210 

1 07230 

13230 

13230 

13230 

000 CAPITALIZED LABOR/OVERHEAD 

000 CAPITALIZED LABOR/OVERHEAD 

000 CAPITALIZED LABOR/OVERHEAD 

40 

200 

3,243 

18,044 

3,243 

18,044 

340 

50 

29,358 

3,014 



SECTION TOTAL 

240 

21,287 

21,287 

390 

32,372 

CONTRACT SERVICES 
2 06210 

2 06210 

2 06210 

13210 

13303 

13310 

000 CONSTRUCTION 

000 TEMPORARY EMPLOYEES FEES 

489 ENVIRONMENTAL SERVICES 


5,000 

5,000 


80,000 

3,000 

35,000 



SECTION TOTAL 


5,000 

5,000 


118,000 

INTRA-DISTRICT EQUIPMENT 
5 05220 13241 

5 06210 13241 

5 07230 13241 

000 INTRA DISTRICT CLASS I /1V 

000 INTRA DISTRICT CLASS I/I V 

000 INTRA DISTRICT CLASS I/IV 


73 

364 

73 

364 


619 

91 



SECTION TOTAL 


437 

437 


710 



* * * * PROJECT TOTAL * * * * 

240 

26,724 

26,724 

390 

151,082 


****** 


5EIE£_DESCfU PT!ON_OF_PROJECT_AND_PROJECT_LOCATiON_FgR_SUMMARY_BUDGET: 

THIS SCOPE PROVIDES FOR A REVEGETATION PROJECT TO MITIGATE FOR THE 
IMPACTS RESULTING FROM CONSTRUCTION OF THE OUTLET WORKS REPLACEMENT 
PROJECT AT COYOTE DAM. A PLANTING DESIGN AND MONITORING PLAN WILL BE 
PREPARED FOR A FALL 1994 PLANTING. INSTALLATION AND MAINTENANCE 
DURING A 3-YEAR PLANT ESTABLISHMENT PERIOD WILL BE DONE BY A 
LANDSCAPE CONTRACTOR. THIS PROJECT WAS TITLED "COYOTE DAM AND 
RESERVOIR" IN FISCAL YEAR 93-94. 

EE2 CT_GOAL S_AND_OB J E CTJLVE S : 

THE OBJECTIVE OF THIS PROJECT IS TO REVEGETATE THREE DIFFERENT TYPES 
OF PLANT COMMUNITIES NEAR THE AREA THAT WAS IMPACTED BY COYOTE DAM 
OUTLET WORKS CONSTRUCTION. PROJECT SUCCESS CRITERIA WILL BE BASED ON 
THE MITIGATION MEASURES REQUIRED BY THE NEGATIVE DECLARATION AND 
DEPARTMENT OF FISH AND GAME 1601 PERMIT. 


PROJECT: 9188102 
RUN DATE: 05/19/94 


CONSTRUCTION 


COYOTE DAM REVEGETATION 

WU SYSTEM REVENUE C/Y PAGE 525 









F B ? G R P ? ft 
siM DATE 
f? U SS TINE 

FUND : 19 

PROGRAM : 


PROJECT 5 
RUN DATE 



SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: COYOTE 0AM REVEGETATION 
WU SVSTFM REVENUE C/Y 
CONSTRUCTION 

* * ® * * * N A S R A T I V 

ME*SyRABLE_TASKS_AND_COMPLETiON_OATES: 

PROJECT DESIGN 
IRRIGATION DESIGN 
ADVERTISE FOR CONSTRUCTION 
PROJECT INSTALLATION 
MAINTENANCE AND MONITORING 
PROJECT COMPLETION DATE: 


COORD: 

j: ****** 

MARCH 1994 
MAY 1994 
SEPTEMBER 1994 
DECEMBER 1994 
DECEMBER 1997 


Bern i e Goldner 
06210 

PROJECT DEVELOPMENT -Bi 


THIS PROJECT IS SCHEDULED FOR COMPLETION IN FY 1997-98 IF SURVIVAL OF 
THE MITIGATION PLANTS MEET PERFORMANCE CRITERIA ON SCHEDULE. 


9188102 CONSTRUCTION COYOTE DAM REVEGETATION 

05/19/94 WU SYSTEM REVENUE C/Y 




MAMAi 














FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
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COORD: Tom Dean 


FUND: 190 



PROJECT: COYOTE DAM & RESERVOIR 

05210 



PROGRAM: 4 



WU 

SYSTEM REVENUE 

C/Y 

WATER 

FACILITIES BR 

MANAGER 

PROJECT: 9188103 



MAINTENANCE 










-FISCAL 1993-94 - 


-- FISCAL 

1994-95 -- 

SECT 

-ORG- 

ACCT - 

. ACCOUNT DESCRIPTION . 

HOURS 

BUDGET $ YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 








1 

05210 

61230 

000 EXPENSED LABOR/OVERHEAD 

100 

9,542 

9,542 

100 

9,355 

1 

09230 

61230 

000 EXPENSED LABOR/OVERHEAD 

100 

7,015 

7,015 

200 

13,408 




SECTION TOTAL 

200 

16,557 

16,557 

300 

22,763 

CONTRACT SERVICES 








2 

05210 

61071 

000 MATERIALS & SUPPLIES GENERAL 


200 

200 


200 

2 

0521 0 

61096 

000 BOOKS/PUBLICATIONS 





200 

2 

05210 

61301 

000 AERIAL PHOTOS/MAPPING 


5,000 

5,000 



2 

0521 0 

61310 

120 GEOTECHNICAL ENGR. DESIGN 


6,000 

6,000 


16,000 

2 

05210 

61310 

409 GEOLOGIC INVESTIGATIONS 


100,000 

100,000 


40,000 

2 

09230 

61301 

000 AERIAL PHOTOS/MAPPING 





5,000 




SECTION TOTAL 


111,200 

111,200 


61,400 

INTRA-DISTRICT EQUIPMENT 







5 


61241 

INTRA DISTRICT CLASS I/IV 


364 

364 


546 




* * * * PROJECT TOTAL * * * * 

200 

128,121 

128,121 

300 

84,709 


****** N A R R A T I V E ****** 

BRiEF_DESCRiPTiON_gF_PRgJECT_AND_PROJECT_LOCATXON_FOR_SyMMARY_ByDGET: 

THIS PROJECT PROVIDES FOR THE CONTINUED MONITORING, COLLECTION, AND 
ANALYSIS OF DATA OBTAINED BY A SPECIAL MONITORING PROGRAM AT COYOTE 
DAM. SINCE THE DAM AND SPILLWAY ARE LOCATED WITHIN THE ACTIVE 
CALAVERAS FAULT ZONE, THE DIVISION OF SAFETY OF DAMS REQUIRES 
PERIODIC MONITORING OF THE DAM AND SPILLWAY. COYOTE DAM AND RESERVOIR 
ARE LOCATED ABOUT 5 MILES SOUTHEAST OF MORGAN HILL ON COYOTE CREEK. 

PROJICT_GgALS_AND_OBJECJIVES: 

THE OBJECTIVE OF THE MONITORING PROGRAM IS TO OBSERVE AND COLLECT 
DATA FROM THE DAM MONUMENTS, PIEZOMETERS, INCLINOMETERS, AND OTHER 
INSTRUMENTATION THAT WOULD INDICATE MOVEMENT IN THE LEFT (WEST) 
ABUTMENT OF THE DAM WHICH RESTS ON A LARGE LANDSLIDE AND DETECT ANY 
MOVEMENTS IN THE DAM POSSIBLY RESULTING FROM THE CALAVERAS FAULT. 


MEASURABLE TASKS AND COMPLETION DATES: 



READ 

READ 

PIEZOMETERS AND WEIRS; COMPILE DATA 

MONUMENTS AND INCLINOMETERS; COMPILE DATA 

MONTHLY 

BI -ANNUALLY 




PROJECT: 9188103 

RUN DATE: 05/19/94 


MAINTENANCE 


COYOTE DAM 
WU SYSTEM 

& RESERVOIR 
REVENUE C/Y 

PAGE 527 
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FB20R.P7R 

R: U-M 0 A'T ?: ; 05 / 1 9 / ‘9 4 
RUN TI--ME: 13:17" 

F UNO: 190 

188103 


PROJECT: COYOTE DAM & RESERVOIR 
HU SYSTEM REVENUE C/V 
MA INTEMANCE 


****** N A R R A 1 

REPORTS TO DIVISION SAFETY OF DAMS 
TUNNEL SURVEILLANCE; CRACK MEASUREMENTS 


PROJECT COMPLETION DATE 



COORD: Tom Dean 
05210 

HATER FACILITIES BR 


g ****** 

BI-ANNUALLY 
ANNUALLY 


THIS IS A CONTINUING SURVEILLANCE PROGRAM AS REQUIRED BY THE DIVISION 
OF SAFETY OF DAMS. 


PROJECT: 9188101 
RUN DATE: 05/ 19/94 


MANAGER 


MAINTENANCE 


COYOTE DAM 6 RESERVOIR 
HU SYSTEM REVENUE C/V 


PAGE 528 







B20RP7R 

UN DATE: 05/19/94 
UN TIME: 13:17 

UNO: 190 
ROGRAM: 4 
ROJECT: 9189102 


SECT -ORG- ACCT - 
ISTRICT LABOR 


ONTRACT SERVICES 
2 05210 

2 05210 

2 05210 


NTRA-DISTRICT EQUIPMENT 
5 61241 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: GUADALUPE SEISMIC STABILITY 


PAGE 529 


COORD: Tom Dean 
05210 



WU SYSTEM REVENUE 

C/Y 

WATER 

FACILITIES BR 

MANAGER 


MAINTENANCE 







-FISC 

A L 1993-94 . 

-- FISCAL 

1994-95 -- 

. ACCOUNT DESCRIPTION -• 

. HOURS 

BUDGET $ 

YTD ADJ S TOTAL S 

HOURS 

AMOUNT 

000 EXPENSED LABOR/OVERHEAD 

100 

9, 542 

9,542 

200 

18,712 

000 EXPENSED LABOR/OVERHEAD 




300 

20^112 

SECTION TOTAL 

100 

9,542 

9,542 

500 

38,824 

000 AERIAL PHOTOS/MAPPING 


10,000 

10,000 



120 GEOTECHNICAL ENGR. DESIGN 


6,000 

6,000 


16,000 

409 GEOLOGIC INVESTIGATIONS 


60,000 

60,000 


60)000 

SECTION TOTAL 


76,000 

76,000 


76,000 

INTRA DISTRICT CLASS I/I V 


182 

182 


910 

* * * * PROJECT TOTAL * * * * 

100 

85,724 

85,724 

500 

115,734 

****** N A t 

r a ^ ^v- 

I V 

£ * * * * * * 




5EIE£_DESCRJ_PTiON_OF_PROJECT_AND_PROJECT_LOCATigN_FgR_SUMHARY_ByDGET: 

THIS PROJECT CONSISTS OF COMPLETING THE SEISMIC STABILITY PERFORMANCE 
ANALYSIS OF THE INLET TOWER AT GUADALUPE DAM. THE ORIGINAL INLET 
STRUCTURE WAS RAISED ABOUT 20 YEARS AGO. THE DIVISION OF SAFETY OF 
DAMS (DSOD) HAS EXPRESSED CONCERN ABOUT THE OFFSETS THAT WERE FOUND 
IN THE UNRESTRAINED JOINTS AFTER THE LOMA PRIETA EARTHQUAKE. DSOD HAS 
REQUESTED THE DISTRICT TO REPORT ON THE CONDITION AND SEISMIC 
RESPONSE OF THE INLET TOWER. 

PRg JI_GgA LS_AN D_g§ J E CT I.VES : 

THE GOAL OF THE PROJECT IS TO EVALUATE THE SEISMIC STABILITY OF THE 
INLET TOWER BASED ON THE PROBABLE MAXIMUM EARTHQUAKE AND REPORT THE 
FINDINGS TO THE DSOD. 

MEASURABLE_TASKS AND COMPLETION DATES: 



COMPLETE 

COMPLETE 

TRANSMIT 

FIELD INVESTIGATIONS 

FINAL REPORT 

REPORT TO DSOD 

SEPTEMBER 

NOVEMBER 

DECEMBER 

1994 

1994 

1994 



10JECT: 9189102 

JN DATE: 05/19/94 


MAINTENANCE 



GUADALUPE SEISMIC STABILITY 
WU SYSTEM REVENUE C/Y 

PAGE 529 
















RUN TIME: 

fUND: 190 

PROGRAM: 

PROJECT: 


PROJECT 
K U N D A ! f. 


COORD: To:n Dean 
OS 2 1 0 

HATER FACILITIES BR MANAGER 


****** N A S? R A T ! V E ****** 

PR 0JECI„COMP L E T I ON_S A T E : 

UNCERTAIN AT THIS TIME. BASED ON THE SEISMIC STABILITY ANALYSIS, 
MODIFICATIONS OF THE INLET TOWER MAY BE REQUIRED. THE DESIGN AND 
CONSTRUCTION OF MODIFICATIONS, IF NECESSARY, WILL BE BUDGETED IN 

SUBSEQUENT YEARS. 


PRO. 


GUADALUPI 
WU SYSTEM 
MA I N i 


SEISMIC 
REVENUE 
E NAN C E 


' A S i 


TV 


9189102 MAINTENANCE GUADALUPE SEISMIC STABILITY 

05/19/94 WU SYSTEM REVENUE C/Y PAGE 530 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 531 


FUND: 190 




PROJECT 

: LEXINGTON DAM 

FREEBOARD R 

PROGRAM: 2 





WU SYSTEM REVENUE C/Y 

PROJECT: 9190102 




PLANNING 








- FISC 

SECT 

• ORG- 

ACCT- 

:: " " “ * 

ACCOUNT DESCRIPTION - 

. HOURS 

BUDGET $ 

DISTRICT LABOR 






. .1. 

05210 

61230 

000 

EXPENSED LABOR/OVERHEAD 

400 

38,164 

1 s 

05220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

150 

12,163 

■t-y 

05230 

61230 

000 

EXPENSED LABOR/OVERHEAD 



1 

06210 

61230 

000 

EXPENSED LABOR/OVERHEAD 

150 

13,534 

1 

08310 

61230 

000 

EXPENSED LABOR/OVERHEAD 



1 

08320 

61230 

000 

EXPENSED LABOR/OVERHEAD 



1 

09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

100 

7,015 

1 

09320 

61230 

000 

EXPENSED LABOR/OVERHEAD 






SECTION TOTAL 

800 

70,876 

CONTRACT SERVICES 






2 

05210 

61093 

000 

PRINTING/BINDING 


2,000 

2 

05210 

61310 

409 

GEOLOGIC INVESTIGATIONS 


60,000 

2 

05210 

61310 

440 

HYDRAULIC ANALYSIS 


50,000 

2 

05220 

61093 

000 

PRINTING/BINDING 



2 

05220 

61310 

409 

GEOLOGIC INVESTIGATIONS 



2 

05220 

61430 

000 

PUBLICATION FEES/LEGAL NOTICES 


2 

0621 0 

61303 

000 

TEMPORARY EMPLOYEES FEES 


5,000 

2 

06210 

61310 

489 

ENVIRONMENTAL SERVICES 


30,000 


COORD: Arvind Mody 
05220 

WATER DISTRIB DESIGN DIVISION 


SECTION TOTAL 

INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/1V 

* * * * project TOTAL * * * * 


147,000 

1,456 

219,332 


38,164 

12,163 

13,534 


7,015 


70,876 


2,000 

60,000 

50,000 


5,000 

30,000 

147,000 


1,456 

219,332 


FISCAL 1994-95 - 
HOURS AMOUNT 


100 

3,800 

20 

400 

10 

10 

300 

175 

4,815 


4,815 


9,355 

298,976 

1,688 

34.539 
915 
772 

20,112 

14.540 

380,897 


2,000 

50,000 

3,000 

80,000 

135,000 

8,763 

524,660 


****** 


BRIEF_OESCRiPTiONO£_PROJECT_AND_PROJECT_LOCATiON_FOR_SyMMARYBUDGET: 

THIS PROJECT PROVIDES FUNDS FOR THE PREPARATION OF THE ENGINEER'S 
REPORT AND ENVIRONMENTAL DOCUMENTS FOR RESTORING THE DAM'S FREEBOARD 
IN ORDER TO CONTAIN THE PROBABLE MAXIMUM FLOOD AND FOR MODIFYING THE 
SPILLWAY TO SAFELY PASS THE PROBABLE MAXIMUM OUTFLOWS. LEXINGTON DAM 
IS LOCATED ON LOS GATOS CREEK ABOUT THREE MILES SOUTH OF THE TOWN OF 
LOS GATOS. THE DAM HAS LOST SOME OF ITS FREEBOARD DUE TO LONG-TERM 
SETTLEMENT AND SETTLEMENT CAUSED BY THE LOMA PRIETA EARTHQUAKE. THIS 
FREEBOARD NEEDS TO BE RESTORED. 


PROJECT: 9190102 
RUN DATE: 05/19/94 


PLANNING 


LEXINGTON DAM FREEBOARD RSTRTN 

UU SYSTEM REVENUE C/Y PAGE 531 









SANTA CLARA VALLEY WALES DISTRICT PAGE 532 

FISCAL 94-95 BUDGET REPORT 

COORD: Arvinc! M o d y 

PROJECT : LEXINGTON DAH FREEBOARD RSTRTN 05220 

WU SYSTEM REVENUE C/V WATER OISTRIS DESIGN DIVISION 

PLANNING 

****** N A R R A T I V E ****** 

EE2i|Cl_GOALS_AND_OBJECTiVES: 

THE OBJECTIVE GF THE PROJECT IS TO COMPLY WITH THE DIRECTIVE Of THE 
DIVISION OF SAFETY OF DAMS TO EVALUATE THE CAPACITY OF LEXINGTON 
RESERVOIR AND SPILLWAY AND TO MAKE APPROPRIATE MODIFICATIONS, IF 
NECESSARY, TO ENSURE THE SAFE OPERATION OF THE DAM AND RESERVOIR. 

MEASURABLE TASKS AND. COMPLETION PATES; 

COMPLETE DRAFT ENGINEER'S REPORT 
RETAIN ENVIRONMENTAL CONSULTANT 

COMPLETE GEOTECHNICAL INVESTIGATION FOR PLANNING 
IN-HOUSE REVIEW OF DRAFT ENGINEER'S REPORT 
AND DRAFT ENVIRONMENTAL DOCUMENTS 

EROJICI_COHPLEIiON_DAIE: 

COMPLETE ENGINEER'S REPORT/ENV IRONMENTAL DOCUMENTS SEPTEMBER,1995 

DETAILED DESIGN AND CONSTRUCTION WILL FOLLOW 
THEREAFTER . 

£OST„SHARING^REIMBURSEME NT: 

NONE . 

ALLOCAIiON_FORMULA_AND._B AS IS : 

N ONE . 


SEPTEMBER, 1994 
OCTOBER, 1994 
DECEMBER, 1994 

MARCH, 1995 


F8 2 0 R P/R 

SON DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 2 

PROJECT; 9190102 


PR'OJECTs 91901G2 
fty$ DATE? 05/19/94= 



PLANNING 


PASS 132 








FB20RP7R 
RUN DATE: 


05/19/94 


RUN TIME: 

13:17 


FUND: 190 

PROGRAM: 

3 


PROJECT: 

9190102 


SECT -ORG- 

ACCT - 

DISTRICT 

LABOR 


1 

05210 

13230 

1 

05220 

13230 

1 

05230 

13230 

1 

09220 

13230 

1 

09230 

13230 

1 

09320 

13230 

CONTRACT 

SERVICES 


2 

05210 

13301 

2 

05210 

13310 

2 

0521 0 

13310 

2 

05210 

1 3450 

2 

09230 

13301 

INTRA-DISTRICT EQUIPMEN 

5 

05210 

13241 

5 

05220 

13241 

5 

05230 

13241 

5 

09220 

13241 

5 

09230 

13241 

5 

09320 

13241 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: LEXINGTON DAM FREEBOARD RSTRTN 
WU SYSTEM REVENUE C/Y 
CONSTRUCTION 


COORD: 


ACCOUNT DESCRIPTION 


000 

000 

000 

000 

000 

000 


CAPITALIZED 

CAPITALIZED 

CAPITALIZED 

CAPITALIZED 

CAPITALIZED 

CAPITALIZED 


LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERNEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 


SECTION TOTAL 


000 AERIAL PHOTOS MAPPING 

120 GEOTECHNICAL ENGR. DESIGN 

145 REPORT PREPARATION 

000 UTILITIES 

000 AERIAL PHOTOS MAPPING 

SECTION TOTAL 


000 

000 

000 

000 

000 

000 


I NTRA 
I NTRA 
INTRA 
INTRA 
INTRA 
INTRA 


DISTRICT 

DISTRICT 

DISTRICT 

DISTRICT 

DISTRICT 

DISTRICT 


CLASS 

CLASS 

CLASS 

CLASS 

CLASS 

CLASS 


I /1 V 
I / I V 
I / I V 
I / I V 
I / IV 
I / IV 


SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


HOURS 


930 

250 

20 

41 

350 

100 

1,691 


-FISCAL 1993-94 
BUDGET $ YTD ADJ S 


88,731 

20,272 

1,764 

3,355 

24,554 

8,590 


1,691 


147,266 


3,000 
350,000 
2,000 
1,000 
300 

356,300 


1,693 

455 

36 

75 

637 

182 

3,078 

506,644 


Arvind Mody 
05220 

WATER DISTRIB 


DESIGN 


TOTAL % 


-- FISCAL 
HOURS 


88,731 

20,272 

1,764 

3,355 

24,554 

8,590 

147,266 


3,000 

350,000 

2,000 

1,000 

300 

356,300 


1,693 

455 

36 

75 

637 

182 

3,078 

506,644 


:>* * * * 


I 


BRJ.EF_DESCRIPIX0N_0F_PRgJECTANDPROJECTJLOCATION_FOR_SUMMARYBUDGET: 

NO FUNDS WILL BE BUDGETED FOR DESIGN AND CONSTRUCTION UNTIL AFTER THE 
COMPLETION AND ADOPTION OF THE ENGINEER'S REPORT AND CERTIFICATION OF 
THE ENVIRONMENTAL DOCUMENTS IN FY 1995-96. 


PROJECT: 9190102 
RUN DATE: 05/19/94 


CONSTRUCTION 


LEXINGTON DAM FREEBOARD RSTRTN 
WU SYSTEM REVENUE C/Y 


PAGE 533 

DIVISION 

1994-95 -- 
AMOUNT 


PAGE 533 
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F82QRP7R 

RUM DATS; 05/19/9* 
ROM TIME: 13:1? 

FUND: 190 
PROGRAM: 5 
PROJECT: 9190103 


SECT - OR G • ACCT- 


SAMTA CLARA VALLEY MATER DISTRICT 
FISCAL 94-95 BUDGET REPOST 


PROJECT: LEXINGTON BAM SEEPAGE ANALYSIS 
MU SYSTEM REVENUE t/Y 
OPERA! IONS 


COORD: Tom Dear* 

0 5 210 

WATER FACILITIES 


ACCOUNT DESCRIPTION - 


DISTRICT LABOR 

1 05210 61230 0G0 EXPENSED lABOR /OVE RHEAD 

contract services 

2 05210 61310 120 GEOTECHNICAL ENGR. DESIGN 
2 05210 61310 409 GEOLOGIC INVESTIGATIONS 

SECTION TOTAL 

INTRA-DISTRICT EQUIPMENT 

5 61241 I NTRA DISTRICT CLASS I/1V 


H OUR S 


4 0 


-FISCAL 1993-94 
BUDGET $ YTD ADJ $ 


3,816 


* * * * 


PROJECT TOTAL 


* * * * 


40 


5 S,000 

10,000 

68,000 


73 

71,889 


TOTAL $ 
3,816 


58,000 

10,000 

68,000 


73 

71,889 


FISCAL 

HOURS 


****** N A R R A T I V E ****** 

BRIEF DESCRIPTION OF PROJECT AND PROJECT LOCATION FOR SUMMARY BUDGET: 


THIS PROJECT WAS COMPLETED IN FISCAL YEAR 1993/94. THE PROJECT 
CONSISTED OF EVALUATING THE NATURE OF THE INTERMITTENT SEEPAGE ON THE 
DOWNSTREAM FACE OF THE DAM AS DIRECTED BY DSOD. THE RESULTS OF THE 
EVALUATION CONCLUDED THAT THE SEEPAGE WAS NOT A THREAT TO THE 
INTEGRITY OF THE DAM AND THAT MONITORING OF THE SEEPAGE CONDITION 
SHOULD 8E CONTINUED. MONITORING OF THE LOCAL SEEPAGE WILL BE 
INCORPORATED INTO PROJECT 4-9108104. 


PROJECT ; 9190103 
RUN DATE: 05/19/94 


OPE R AT 




LEKINGTON QAM SEEPAGE ANALYSIS 
MU SYSTEM REVENUE C/¥ 


M AN AGE R 

1994-95 
A MOU N T 


PAGE S34 











FB20RP7R 
RUN DATE: 
RUN TIME: 


05/19/94 

13:17 


FUND: 190 
PROGRAM: 3 
PROJECT: 9193105 


SECT -ORG- ACCT- 


DISTRICT 


LABOR 

05210 

08320 

09220 

09230 

09320 


CONTRACT SERVICES 
2 05210 

2 05210 

2 05210 

2 05210 

2 09220 

2 09220 


LAND 


09320 

09320 

09320 


13230 

13230 

13230 

13230 

13230 


13210 

13301 

13310 

13310 

13310 

13310 


13110 

13140 

13160 


05210 

08320 

09220 

09230 

09320 


13241 

13241 

13241 

13241 

13241 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: UVAS DAM & RESERVOIR 
WU SYSTEM REVENUE C/Y 
CONSTRUCTION 


PAGE 535 


COORD: Tom Dean 
05210 

WATER FACILITIES 


BR MANAGER 


ACCOUNT DESCRIPTION 


FISCAL 


1993-94 


-- FISCAL 1994-95 -- 


000 

000 

000 

000 

000 


CAPITALIZED 

CAPITALIZED 

CAPITALIZED 

CAPITALIZED 

CAPITALIZED 


LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERKEAD 


SECTION TOTAL 


000 CONSTRUCTION 

000 AERIAL PHOTOS MAPPING 

120 GEOTECHNICAL ENGR. DESIGN 

123 INSPECTION 

123 INSPECTION 

458 TEST & ANALYSIS 

SECTION TOTAL 


000 LAND FEE TITLE 
000 LITIGATION 
000 TITLE FEES 

SECTION TOTAL 


INTRA-DISTRICT EQUIPMENT 


000 

000 

000 

000 

000 


1 NTRA 
I NTRA 
I NTRA 
I NTRA 
INTRA 


DISTRICT 

DISTRICT 

DISTRICT 

DISTRICT 

DISTRICT 


CLASS 

CLASS 

CLASS 

CLASS 

CLASS 


I / I V 
I / IV 
I / I V 
I/I V 
I / I V 


SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


HOURS 

BUDGET S 

YTD ADJ $ 

TOTAL t 

HOURS 

AMOUNT 

400 

38,164 


38,164 

120 

11,226 





10 

772 

225 

18,421 


18,421 

1,314 

109,555 

150 

10,524 


10,524 

300 

20,112 

100 

8,590 


8,590 



875 

75,699 


75,699 

1,744 

141,665 


700,000 


700,000 


700,000 


5,000 


5,000 


5,000 


150,000 


150,000 


150,000 


13,000 


13,000 




3,000 


3,000 


7,000 


871,000 


871,000 


862,000 


875 


100,000 

1,000 

2,000 

103,000 


728 

410 
273 
.182 

1,593 

1,051,292 


100,000 

1,000 

2,000 

103,000 


728 

410 

273 

182 

1,593 

1,051,292 


1,744 


218 

18 

2,391 

546 


3,173 

1,006,838 


****** 


PROJECT: 9193105 
RUN DATE: 05/19/94 


N A R R A T I V E ***** < 

BRiEF_DESCRXPTiON_OF_PROJECT_AND_PROJECT_LOCATION_FOR_SUMMARY_BUDGET: 

THIS PROJECT PROVIDES FUNDS TO COMPLETE THE DESIGN WHICH WAS 
INITIATED IN FY 1993-94 AND TO CONSTRUCT SEEPAGE CONTROL MEASURES AT 
UVAS DAM. UVAS DAM AND RESERVOIR ARE LOCATED ON UVAS CREEK ABOUT 3 

CONSTRUCTION 


UVAS DAM & RESERVOIR 
WU SYSTEM REVENUE C/Y 


PAGE 535 














r.T 


PAGE 


: F B 2 O-R-P 7 R 

eijjj DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 

PROGRAM: 3 
PROJECT: 9193105 



SANTA CLARA VALLEY MATES BISTRI 
FISCAL 94"95 BUDGET REPORT 


PROJECT; UVAS DAM & RESERVOIR 
WU SYSTEM REVENUE C/Y 
CONSf R U C TION 

NANS? AT SVE 


MILES SOUTHWEST OF MORGAN HILL. 


C09RD 


* St * 


?!!5. J .Ikl_G0AL S_AND_GS J E CIXVtS : 

THE GOAL OF THIS PROJECT IS TO MITIGATE THE SEEPAGE WHICH IS 
OCCURRING THROUGH THE RIGHT DOWNSTREAM GROIN OF THE BAM AS DIRECTED 
BY THE DIVISION OF SAFETY OF DAMS OF THE STATE OF CALIFORNIA. 

MEASURABLE TASKS AND COMPLETION DATES: 


COMPLETE CONTRACT DOCUMENTS BY CONSULTANT SEPTEMBER 1994 
BID AND AWARD CONTRACT OCTOBER 1994 
COMPLETE CONSTRUCTION MAY 1995 


M2i££T_COMP L El i.ON_j> ATE : 

THIS PROJECT IS SCHEDULED TO BE COMPLETED BY MAY 1995 


PROJECT: 9193105 CONSTRUCTION 

SON DATE: 05/19/94 


: Tom Dean 
05 2 I 0 

WATER FACILITIES 8» MANAGER 


UVAS DAM £ RESERVOIR 
WU SYSTEM REVENUE C/Y 


PAGE 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 
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COORD: Tom Dean 


FUND: 190 




PROJECT : 

UVAS RES VALVE 

REPLACEMENT 


05210 

PROGRAM: 3 





WU SYSTEM REVENUE C/Y 


WATER FACILITIES BR 

PROJECT: 9193106 





CONSTRUCTION 










-- F I S C A 

L 1993-94 - 

. FISCAL 

SECT -ORG- 

ACCT - 

- - - . 

■-- ACCOUNT 

DESCRIPTION -- 

---- HOURS 

BUDGET % 

YTD ADJ $ 

TOTAL S HOURS 

DISTRICT LABOR 









1 05210 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

140 

13,358 


13,358 

1 05220 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

80 

6,487 


6,487 

1 09220 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

286 

23,415 


23,415 

1 09230 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

100 

7,015 


7,015 



SECTION TOTAL 


606 

50,275 


50,275 

CONTRACT SERVICES 









2 05210 

13210 

000 

CONSTRUCTION 



180,000 


180,000 

2 05210 

13310 

145 

REPORT PREPARATION 


1,000 


1,000 

2 09220 

13310 

123 

INSPECTION 



50,000 


50,000 

2 09220 

13310 

458 

TEST & ANALYSIS 


1,200 


1,200 



SECTION TOTAL 



232.200 


232,200 

INTRA-DISTRICT EQUIPMENT 








5 05210 

13241 

000 

INTRA DISTRICT CLASS I/IV 


255 


255 

5 05220 

13241 

000 

INTRA DISTRICT CLASS I/I V 


146 


146 

5 09220 

13241 

000 

INTRA DISTRICT CLASS I/IV 


521 


521 

5 09230 

13241 

000 

INTRA DISTRICT CLASS I/IV 


182 


182 


MANAGER 


AMOUNT 


SECTION TOTAL. 

* * * * PROJECT TOTAL * * * * 


606 


1,104 

283,579 


1,104 

283,579 


I 


* *' 


BRiEF_DESCIU PTnON_OF_PROJECT_AND_PROJECT_LOCAT£ON_FOR_SyMMARY_ByDGET: 

THIS PROJECT WAS COMPLETED IN FISCAL YEAR 1993/94. THE PROJECT 
CONSISTED OF REPLACING A 20-INCH CONTROL VALVE AND ASSOCIATED PIPING 
ON THE UVAS-LLAGAS PIPELINE, INSTALLING A LOW FLOW BY-PASS PIPELINE 
VALVE AND FLOWMETER, AND REPLACING APPROXIMATELY 525 FEET OF 12-INCH 
BLOWOFF PIPING. 


PROJECT: 9193106 
RUN DATE: 05/19/94 


CONSTRUCTION 


UVAS RES VALVE REPLACEMENT 
WU SYSTEM REVENUE C/Y 
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r82GRP7R 

fty ^ DATE' Q 5/I 9/94 
RUN TIME: 13:1? 

F U AD : 1 9 G 

PROGRAM: 1 
PROJECT■ 9199101 

SECT - 0 R 3 > ACCT- ------ ACCOUNT 

CONTRACT SERVICES 

2 04230 61441 000 AGREEMENTS 

* * * * PROJEC 


SANTA CLARA VALLEY MATER OISTRIC 
FISCAL 94-95 BUDGET REPORT 


PROJECT: DEBT SERVICE LOANS PAYABLI 
WU SYSTEM REVENUE C/Y 
ADMINISTRATION 

- - -.- f l S C 

DESCRIPTION -- HOURS BUDGET $ 


COST SHARING 
TOTAL * * * * 


COORD : Sieve Fuj i i 
04230 

ACCOUNTING DIVISION 


A L 1993-94 --- -- FISCAL 

YTD ADJ $ TOTAL $ HOURS 


****** N A R R A T S V E ****** 

BEII£-0ESCRiPIiON_OF_PRgjECT_AND_PROJECT_LOCATION_FOR_SUMMARr_|UDGET: 

LOAN PAYABLE - EMERGENCY WATER RECLAMATION SYSTEM - GILROY. 
PRQiICI_GOALS_AND..OB JECTiVES: 

THIS APPROPRIATION IS FOR THE SEVENTEENTH ANNUAL INSTALLMENT ON THE 
LOAN. THE CITY OF GILROY IS RESPONSIBLE FOR 37.5% OF THE TOTAL LOAN 
AND REIMBURSES THE DISTRICT $23,437.50 ANNUALLY. 


MEASyRABlE^TASlCS^ ANg.. C0MPLET10N„DATES : 

THE DISTRICT AND THE CITY OF GILROY CONSTRUCTED AN EMERGENCY WATER 
RECLAMATION SYSTEM IN THE CITY OF GILROY IN 1977. THE PROJECT WAS 
PARTIALLY FUNDED BY A $1,250,000 INTEREST FREE LOAN FROM THE BUREAU 
OF RECLAMATION. THE LIFE OF THIS LOAN IS 20 YEARS AND REPAYMENT 
STARTED JANUARY 1, 1979. 

PROJECT COMPLETION DATE: 


FISCAL YEAR 1998. 


PROJECT: 9199101 
SUN DATE: 05/19/94 


1994-95 -- 
AMOUNT 

62,500 

62,500 


ADM INISTRAT ION 


DEBT SERVICE - LOANS PAYABLE 
WU SYSTEM REVENUE C/Y 
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RUN DATE: 05/19/94 
RUN TIME: 13:15 


SANTA CLARA VALLEY WATER DISTRICT 


PAGE 539 


FISCAL 94-95 BUDGET REPORT 






PROGRAM 

SUMMARY BY PROJECT 








RAW WATER TRANS/DISTR PROJECTS 







PROJECT 


■ - - P R 0 G R 

A M - - 


PROJECT 

PROJECT 

---DESCRIPTION- 

PLANNING 

CONSTRUCTION MAINTENANCE 

OPERATIONS 

ADMINISTRATION 

TOTAL 

92 

01 

101 

LAND USE REVIEW 



39,210 


39,210 

92 

04 

112 

RW VEG MGMT/ERSN PRTCT PGM EIR 

21,891 




21,891 

92 

05 

101 

INSURANCE 




105,299 

105,299 

92 

08 

101 

DISTRICT SOLID WASTE MGT STUDY 

18,294 




18,294 

92 

08 

103 

RAW WATER DI STRIBUTI ON-GENERAL 


4,000 



4,000 

92 

08 

1 05 

RAW WATER T&D EQUIPMENT 


48,750 



48,750 

92 

08 

112 

HAZMAT EMERG RESP - RAW WATER 



29,158 


29,158 

92 

08 

113 

SALMONID STUDY-SPREADER DAMS 



317,633 


317,633 

92 

26 

107 

VPS CHEMICAL TANK REPLACEMENT 


52,039 



52,039 

92 

26 

999 

VASONA PUMP STATION BUDGET 


194,023 



194,023 

92 

37 

1 02 

RAW WATER CONTROL SYSTEM 


407,322 



407,322 

92 

37 

103 

RW PROCESS CONTROL 



192,556 


192,556 

92 

39 

104 

STEVENS CREEK P L REPLACEMENT 


1,421,029 



1,421,029 

92 

39 

1 05 

STEVENS CK PL BLUE HILLS LSE 



192,000 


192,000 

92 

40 

101 

ALAMITOS PERC RUBBER DAM 


132,897 



132,897 

92 

46 

1 02 

COYOTE CANAL EXTENSION 


251,149 



251,149 

92 

61 

101 

PENITENCIA PERCOLATION SYSTEM 


14,626 



14,626 

92 

68 

101 

LOS CAPITANCILLOS PERCOLATION 


203,978 



203,978 

92 

74 

101 

SAN PEDRO RECHARGE FACILITY 


2,548,246 



2,548,246 

92 

76 

101 

RAW WATER T&D GEN'L OPER 



2,672.250 


2,672,250 

92 

76 

999 

RAW WATER T&D GEN MAINTENANCE 


2,097,449 



2,097,449 

92 

78 

101 

CORROSION CONTROL 



34,341 


34,341 

92 

78 

103 

RW CORROSION CONTROL 



93,266 


93,266 

92 

96 

101 

MAPLE AVE RECHARGE FACILITY 


70,966 



70,966 




TOTAL 

40,185 

5,155,002 2,291,472 

3,570,414 

105,299 

11,162,372 


tUN DATE: 05/19/94 


WATER UTILITY 
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RUN DATE: 05/19/94 
RUN TIME: 13:15 


SANTA CLARA VALLEY WATER DISTRICT 


PAGE 541 


FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 
RAW WATER TRANS/DISTR PROJECTS CONSTRUCTION 


PROJECT 

-DESCRIPTION- 

PROJECT 

LABOR 

CONTRACT 

SERVICES 

EQUIPMENT 

LAND 

INTRA-D1ST 

EQUIPMENT 

TOTAL 

RAW WATER D I STRI BUT I ON-GENERAL 

92 

08 

103 



4,000 



4,000 

RAW WATER T&D EQUIPMENT 

92 

08 

105 



48,750 



48,750 

VPS CHEMICAL TANK REPLACEMENT 

92 

26 

107 

50,167 

750 



1,122 

52,039 

RAW WATER CONTROL SYSTEM 

92 

37 

102 

202,900 

200,000 



4,422 

407,322 

STEVENS CREEK P L REPLACEMENT 

92 

39 

104 

207,390 

1,209,000 



4,639 

1,421,029 

ALAMITOS PERC RUBBER DAM 

92 

40 

101 

130,022 




2,875 

132,897 

COYOTE CANAL EXTENSION 

92 

46 

102 

233,691 

12,000 



5,458 

251,149 

PENITENCIA PERCOLATION SYSTEM 

92 

61 

101 

9,372 

5,000 



254 

14,626 

LOS CAPITANCILLOS PERCOLATION 

92 

68 

101 

101,448 

100,000 



2,530 

203,978 

SAN PEDRO RECHARGE FACILITY 

92 

74 

101 

285,649 

2,256,000 



6,597 

2,548,246 

MAPLE AVE RECHARGE FACILITY 

92 

96 

101 

69,324 




1,642 

70,966 


PROGRAM TOTAL 1,289,963 3,782,750 52,750 29,539 5,155,002 


RUN DATE: 05/19/94 


WATER UTILITY 
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RUN DATE: 05/19/94 
RUN TIME: 13:15 


SANTA CLARA VALLEY WATER DISTRICT 
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FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 
RAW WATER TRANS/DISTR PROJECTS OPERATIONS 


P R 0 J E C 
-D E S C R I P T 

T 

I 0 N ---- 

PROJECT 

LABOR 

CONTRACT 

SERVICES 

EQUIPMENT 

LAND 

INTRA-DIST 
EQUIPMENT 

TOTAL 

LAND USE REVIEW 


92 

01 

101 

35,900 

2,490 



820 

39,210 

HAZMAT EMERG RESP - 

RAW WATER 

92 

08 

112 

4,058 

25,000 



100 

29,158 

SALMONID STUDY-SPREADER DAMS 

92 

08 

113 

17,269 

300,000 



364 

317,633 

RW PROCESS CONTROL 


92 

37 

103 

175,252 

13,500 



3,804 

192,556 

STEVENS CK PL BLUE 

HILLS LSE 

92 

39 

105 


192,000 




192,000 

RAW WATER T&D GEN'L 

OPER 

92 

76 

101 

1,336,163 

1,263,302 

12,000 


60,785 

2,672,250 

CORROSION CONTROL 


92 

78 

101 

11,586 

22,500 



255 

34,341 

RW CORROSION CONTROL 

92 

78 

103 

71,719 

20,000 



1,547 

93,266 


PROGRAM TOTAL 1,651,947 1,838,792 12,000 67,675 3,570,414 


RUN DATE: 05/19/94 


WATER UTILITY 
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RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 


COORD: Mark Klemencic 


FUND: 190 





PROJECT: 

LAND USE REVIEW 



06230 



PROGRAM: 

5 





WU SYSTEM REVENUE 

C/Y 


DESIGN 

COORDINATION 

DIVISION 

PROJECT : 

9201 101 





OPERATIONS 













-FISCAL 19 

93-94 


-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

- - - . 

-- ACCOUNT DESCRIPTION -- 

- HOURS 

BUDGET $ YTD A 

DJ S 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT 

LABOR 











1 

05210 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

40 

3,816 


3,816 

20 

1,871 

1 

05220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 





40 

3,148 

1 

05230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

100 

8,816 


8,816 



1 

05330 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

200 

16,089 


16,089 

20 

1,721 

1 

06210 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 





50 

4,318 

1 

06230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

600 

46,859 


46,859 

40 

3,062 

1 

09220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

759 

62,139 


62,139 

131 

10,921 

1 

09230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 





100 

6,704 

1 

09320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 





50 

4,155 




SECTION TOTAL 


1,699 

137,719 


137,719 

451 

35,900 

CONTRACT 

SERVICES 











2 

05210 

61310 

120 

GEOTECHNICAL ENGR. DESIGN 


2,400 


2,400 



2 

06230 

61303 

000 

TEMPORARY 

EMPLOYEES FEES 


725 


725 


2,490 




SECTION TOTAL 



3,125 


3,125 


2,490 

INTRA-DISTRICT EQUIPMENT 










5 


61241 

INTRA DISTRICT CLASS I/IV 


3,092 


3,092 


820 




* * 

* * PROJECT TOTAL * * * * 

1,699 

143,936 


143,936 

451 

39,210 
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RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 

COORD: Mark Klemencic 

FUND: 190 PROJECT: TECHNICAL SERVICES 06230 

PROGRAM: 5 WU SYSTEM REVENUE C/Y DESIGN COORDINATION DIVISION 

PROJECT: 9202101 OPERATIONS 

. FISCAL 1993-94 . FISCAL 1994-95 -- 

SECT -ORG- ACCT.ACCOUNT DESCRIPTION . HOURS BUDGET $ Y TO ADJ $ TOTAL $ HOURS AMOUNT 

DISTRICT LABOR 

1 06230 61230 000 EXPENSED LA BOR/OVERHEAD 

1 09220 61230 000 EXPENSED LA BOR/OVERHEAD 

SECTION TOTAL 140 11,276 11,276 

r fl U TB4TT CPDUI pee 

2 06230 61303 000 TEMPORARY EMPLOYEES FEES 1,693 1,693 


INTRA-DISTRICT EQUIPMENT 

5 61241 1 NTRA DISTRICT CLASS I/1V 255 255 


* * * * PROJECT TOTAL * * * * 140 13,224 13,224 


****** N A R R A T I V E ****** 
MI!£_2ISCRiPTiON_OF_PROJECT_AND_PROJECT_LOCATION_FgR_SyMMARY_ByDGET: 

THIS PROJECT HAS BEEN TRANSFERRED TO 5-9201101 (LAND USE REVIEW). 


50 3,907 3,907 

90 7,369 7,369 


PROJECT: 9202101 OPERATIONS TECHNICAL SERVICES 

RUN DATE: 05/19/94 WU SYSTEM REVENUE C/Y PAGE 547 
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CLARA VALLEY MATER DISTRICT 



PAGE 54 

DATEs 05/l 9'/^4 


F I 

SCAL 94-95 BUDGET REPORT 




RUN TIME: 13:17 





COORD s Berni# 

Go t drier 


FUND: 190 



PROJECT: 

RW VEG MGNT/ERSN PRTCT PGM EIR 

06210 



PROGRAM: 2 




yij SYSTEM REVENUE C/Y 

PROJECT 

DEVELOPMENT - 

8R MANAGE St 

PROJECT: 9204112 




PLANNING 








-------. F I S C A L 

1993-94 ------------ 

-- FISCAL 

1994-95 -- 

SECT -OR6- 

ACCT - 

* - * ’ 

--- ACCOUNT DESCRIPTION -- 

.... HOURS BUDGET $ Y 

TO ADJ S TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 








1 06210 

61230 

000 

EXPENSED LABOR/OVERHEAD 

40 3,609 

3,609 

50 

4 # 3 1S 

1 0 7P'%fi 

6123 0 

0 00 

EXPENSED LABOR/OVERHEAD 



40 

2,409 



SECTION TOTAL 

4 0 3,60‘9 

3,609 

90 

6,727 

CONTRACT SERVICES 








2 06210 

61310 

489 

ENVIRONMENTAL SERVICES 

10, 000 

10,000 


15,000 

INTRA-DISTRICT EQUIPMENT 







5 

61241 

INTRA DISTRICT CLASS I/I V 

73 

73 


164 



* * 

* * PROJECT TOTAL * * * * 

40 13,682 

13,682 

90 

21,891 




****** N A R 

RAT I V £ 

****** 




BRiIF_D|SCRIPtION_O£_PROJECI_MD_PEOiICI_10MIION_m_SMMtMI_iy0GII: 


THIS PROJECT CONSISTS OF PREPARING A PROGRAMMATIC Eli? FOR THE 
DISTRICT'S INTEGRATED VEGETATION MANAGEMENT <IVM) PROGRAM AND EROSION 
PROTECTION ACTIVITIES. THE EIR Will ASSESS ALL THE MEASURES AND 
PROCEDURES USES §Y MAINTENANCE TO REMOVE OR CONTROL VEGETATION ON 
DISTRICT'S RIGHTS-OF-WAY. THE STUDY WILL INCLUDE EVALUATION OF 


METHODS USED TO STABILIZE STREAM BANKS f OR EROSION PROTECTION AND 
ASSESS 8IQTECHNICAL ALTERNATIVES. THE EIR WILL ASSESS THE 
SHORT-TERM, LONG-TERM AND CUMULATIVE IMPACTS OF THESE ACTIVITIES ON 
WILDLIFE AND FISH HABITAT, AND SURFACE AND GROUND WATER QUALITY. IT 


WILL THEN EVALUATE ALTERNATIVE MEANS OF ACCOMPLISHING THE GOALS OF 
THE PROGRAM, AND RECOMMEND MITIGATION MEASURES THAT COULD REDUCE OR 
ELIMINATE ADVERSE IMPACTS. THIS PROJECT WAS TITLED “INTEGRATED 
VEGETATION MANAGEMENT'* IN FISCAL YEAR 93-94. 


Ei2il£i_fi2ALS_AND_OBJ|CJIVES: 


THE IMPETUS FOR THE EIR IS THE MAINTENANCE DEPARTMENT'S INTEREST IN 
RESUMING THE USE OF HERBICIDES I N THE SOUTH COUNTY AS A COST SAVING 
MEASURE. TO COMPLY WITH CEQA , AN EIR IS REQUIRED BEFORE A DECISION 
CAN BE MADE TO INITIATE THE HERBICIDE PROGRAM DUE TO BOTH THE 
POTENTIAL FOR SIGNIFICANT ENVIRONMENTAL IMPACTS AND THE PUBLIC 
CONTROVERSY CERTAIN TO ARISE REGARDING THIS PROGRAM. BECAUSE 
VEGETATION IS REMOVED OS CONTROLLED BY NONCHEMICAL METHODS WHICH ALSO 
IMPACT THE ENVIRONMENT , IT IS PRUDENT !0 ASSESS THE IMPACTS OF AM 
ASPECTS OF THE INTEGRATED VEGETATION MANAGEMENT PROGRAM IN ORDER TO 
EVALUATE THESE ACTIVITIES IN A SYSTEMATIC AND COMPREHENSIVE HAMMER. 

project: 9204112 

RUN DATE: OS/19/94 


PLANNING 


VIC M6MT/ERSN PRTCT 
WU SYSTEM REV! 


GM 

liE 










FB20RP7R 
RUN DATE: 
RUN TIME: 

FUND: 190 
PROGRAM: 
PROJECT: 


PROJECT : 
RUN DATE: 


05/19/94 

13:17 


92041 1 2 


****** 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: RW VEG MGMT/ERSN PRTCT PGM EIR 
WU SYSTEM REVENUE C/Y 
PLANNING 


I 


PAGE 549 


COORD: Bernie Goldner 
06210 

PROJECT DEVELOPMENT-BR MANAGER 


****** 


IT IS EXPECTED THAT THE RESULTING IVM AND EROSION CONTROL PROGRAM 
WILL BE A PROGRAM THAT IS ACCEPTABLE TO THE PUBLIC, REGULATORY 
AGENCIES, AND THE DISTRICT IN TERMS OF EFFECTIVENESS, COST AND 
PROVIDING ENVIRONMENTAL PROTECTION. 


MEASURABLE_IASICS_AND_CgMPLEIiON_DATES : 
DRAFT EIR CIRCULATION 
PUBLIC HEARING 
FINAL EIR 


AUGUST 1995 
OCTOBER 1995 
DECEMBER 1995 


M3il.CT_COMPL EIION_D AT E : 

THIS PROJECT IS SCHEDULED FOR COMPLETION IN FY 1995-96. 
ALL5£AIION_FORMULA_AND_BASJ.S : 


COST CENTER: 

PROJECT # 

ALLOCAT I 

NORTHWEST ZONE 

2-1004112 

10% 

NORTH CENTRAL ZONE 

2-2004112 

15% 

CENTRAL ZONE 

2-3004112 

15% 

EAST ZONE 

2-4004112 

15% 

SOUTH ZONE 

2-5004112 

20% 

SOURCE OF SUPPLY 

2-9104112 

7% 

RAW WATER 

2-9204112 

10% 

WATER TREATMENT 

2-9304112 

5% 

TREATED WATER T&D 

2-9404112 

3% 


BASIS FOR ALLOCATION IS THE RELATIVE AMOUNT OF AREA REQUIRING 
VEGETATION CONTROL . 


9204112 PLANNING RW VEG MGMT/ERSN PRTCT PGM EIR 

05/19/94 WU SYSTEM REVENUE C/Y PAGE 549 
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RUN DATE : 05/1 9/9 4 
RUM TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUD-SET REPORT 


PASf 


FUND: 190 
PR OGB AH: 1 

PROJECT: 9205101 


PROJECT: INSURANCE 

MU SYSTEM REVENUE C/Y 
ADMINISTRATION 


COORDs Bert Franci# 

02240 

RISK MANAGEMENT DIVISION 


... FISCAL 1993-04 --- -- FISCAL 1994-95 -- 


•C T - 0 ; R G - 

ACCT - 

------ ACCOUNT DESCRIPTION .- 

HOURS 

BUDGET $ 

YTD AD J S 

TOTAL $ 

HOURS 


SERVICES 
2 02240 

? 02240 

61042 
61 04 7 

000 GENERAL LIABILITY INSURANCE 

000 RISK MANAGEMENT 8E RVICES I H SUR 


27,000 


27,000 


27,000 

78,29? 



SECTION TOTAL 


27, 000 


27,000 


105,299 



* * * * PROJECT TOTAL * * * * 


27,000 


27,000 


105 ,299 


o«*s,*4 M A R R A T I V E Ur****® 

fiBII£=.fiIi£fiI£IIiM_2I_£S2iI£I_^M£_E^21I£i_t2£4iI2i!-£9E_SyMMAfiI_iyEfi§I: 

THIS PROJECT ALLOCATES THAT PORTION OF THE COST CENTER'S CONTRIBUTION 
TO THE DISTRICT'S RISK MANAGEMENT PROGRAM FOR THE COMING FISCAL YEAR. 

£12 i. I£I_§2fit S_M2_2!iI£II¥II * 

THE DISTRICT'S RISK MANAGEMENT PROGRAM INCLUDES A SELF INSURED 
RETENTION OF *2,000,000 PER OCCURRENCE AND PURCHASED INSURANCE TO 
LIMITS CONSISTENT WITH OUR PROJECTED NEEDS AND AV-A I LAB1L I TY/COST OF 
INSURANCE IN THE MARKETPLACE. THE APPROPRIATION WILL BE TRANSFERRED 
TO THE RISK INSURANCE SERVICE FUND, 

£fiSyi£i_£2M££III2M_BAiI• 

THIS IS AN ONGOING PROJECT, 
fitLOCATiON_£ORMULA_AND_BASi$: 

THIS PROJECT FUNDS 6 PERCENT OF $442,000, WHICH IS THE WATER 
UTILITY'S CONTRIBUTION TO THE RISK MANAGEMENT PROGRAM. 


PROJECT: 9205101 
RUN DATE: 05/19/94 


ADMINISTRATION 


INSURANCE 
MU SYSTEM REVENUE C/Y 


PASS 
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RUN DATE: 05/19/94 



FISCAL 94-95 BUDGET 

REPORT 




RUN TIME: 13:17 

















COORD: Jim Ferguson 


FUND: 190 



PROJECT: 

DISTRICT SOLID WASTE MGT STUDY 

07100 



PROGRAM: 2 





WU SYSTEM REVENUE 

C/Y 

MAINTENANCE 

MANAGER 


PROJECT: 9208101 





PLANNING 











-FISCAL 19 

93-94 . 

FISCAL 1 

994-95 -- 

SECT -ORG- 

ACCT - 

— 

-- ACCOUNT DESCRIPTION 


---- HOURS 

BUDGET $ YTD A 

DJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 










1 06220 

61230 

000 

EXPENSED LABOR/OVERHEAD 


12 

1,036 

1,036 

30 

2,468 

1 07100 

61230 

000 

EXPENSED LABOR/OVERHEAD 


30 

1,942 

1,942 

30 

1,820 

1 07260 

61230 

000 

EXPENSED LABOR/OVERHEAD 


18 

1,545 

1,545 

36 

3,117 

1 08210 

61230 

000 

EXPENSED LABOR/OVERHEAD 


12 

1,334 

1 ,334 

15 

1,687 



SECTION TOTAL 


72 

5,857 

5,857 

111 

9,092 

CONTRACT SERVICES 










2 07100 

61310 

483 

SOLID WASTE MANAGEMENT 



3,120 

3,120 


9,000 

2 08210 

61310 

483 

SOLID WASTE MANAGEMENT 



3,1 20 

3,120 





SECTION TOTAL 



6,240 

6,240 


9,000 

INTRA-DISTRICT EQUIPMENT 









5 

61241 

INTRA DISTRICT CLASS I/IV 



132 

132 


202 



* * 

* * PROJECT TOTAL * *- * 

* 

72 

12.229 

12,229 

111 

18,294 


PROJECT: 9208101 
RUN DATE: 05/19/94 


****** N a R R A T I V E * * * * * 

BRIEFDESCRIPTION_gF_PROJECT_AND_PROJECT_LOCATigN_FOR_SyMMARY_BUDGET: 

THIS PROJECT PROVIDES FUNDS FOR CONTINUING TO DEVELOP STRATEGIES TO 
REDUCE DISPOSAL FEES AT LANDFILLS BY UTILIZING ALTERNATIVE SITES FOR 
DISPOSAL OF SEDIMENT AND OTHER WASTES. THE WASTE MATERIAL IS 
GENERATED BY DISTRICT FACILITY MAINTENANCE AND OPERATION ACTIVITIES. 

IN FISCAL 93-94 APPROXIMATELY $20,000 WAS SPENT FOR A CONSULTANT 
REPORT WHICH IDENTIFIED SEVERAL SITES THAT MERITED FURTHER 
INVESTIGATION. THAT REPORT ALSO IDENTIFIED POSSIBLE LAND USE AND 
REGULATORY PERMITTING REQUIREMENTS. 

PROii£T_GOALS_AND_OBJECTiVES: 

THE SHORT-TERM GOAL OF THIS PROJECT IS TO ENSURE THAT SITES ARE 
AVAILABLE THROUGH NEXT YEAR AT WHICH SEDIMENT AND SOME VEGETATIVE 
MATTER CAN BE STORED, DRIED, AND /OR DISPOSED AS AN ALTERNATIVE TO 
DISPOSAL AT LANDFILLS. 

THIS PROJECT WILL NOT PROVIDE A LONG-TERM SOLUTION TO THE DISTRICT'S 
SOLID WASTE MANAGEMENT NEEDS. 


PLANNING DISTRICT SOLID WASTE MGT STUDY 

WU SYSTEM REVENUE C/Y 


PAGE 551 
















fB20RP7R 



SANTA CL 

ARA VALLEY HATER DISTRICT 


RUM DATE: 05/19/94 



FISC 

At 94-95 BUDGET REPORT 


RUN TIME; 13:17 




COORD ; 

Jim Ferguson 

FUND : 190 



PROJECT; 0 

I STRICT SOLID WASTE MGT STUDY 

07100 

PROGRAM: 2 



WU 

SYSTEM REVENUE C/Y 

MAINTENANCE MANAGER 

PROJECTS 9208101 




PLANNING 



& ifr A 

& & & 

MAR 

H ^ T f y gj Sr Sir i3f a? * 



MEASURABLE^!ASKS 

_AND_ 

£2ME£IlI2M_£AIiS 

■ 



1) DEVELOP 

k SHORT LIST OF 

AVAILABLE SITES, INCLUDING LANDFILLS, BY 



AU 

srnn’ 

1 s 1994„ 

e 



2} SELECT OME OR TWO CANDIDATE SITES FOR FURTHER EVALUATION WITH 
RESPECT TO FISCAL IMPACTS, PERMITTING REQUIREMENTS, AND "CEQA S! 
COMPLIANCE BY NOVEMBER 1, 1994, 


ES2iI£I_£2MELIII2M_B&II: 

WORK ON THIS PROJECT IS EXPECTED TO BE COMPLETED BY JULY 1995. 


fiktO£4II2M_£2EMyt A_AND_|AS1S: 

THE ALLOCATION IS BASED ROUGHLY ON THE AMOUNT OF SEDIMENT GENERATED 
IN EACH COST CENTER. THE PERCENTAGE ALLOCATIONS ARE: 

RAW WATER TSD - 30% 

NORTHWEST, NORTH CENTRAL, CENTRAL, AND EAST - 15% 

SOUTH FLOOD CONTROL ZONE - 10% 


PROJECT: 9208101 
RUN DATE: 05/19/94 


PAGE 511 


PLANNING 


DISTRICT SOLID WASTE MET STUDY 
WU SYSTEM REVENUE C/Y 






FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


PAGE 553 


FUND: 190 
PROGRAM: 3 
PROJECT: 9208103 


SECT -ORG- 

EQUIPMENT 

3 07240 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 

COORD: Jim Ferguson 

PROJECT: RAW WATER DI STRI BUT I ON - GENERAL 07100 




WU SYSTEM REVENUE 

C/Y 


MAINTENANCE 

MANAGER 




CONSTRUCTION 









- F I S C A 

L 1993-94 -■ 


- FISCAL 

1994-95 -- 

ACCT- 

. ACCOUNT DESCRIPTION 

. HOURS 

BUDGET t 

YTD ADJ S 

TOTAL $ 

HOURS 

AMOUNT 

13580 

000 EQUIPMENT OTHER 


4,000 


4,000 


4,000 


* * * * PROJECT TOTAL * * * 

* 

4,000 


4,000 


4,000 


****** ||| A 

R R A T 

I V 

£ ***** 

■■W' ■: 




BRiEF_DESCRiPTiON_OF_PROJECT_AND_PROJECT_LOCATiON_FOR_SyMMARY_BUDGET: 

THIS PROJECT PROVIDES FUNDS FOR SPECIFIC PROJECT WORK AND REPLACEMENT 
OF EQUIPMENT WHICH IS NOT COVERED BY THE REPLACEMENT RESERVE WITH THE 
RAW WATER COST CENTER. 


CONSTRUCTION 


PROJECT: 9208103 
RUN DATE: 05/19/94 


RAW WATER DISTRI BUT I ON - GENERAL 
WU SYSTEM REVENUE C/Y 


PAGE 553 



















F820RP7R 

RUM DATE; 05/19/94 
RUM TIME: 15:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


FUMD: 190 
PROGRAM: 3 
PROJECT: 9208105 


PROJECT: RAM WATER TAD EQUIPMENT 
WU SYSTEM REVENUE C/Y 
CONSTRUCTION 


COORD: Jim Ferguson 
07100 

MAIBTiiAHCE MANAGER 


SECT -ORG- ACCT.ACCOUNT DESCRIPTION 


HOURS 


-FISCAL 1993-94 ------------ 

BUDGET $ YTD AD j $ TOTAL * 


- - FISCAL 
H DU R S 


EQUIPMENT 

3 07240 13580 000 EQUIPMENT OTHER 
3 08310 13580 000 EQUIPMENT OTHER 

SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


25,000 

25,000 

10,000 

10,000 

35,000 

35,000 

35,000 

35,000 


**«!**!* ^ 4 r R A 


y g Sr®#*#* 


I51I£_5IS£SI£II2M_2£_£S2i§£I_4H&_E52iI£I_t2£ill2S.I2E_mMMAlI_m&S|T: 


THIS PROJECT PROVIDES FUNDS TO PURCHASE AND INSTALL SPECIFIC 
EQUIPMENT TO BE USED TO MAINTAIN THE OPERATION OF THE RAW WATER T & D 
SYSTEM. SAFETY AND OTHER EQUIPMENT TO SPECIFIED DURING THE YEAR FOR 
THE CONFINED SPACE PROGRAM AND UNDERGROUND SERVICE ALERT SERVICE. 

1) SAFETY EQUIPMENT... .$ 30,000.00 

2) EQUIPMENT. VALVES AND PUMPS NOT YET IDENTIFIED & 5,000.00 

3) TWENTY FIVE PERCENT OF THE COST OF A RECORDING 
INSTRUMENT TO BE USED TO TROUBLESHOOT AND SOLVE 

CONTROL SYSTEM PROBLEMS IN THIS COST CENTER...... $ 3,710.00 


PROJECT: 9208105 

RUN DATE: 05/19/94 


CONSTRUCT!ON 


RAW WATER TftB EQUIPMENT 
WU SYSTiK REVENUE C/Y 


PAGE 554 


1994-95 •* 
AMOUNT 

38 .750 

io' s 000 
48,750 
48,750 


PAGE 114 





SANTA CLARA VALLEY WATER DISTRICT PAGE 555 

FISCAL 94-95 BUDGET REPORT 

COORD: Beau Goldie 

PROJECT: HAZMAT EMERG RESP - RAW WATER 08230 

WU SYSTEM REVENUE C/Y ENVIRONMENTAL COMPLIANCE DIV 

OPERATIONS 

. FISCAL 1993-94 . FISCAL 1994-95 -- 

SECT -ORG- ACCT.ACCOUNT DESCRIPTION . HOURS BUDGET $ YTD ADJ $ TOTAL $ HOURS AMOUNT 

DISTRICT LABOR 

1 08230 61230 000 EXPENSED LABOR/OVERHEAD 56 4,278 

CONTRACT SERVICES 

2 08230 61 31 0 1 15 EMERGENCY OPERATI ONS/RESPONSE 20,000 

2 08230 6131 0 384 HAZ MAT-CLEAN UP/REMEDI AT I ON 

2 08230 61310 458 TEST & ANALYSIS 

SECTION TOTAL 20,000 

INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/IV 102 

* * * * PROJECT TOTAL * * * * 56 24,380 


****** n A R R A T I V E ****** 

BRXEF_DESCRIPTI^N_OF_PROJECT_AND_PRgJECT_LOCATiqN_FOR_SUMMARY_BUOGET ! 

THIS PROJECT ALLOWS DISTRICT STAFF TO INVESTIGATE, ANALYZE, REMOVE, 
AND DISPOSE OF SUSPECTED OR KNOWN HAZARDOUS WASTE FROM DISTRICT 
PROPERTY, EASEMENT AND RIGHT OF WAY ALONG THE RAW WATER SYSTEMS, THE 
DISTRICT MUST RESPOND TO REMEDIATE SUCH PROBLEMS TO PROTECT THE 
PUBLIC AND DISTRICT STAFF FROM BEING EXPOSED TO HAZARDOUS MATERIALS 
AND TO PREVENT THESE MATERIALS FROM IMPAIRING THE DISTRICT 
OPERATIONS. 

E53iICI_GOALS_AND_OBJECT^VES: 

THE OBJECTIVE IS TO PROTECT THE DISTRICT FROM LITIGATION AND 
REGULATORY ENFORCEMENT ACTIONS AS A RESULT OF ILLEGAL DISPOSAL OF 
HAZARDOUS MATERIALS ON DISTRICT PROPERTY, EASEMENT OR RIGHT OF WAY. 

MEASURABLE_IASKS_AND_COMPLETiON_DATES: 

SPECIFIC TASKS TO BE COMPLETED INCLUDE: 1) MANAGE THE EMERGENCY 
RESPONSE CONTRACT FOR 1994; 2) RESPOND TO INCIDENTS OF DISPOSAL OR 
RELEASES; 3) LIAISON WITH LOCAL, STATE AND FEDERAL AGENCIES; 4) 
DEVELOP AN EMERGENCY RESPONSE PROCEDURES MANUAL; 5) TRAIN ADDITIONAL 
STAFF TO RESPOND TO HAZMAT SPILLS; 6) PURSUE COST RECOVERY FROM 
RESPONSIBLE PARTIES: 7) AWARD THE EMERGENCY RESPONSE CONTRACT FOR 
1995 . 


OPERATIONS HAZMAT EMERG RESP - RAW WATER 

WU SYSTEM REVENUE C/Y PAGE 555 


PROJECT: 9208112 
RUN DATE: 05/19/94 


4,278 

55 

4,058 

20,000 


22,500 

2,500 

20,000 


25,000 

1 02 


100 

24,380 

55 

29,158 


FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 5 
PROJECT: 9208112 












MOB lift 


PSZORPfR 

RUN DATE; 05/19/94 
SUM TIME; 1 3 S 1 ? 

FUND: 190 

PROGRAM; 5 
PROJECT i 92081 12 

****** N A R R A T I V 6 ****** 

EESJl£I_£lM£kllI2M_B&XI ’ 

THIS IS AN ONGOING PROJECT BECAUSE OP THE CONTINUED DISCOVERY OF 
ILLEGAL DISPOSAL OR RELEASES OF HAZARDOUS WASTES 0 W DISTRICT 
PROPERTY, EASEMENT AMD RIGHT OF WAY. 

COSI_SH AH.XNSZ.REXMBURSEMEMI: 

REIMBURSEMENT AND COST SHARING IS PURSUED ON A CASE B¥ CASE BASIS. 

IT IS A PRIMARY OBJECTIVE TO PLACE THE RESPONSIBILITY FOR CLEANUP ON 

A RESPONSIBLE PARTY. 

&kt2£*II2M_£2I _IfiSJLS ■ 

NOT APPLICABLE. 


IAN TA CLARA VALL8Y WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


>ROJECT; HAZMAT EMERG RESP 
HU SYSTEM REVENUE C 
OPERATIONS 


COORDi Beau Goldie 
08230 

ENVIRONMENTAL COMPLIANCE OIV 


PROJECT: 9208112 
RUM DATE; 05/19/94 


OPERATI0«S 


HAZMAT EMERG RESP - RAW MATER 
WU SYSTEM REVENUE C/T 


PAGE 556 





PAGE 557 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


COORD: Bernie Gol drier 

PROJECT: SALMONID STUDY-SPREADER DAMS 06210 

WU SYSTEM REVENUE C/Y PROJECT DEVELOPMENT-BR MANAGER 

OPERATIONS 

.-. FISCAL 1995-94.FISCAL 1994-95 -- 


SECT -ORG- 

ACC T - 

. ACCOUNT DESCRIPTION . 

HOURS 

BUDGET $ 

YTD ADJ t TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 

1 06210 

61230 

000 EXPENSED LABOR/OVERHEAD 

150 

13,534 

13,534 

200 

17,269 

CONTRACT SERVICES 
2 06210 

61310 

489 ENVIRONMENTAL SERVICES 


175,000 

175,000 


300,000 

INTRA-DISTRICT EQUIPMENT 

5 61241 

INTRA DISTRICT CLASS I/IV 


' 273 

273 


364 



* * * * PROJECT TOTAL * * * * 

150 

188,807 

188,807 

200 

317,633 



• * * * * • N A R R 

A ■:■■■ # 

I V 

: g '■* '■;* % * 




BRIEF 

DESCRIPTION OF PROJECT AND PROJECT 

LOCATION 

FOR SUMMARY 

BUDGET: 




THIS PROJECT PROVIDES FOR WORK TO MEET CONDITIONS THAT WILL BE 
REQUIRED FROM THE NEGOTIATIONS OF A NEW ARMY CORPS OF ENGINEERS 
PERMIT TO BUILD AND OPERATE SPREADER DAMS IN VALLEY STREAMS. 


ITEMS OF CONCERN ARE IMPACTS OF THIS WORK ON THREATENED AND 
ENDANGERED SPECIES AND OTHER AQUATIC HABITAT AND WAYS TO MITIGATE 
THESE IMPACTS. 

EE2i I£I_GOALS_AND_OBJECTiyES: 

TO MEET THE CORPS REQUIREMENTS THAT WILL BE DETERMINED THROUGH 
NEGOTIATIONS FOR THE PERMIT. SPECIFICS HAVE NOT YET BEEN DETERMINED. 

MEASURABLE_T ASKS_AND_CgMPLEIj.ON_DATES : 

NOT YET DETERMINED 

PE2i2CI_COMPLEJiON_DATE : 

NOT YET DETERMINED 


OPERATIONS SALMONID STUDY-SPREADER DAMS 

WU SYSTEM REVENUE C/Y PAGE 557 


FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 5 
PROJECT: 9208113 


PROJECT: 9208113 
RUN DATE: 05/19/94 
























PA BE 


FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME! 13:17 

FUND s 190 
PROGRAM: 3 
PROJECT: 9208116 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: GUADALUPE CK BYPASS STRUCTURES 
HU SYSTEM REVENUE C/¥ 

CONSTRUCT I ON 


COORD: Tori D«an 
05210 

WATER FACILITIES SR 






--------- 

---FISC 

A L 1993-94-- 

SEC 

T -ORG- 

ACCT - 

------ ACCOUNT DESCRIPTION -. 

HOURS 

BUDGET $ 

¥TD ADJ S TOTAL t 

DISTRICT 

LABOR 






1 

0521 0 

13230 

000 CAPITALIZED L ASOR/OVER H EAD 

410 

39,11? 

39,117 

4 ; 

05220 

i n 

; 

000 CAPITALIZED LABOR/OVERHEAD 

550 

28,380 

28,380 

1 

09230 

13230 

000 CAPITALIZED LABOR/OVERHEAD 

2 00 

14,031 

14,03 1 




SECTION TOTAL 

960 

81,528 

81,528 

CONTRACT 

SERVICES 






2 

05210 

13210 

000 CONSTRUCTION 


100,000 

100,000 

2 

0521 0 

13301 

000 AERIAL PHOTOS HAPPING 


1,500 

1,500 

2 

05210 

13310 

145 REPORT PREPARATION 


500 

500 

2 

09230 

13301 

000 AERIAL PHOTOS MAPPING 


450 

450 




SECTION TOTAL 


102,450 

102,450 

INTRA-DISTRICT EQUIPMENT 





5 

0521 0 

13241 

000 INTRA DISTRICT CLASS I/IV 


746 

746 

5 

05220 

1 3241 

000 INTRA DISTRICT CLASS I/IV 


637 

637 

5 

0923 Q 

13241 

000 INTRA DISTRICT CLASS I/IV 


364 

364 




SECTION TOTAL 


1,747 

1,747 




* * * * PROJECT TOTAL * * * * 

960 

185,725 

185,725 




U & j£ » 

A T 

I V 

E * * * * * * 



BRIEF 

DESCRIPTION OF PROJECT AND PROJECT 

LOCATION 

FOR SUMMARY 

BUDGET s 


THIS PROJECT HAS BEEN PUT OM HOLD UNTIL THE DISTRICT'S PERMIT WITH 
THE ARM Y CORPS OF ENGINEERS IS RE-ISSUED. FOR FY 1993-94, THE DESIGN 
AND CONTRACT DOCUMENTS WERE COMPLETED FOR TWO PERMANENT BYPASS 
STRUCTURES AROUND THE GRAVEL DAMS LOCATED UPSTREAM AND DOWNSTREAM OF 
ALMADEN EXPRESSWAY ON GUADALUPE CREEK. 


-- FISCAL 
HOURS 


PROJECT: 9208116 
RUM DATE: 05/19/94 


CONSTRUCT ION 


GUADALUPE CK BYPASS STRUCTURES 
MU SYSTEM REVENUE C/Y 


MANAGER 

1994-95 

AMOUNT 


PASS 





FB20RP7R 




SANTA 

CLARA VALLEY WATER 

DISTRICT 



PAGE 559 

RUN DATE: 05/19/94 




FISCAL 94-95 BUDGET 

REPORT 




RUN TIME: 13:17 






COORD 

: Tom Dean 



FUND: 190 




PROJECT : 

VPS CHEMICAL TANK 

REPLACEMENT 

05210 



PROGRAM: 3 





WU SYSTEM REVENUE 

C/Y 

WATER FACILITIES BR 

MANAGER 

PROJECT: 9226107 





CONSTRUCTION 











FISCAL 1993-94 --- 


-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

- * * - 

-- ACCOUNT 

DESCRIPTION -- 

---- HOURS BUDGET $ YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 










1 05210 

13230 

000 

CAPITAL I ZED 

LABOR/OVERHEAD 

90 

8,587 

8,587 

50 

4,680 

1 05220 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

40 

3,243 

3,243 

20 

1,574 

1 08320 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 




10 

772 

1 09220 

13230 

000 

CAP ITALI ZED 

LABOR/OVERHEAD 

408 

33,403 

33,403 

437 

36,437 

1 09230 

13230 

000 

CAP I TAL I ZED 

LABOR/OVERHEAD 




100 

6,704 



SECTION TOTAL 


538 

45,233 

45,233 

617 

50,167 

CONTRACT SERVICES 










2 09220 

13310 

458 

TEST & ANALYSIS 





750 

INTRA-DISTRICT EQUIPMENT 









5 05210 

13241 

000 

INTRA DISTRICT CLASS I/IV 


164 

164 


91 

5 05220 

13241 

000 

INTRA DISTRICT CLASS I/IV 


73 

73 


36 

5 08320 

13241 

000 

INTRA DISTRICT CLASS I/IV 





18 

5 09220 

13241 

000 

INTRA DISTRICT CLASS I/IV 


743 

743 


795 

5 09230 

13241 

000 

INTRA DISTRICT CLASS I/IV 





182 



SECTION TOTAL 



980 

980 


1,122 



* * 

* * PROJECT 

TOTAL * * * * 

538 

46,213 

46,213 

617 

52,039 




* * * * * 

* N A R 

RAT 

I V E ****** 





BRI^EF_DESCRXPT10N_0F_PR0JECT_AND_PROJECT_LOCATIOH_FOR_SyMMARY_BUDGET: 

THIS PROJECT CONSISTS OF COMPLETING THE CONSTRUCTION TO REPLACE TWO 
6,000 GALLON CATIONIC POLYMER STORAGE TANKS LOCATED AT THE VASONA 
PUMP STATION AND TO PROVIDE SECONDARY CONTAINMENT AROUND THE TANKS. 

THE ADVERTISEMENT OF THIS PROJECT WAS DELAYED AT THE BEGINNING OF 
FISCAL YEAR 1993-94 IN ORDER TO EVALUATE THE TOXICITY AND IMPACTS ON 
FISH AND HABITAT IN THE CREEK. THIS EVALUATION WAS COMPLETED IN 
APRIL 1994 AND CONCLUDED THAT THERE WERE NO IMPACTS. THE PROJECT WILL 
BE ADVERTISED FOR CONSTRUCTION IN MAY 1994. THE ESTIMATED COST FOR 
CONSTRUCTION IS $75,000. 

PROJECI_GOALS_AND_OBJECIIVES: 

THE PROJECT OBJECTIVE IS TO COMPLY WITH CURRENT LOCAL CODE 
REQUIREMENTS FOR THE STORAGE OF CHEMICALS, SEISMIC SAFETY, AND 
PREVENTION FROM CHEMICAL SPILLS. CONSTRUCTION OF THE PROJECT WAS 
DELAYED IN FY 93-94 TO DETERMINE THE TOXICITY AND IMPACTS OF CATIONIC 
POLYMERS ON FISH. 

PROJECT: 9226107 CONSTRUCTION VPS CHEMICAL TANK REPLACEMENT 

RUN DATE: 05/19/94 WU SYSTEM REVENUE C/Y PAGE 559 













n© o 













FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY HATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 561 









COORD 

: Jim 

F e rails on 


FUND: 190 




PROJECT: VASONA PUMP STATION BUDGET 


07100 



PROGRAM: 

4 



WU 

SYSTEM REVENUE 

C/Y 


MAINTENANCE 

MANAGER 


PROJECT : 

9226999 




MAINTENANCE 













- F I S C A 

L 1993-94 --- 


- - - - . 

FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

- - - - 

:-- ACCOUNT DESCRIPTION ----- 

HOURS 

BUDGET S 

YTD ADJ $ 

TOTAL 

$ 

HOURS 

AMOUNT 

DISTRICT 

LABOR 











1 

07220 

61230 

000 

EXPENSED LABOR/OVERHEAD 






475 

28,150 

1 

07230 

61230 

000 

EXPENSED LABOR/OVERHEAD 






463 

27,892 

1 

07240 

61230 

000 

EXPENSED LABOR/OVERHEAD 






1,000 

71,524 

1 

07250 

61230 

000 

EXPENSED LABOR/OVERHEAD 






25 

1,519 

1 

07260 

61230 

000 

EXPENSED LABOR/OVERHEAD 






200 

17,313 




SECTION TOTAL 






2,163 

146,398 

CONTRACT 

SERVICES 











2 

07220 

61063 

000 

MAINTENANCE SERVICES OTHER 







1,379 

2 

07220 

61071 

000 

MATERIALS & SUPPLIES GENERAL 







4,138 

2 

07220 

61310 

471 

EQUIPMENT RENTAL CONTRACT 







5,517 

2 

07220 

61310 

476 

UTILITIES LAND FILL FEES 







1,379 

2 

07230 

61063 

000 

MAINTENANCE SERVICES OTHER 







2,350 

2 

07230 

61071 

000 

MATERIALS & SUPPLIES GENERAL 







500 

2 

07230 

61072 

000 

CHEMICALS 







3,320 

2 

07230 

61310 

542 

CONTRACT LAND MAINTENANCE 







5,000 

2 

07240 

61071 

000 

MATERIALS & SUPPLIES GENERAL 







10,000 

2 

07240 

61073 

000 

SMALL TOOLS 







1,500 




SECTION TOTAL 







35,083 

INTRA-DISTRICT EQUIPMENT 










5 


61241 

INTRA DISTRICT CLASS I/IV 







3,938 

5 

07220 

61242 

000 

INTRA DISTRICT CLASS II 







2,612 

5 

07220 

61243 

000 

INTRA DISTRICT CLASS I I I 







2,612 

5 

07230 

61242 

000 

INTRA DISTRICT CLASS II 







2,900 

5 

07230 

61243 

000 

INTRA DISTRICT CLASS I I I 







480 




SECTION TOTAL 







12,542 




* * 

* * PROJECT TOTAL * * * * 






2,163 

194,023 





****** N A R 

R A T 

I V 

£ ****** 






BRiEF_DESCRiPTXON_OF_PROJECT AND_PROJECT LOCATION FOR SUMMARY BUDGET: 


THIS IS A NEW PROJECT, CREATED TO TRACK THE COSTS ASSOCIATED WITH 
MAINTENANCE OF THE VASONA PUMP STATION. FUNDS FROM THE RAW WATER 
GENERAL PROJECT (#9276999) WERE REDUCED AND ALLOCATED TO THE VASONA 
PUMP STATION PROJECT, WITH NO NET INCREASE TO THE RAW WATER COST 
CENTER . 


PROJECT: 9226999 MAINTENANCE VASONA PUMP STATION BUDGET 

RUN DATE: 05/19/94 UU SYSTEM REVENUE C/Y PAGE 561 















? g \ ■; spFR 

itU* rf'L 

R UN TIME: 

FUND: 190 

PROGRAM! 

PROJECT: 


PROJECT s 
SUM DATE: 


0 5 / 1:9 / 9 4 
13:17 


4 

9226999 

****** N A K R A T I V E ****** 

THIS PROJECT PROVIDES FUNDS FOR THE PREVENTATIVE, CORRECTIVE AND 
PROPERTY MAINTENANCE, MODIFICATIONS ON CHANGES, CONSTRUCTION, 
VEGETATION CONTROL, LANDSCAPE MAINTENANCE AND MAINTENANCE SERVICES 
FOR THE VASONA PUMPING STATION. THE PUMPING STATION IS LOCATED ON 
OKA ROAD AND LOS GATOS CREEK, IT INCLUDES THE TARO SITE, MOTORS, 
PUMPS, CONTROLS, VALVES AND PIPING. 


CLARA VALLEY WATER DI STRICT 
:SCAL 94-95 BUDGE 1 


PROJECT: VASONA PUMP STATION BUDGET 
HU SYSTEM REVENUE C/Y 
MAIMTENANCE 


PAGE 


MAINTENANCE MANAGER 


EISJI£I_i2atl_AMS_2liI£IIMII 5 


WATER UTIISTY MAINTENANCE DIVISION (WUMD) 


1) TO ACCOMPLISH 100% OF THE PREVENTATIVE MAINTENANCE WORK ORDERS 
THAT HAVE BEEN IDENTIFIED TO MAINTAIN THESE FACILITIES. 

2) CORRECTIVE MAINTENANCE WORK IS TO BE ACCOMPLISHED AS REQUESTED IY 
OPERATIONS AND OTHER DIVISIONS. BUT WILL NOT EXCEED 30% OF THE 
ANNUAL ALLOCATED RESOURCES OF THE WUMD. 


3) MODIFICATIONS AND CHANGES ARE TO BE ACCOMPLISHED AS REQUESTED 
PRIORITIZED BY OPERATIONS AND OTHER DIVISIONS, BUT WILL NOT 
EXCEED 20% OF THE ANNUAL ALLOCATED RESOURCES OF THE UUMD. 


4) CONSTRUCTION WORK WILL BE SCHEDULED AND PERFORMED AS REQUESTED 8Y 
OPERATIONS AND OTHER DIVISIONS, BUT WILL NOT EXCEED 5% OF THE 
ANNUAL ALLOCATED RESOURCES OF THE WUND . 


S ) 


TO DEVELOP, COORDINATE AND IMPLEMENT WATER UTILITIES MAINTENANCE 
DIVISION'S COMPUTERIZED MAINTENANCE MANAGEMENT PROGRAM, BUDGET AND 
RELATED MAINTENANCE PROGRAMS. 


FIELD MAINTENANCE DIVISION (FMP) 

1} TO PROVIDE PROPERTY MAINTENANCE TO THE VASONA PUMPING STATION 
FACILITY. 


VEGETATION PROGRAMS DIVISION 

1) TO PROVIDE VEGETATION CONTROL AND LANDSCAPE MAINTENANCE FOR THE 
VASONA PUMPING STATION. 

MAINTENANCE SERVICES DIVISION 

1) TO PROVIDE SUPPORT AS NEEDED TO WATER UTILITIES MAINTENANCE 

DIVISION AND FIELD MAINTENANCE DIVISION WITH NO DELAY IN SERVICE. 


9226999 
05 / 19/94 


VASONA PUMP STATION BUDGET 

WU SYSTEM REVENUE C/Y PAGE 562 







FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 4 
PROJECT: 9226999 


PROJECT: 9226999 
RUN DATE: 05/19/94 


SANTA CLARA VALLEY WATER DISTRICT p AGE 563 

FISCAL 94-95 BUDGET REPORT 

COORD: Jim Ferguson 

PROJECT: VASONA PUMP STATION BUDGET 07100 

WU SYSTEM REVENUE C/Y MAINTENANCE MANAGER 

MAINTENANCE 

****** N A R R A T I V E ****** 

MEASURABLE_TASKS_AND_COMPLETiON_DATES: 

1) PREVENTATIVE MAINTENANCE: IN EACH QUARTER TO EXPEND APPROXIMATELY 
45% OF WUMD QUARTERLY ALLOCATION ON PM WORK ACTIVITIES. 

ESTIMATED COST OF $ 9,939.00 PER QUARTER. 

2) CORRECTIVE MAINTENANCE: ON A PRIORITY BASIS IN EACH QUARTER TO 
EXPEND 30% OF WUMD QUARTERLY ALLOCATION ON CM ACTIVITIES. 

ESTIMATED COST OF $ 6,626.00 PER QUARTER. 

3) MODIFICATION AND CHANGES: AS REQUIRED EACH QUARTER EXPEND NO MORE 
THAN 20% OF WUMD QUARTERLY ALLOCATION ON MODIFICATION OR CHANGES. 

ESTIMATED COST OF $ 4,418.00 PER QUARTER. 

4) CONSTRUCTION: AS REQUIRED IN EACH QUARTER TO IMPROVE OPERATIONS 
EXPEND NO MORE THAN 5% OF WUMD QUARTERLY ALLOCATION ON 
CONSTRUCTION WORK. 

ESTIMATED COST OF $ 1,104.00 PER QUARTER. 

5) MAINTENANCE PROGRAM ANALYSIS: TO PROVIDE OVERALL MANAGEMENT OF 
WATER UTILITIES MAINTENANCE PROGRAM, RESOLVE CONCERNS ON AN AS 
NEEDED BASIS. DEVELOP EXPENDITURE REPORTS, BI-WEEKLY BACKLOG WORK 
ORDER REPORTS. UPDATE COMPUTERIZED MAINTENANCE PROGRAM PROCEDURES 
MANUAL ANNUALLY OR AS REQUIRED. 


6) PROPERTY MAINTENANCE: IN EACH QUARTER TO EXPEND APPROXIMATELY 25% 
OF THE TOTAL ALLOCATION TO MAINTAIN THE VASONA PUMPING STATION 
ESTIMATED COST OF $ 11,968 PER QUARTER. 


7) VEGETATION CONTROL: IN EACH QUARTER TO EXPEND APPROXIMATELY 25% OF 
THE TOTAL ALLOCATION TO MAINTAIN THE VASONA PUMPING STATION 
ESTIMATE COST OF $ 18,265.00 PER QUARTER. 

8) MAINTENANCE SERVICE: IN EACH QUARTER TO EXPEND APPROXIMATELY 25% 

OF THE TOTAL ALLOCATION TO PROVIDE AS NEEDED SERVICE TO THE OTHER 
DIVISIONS. 

ESTIMATED COST OF $ 410.00 PER QUARTER. 


PROi§CI_COMPLETION_DATE: 

THIS IS AN ONGOING MAINTENANCE DEPARTMENT PROJECT. 


MAINTENANCE VASONA PUMP STATION BUDGET 

WU SYSTEM REVENUE C/Y PAGE 563 







































f B 2 DRP ?R 
RUM DATE: 
RUN TIME: 


05/19/94 

13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 SUOOif IEPORT 


FUND: 190 
PROGRAM: 3 
PROJECT i 9231101 


PROJECT: CALERO PIPELINE CATHODIC 
y U SYSTEM REVENUE C/Y 
CONSTRUCTIOW 


COORD: Richard yentiel 
05230 

ENGINEERING SUPPORT DIVISION 







. 

- F I 8 C A 

L 1993-94 


-- FISCAL 1994- 

SECT 

- OR G - 

ACCT * 

. ACCOUNT 

DESCRIPTION . 

HOURS 

BUDGET * 

YTD AO j f 

TOTAL % 

HOURS ADO 

DISTRICT L 

A BOR 









1 

05230 

13230 

000 CAPITALIZED 

LABOR/OVERHEAD 

300 

26,448 


26,448 


i 

« ? S» &, 

I JtrfU 

A A ft ? » ft ! y 4 i * ? C Pi 
y ww fesMri i fU, i 

LABOR/OVERHEAD 

61 2 

50,103 


50,103 



09230 

13230 

000 CAPITALIZED 

LABOR/OVERHEAD 

150 

10,524 


10,524 





SECTION TOTAL 


1,062 

87,075 


87,075 


CONTRACT S 

ERViCES 









2 

05230 

13210 

000 CONSTRUCTION 



150,000 


150,000 


2 

05230 

13310 

111 CORROSION ENGINEERING DESIGN 


20,000 


20,000 


2 

09220 

12310 

458 TEST & ANALYSIS 


700 


700 





SECTION TOTAL 



170,700 


170,700 


INTRA-DISTRICT EQUIPMENT 








5 

05230 

13241 

000 INTRA DISTRICT CLASS t/IV 


546 


546 


5 

09220 

13241 

000 INTRA DISTRICT CLASS I / IV 


1,114 


1,114 


5 

09230 

13241 

00 Q INTRA DISTRICT CLASS I / I V 


273 


273 





SECTION TOTAL 



1,933 


1 , 933 





* * * * PROJECT 

TOTAL * * * * 

1,062 

259,708 


259,708 



****** n a 


R A 


y jg ****** 


MII£_fiII£EIEII2M_2£_EE2iI£i_ftH5_ES2JI£I_L0CATi0N_£0R_syMMAfiI„iMEiII : 


THIS PROJECT PROVIDED FUNDS FOR THE INSTALLATION OF TWO ACTIVE 
CATHODIC PROTECTION STATIONS ON THE CAIERO PIPELINE, 


E£2ii£I_£2MEt!II2M_fidII : 


THIS PROJECT IS SCHEDULED TO COMPLETE IN FY 93/94 AND WILL NOT BE 

BUDGETED IN FY 94/95. 


PROJECT: 9231101 
RUN DATE: 05/19/94 


CONSTRUCTION 


CALERO PIPELINE CATHODIC PHOT 

MU SYSTEM REVENUE C/Y PACE 564 






FB20RP7R SANTA CLARA VALLEY WATER DISTRICT PAGE 565 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 


COORD: Richard Wentzel 


FUND: 190 





PROJECT: 

RAW WATER CONTROL SYSTEM 


05230 



PROGRAM: 3 





WU SYSTEM REVENUE 

C/Y 


ENGINEERING 

SUPPORT 

DIVISION 

PROJECT: 9237102 





CONSTRUCTION 













- F I S C A 

L 1993-94 


- FISCAL 

1994-95 -- 

SECT 

-ORG- 

ACCT- 

- - - - 

•-- ACCOUNT 

DESCRIPTION -- 

---- HOURS 

BUDGET $ 

YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 











1 

0521 0 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 





20 

1,871 

1 

05220 

13230 

000 

CAP I TAL I ZED 

LABOR/OVERHEAD 

700 

56,759 


56,759 

40 

3,148 

1 

05230 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

3,754 

330,954 


330,954 

2,200 

185,626 

1 

0831 0 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 





10 

915 

1 

08320 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

60 

4,765 


4,765 

60 

4,636 

1 

09230 

13230 

000 

CAP I TALI ZED 

LABOR/OVERHEAD 

300 

21,045 


21,045 

100 

6,704 




SECTION TOTAL 


4,814 

413,523 


413,523 

2,430 

202,900 

CONTRACT SERVICES 











2 

05230 

13210 

000 

CONSTRUCTION 



250,000 


250,000 


200,000 

2 

05230 

13310 

255 

SYSTEMS ANALYSIS 


50,000 


50,000 



2 

09230 

13303 

000 

TEMPORARY EMPLOYEES FEES 


10,000 


10,000 






SECTION TOTAL 



310,000 


310,000 


200,000 


INTRA-DISTRICT EQUIPMENT 


5 

05210 

13241 

000 

I NTRA 

DISTRICT 

CLASS 

I/IV 



36 

5 

05220 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I / I V 

1,274 

1,274 

73 

5 

05230 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I/IV 

6,832 

6,832 

4,004 

5 

0831 0 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I/IV 



18 

5 

08320 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I/IV 

109 

109 

109 

5 

09230 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I/IV 

546 

546 

182 


SECTION TOTAL 8,761 8,761 4,422 

* * * * PROJECT TOTAL * * * * 4,814 732,284 732,284 2,430 407,322 


****** N A R R A T I V E ****** 

BIM E£_0E SCIH PT J_ON_gF_PRO JECT_AND_PRO>[ECT_LOCAT I_ON_£OR_SUMHAR Y_BUDGE T : 

THIS PROJECT PROVIDES FUNDS FOR THE EXPANSION AND UPGRADE OF THE RAW 
WATER CONTROL SYSTEM TO INCLUDE SITES AND FEATURES DEFINED IN THE 
PHASE II WORK SCOPE. 

IN ACCORDANCE WITH LONG RANGE STRATEGIC PLAN, EMPHASIS IS BEING 
SHIFTED TO TREATED WATER PROCESS CONTROL, RESULTING IN A DECREASE IN 
HOURS CHARGED TO THIS PROJECT. 

PRO i T _GOA L S_A ND _0 B J E C UVE S : 

THE GOAL OF THIS PROJECT IS TO PROVIDE CENTRAL MONITORING AND CONTROL 


PROJECT: 9237102 CONSTRUCTION RAW WATER CONTROL SYSTEM 

RUN DATE: 05/19/94 WU SYSTEM REVENUE C/Y PAGE 565 






















FS20RP7R 
RUM DATE: 
RU N TIME; 


9257102 


i CLARA VALLSY WATER 0ISTR1 
! I S C A L 94 - 95 BUDGET REPORT 


PROJECT: RAW WATER CONTROL SYSTEM 
ytj SYSTEM REV IN US C/Y 
CONSTRUCTION 


Richard Wentzei 


ENGINEERING SUPPORT DIV 


****** N A R R A T I V E ***** 

OF ALL SITES ON THE RAW WATER TRANSMISSION AMD DISTRIBUTION SYSTEM, 
THE OBJECTIVE OF THIS IS TO ENSURE SAFE, RELIABLE, AND EFFICIENT 
OPERATION AND MONITORING Of ALL RAW WATER TRANSMISSION AND 
DISTRIBUTION FACILITIES ON A REAL TIME BASIS. 

MEASURABLE TASKS AND COMPLETION DATES: 


REVISE PACHECO PUMP PLANT PLANT RTU CONFIGURATION, 


AUGUST 


ADD CONTROL CAPABILITY AT ANDERSON HYDRO, 


OCTOBER 1994 


ADD UVAS 


1 TO THE CENTRAL SYSTEM, 


FEBRUARY 1995 


ADD CHESBRO DAM TO THE CENTRAL SYSTEM, 


CONTINUE AS-BUILT DRAWING PRODUCTION 


ONGOING 


PROJECT COMPLETION DATE: 


PRESENTLY DEFINED PHASE II WORK IS SCHEDULED THROUGH 1997. 


PROJECT 
RUM OAT 


lONSTRUCT 


05/19/94 


RAM HATES CONTROL SYSTEK 
WU SYSTEM REVENUE C/Y 




PAGE 567 


FB20RP7R SANTA CLARA VALLET WATER DISTRICT 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 

COORD: Richard Uentzel 

FUND: 190 PROJECT: RW PROCESS CONTROL 05230 

PROGRAM: 5 UU SYSTEM REVENUE C/Y ENGINEERING SUPPORT DIVISION 

PROJECT: 9237103 OPERATIONS 

. FISCAL 1993-94 . FISCAL 1994-95 -- 

SECT -ORG- ACCT.ACCOUNT DESCRIPTION . HOURS BUDGET $ YTD ADJ S TOTAL $ HOURS AMOUNT 

DISTRICT LABOR 



05220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

100 

8,109 

8,109 

40 

3,148 

. ■■■■■. 

05230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

1,700 

149,872 

149,872 

2.000 

168,750 


09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

75 

5,261 

5,261 

50 

3,354 




SECTION TOTAL 

1,875 

163,242 

163,242 

2,090 

175,252 

CONTRACT 

SERVICES 









2 

05230 

61060 

000 

MAINTENANCE SERVICES 


3,000 

3,000 



2 

05230 

61061 

000 

MAINTENANCE SERVICES SOFTWARE 





6,000 

2 

05230 

61076 

000 

COMPUTER COMPONENTS 





1,500 

2 

05230 

61140 

000 

CONFERENCES/SEMINARS/TRAINING 


4,000 

4,000 



2 

05230 

61141 

000 

CONFERENCES/SEMINARS/TRAINING 





4,000 

2 

05230 

61161 

000 

TRANSPORTATI ON/TRAVEL/LODGING 


2,000 

2,000 


2,000 




SECTION TOTAL 


9,000 

9,000 


13,500 

INTRA-DISTRICT EQUIPMENT 








5 


61241 

INTRA DISTRICT CLASS I/I V 


■ 3,413 

3,413 


3,804 




* * 

* * PROJECT TOTAL * * * * 

1,875 

175,655 

175,655 

2,090 

192,556 


****** N A R R A T I V E ****** 

BR^EF_DESCRIPTiON_OF_PROJECT_AND_PROJECT_LOCATION_FOR_SUMMARY_BUDGEI: 

THIS PROJECT PROVIDES FUNDS FOR THE LABOR, EDUCATION AND TRAINING, 

AND MATERIALS NECESSARY TO PROPERLY TROUBLE SHOOT AND MAINTAIN THE 
PROCESS CONTROL SOFTWARE AND TO PROVIDE SYSTEM ENGINEERING SUPPORT 
FOR THE ENTIRE RAW WATER TRANSMISSION AND DISTRIBUTION SYSTEM. 

PR2i£CT_GOALS_AND_OBJECTiVES: 

THE GOAL OF THIS PROJECT IS TO PROVIDE SYSTEM MANAGER AND SYSTEM 
ENGINEERING SUPPORT FOR THE OPERATION AND MAINTENANCE OF ALL PROCESS 
CONTROL HARDWARE AND SOFTWARE UTILIZED IN THE DISTRICT RAW WATER 
TRANSMISSION AND DISTRIBUTION FACILITIES. 


ME ASURABLE_IASKS_AND_COMPLET j.ON_DATES: 



MAINTAIN ALL PROCESS CONTROL HARDWARE AND 

SOFTWARE IN AN EXCELLENT STATE OF READINESS 

ONGOING 




DESIGN AND SUPPORT UPGRADES AND CHANGES 

AS REQUIRED 



PROJECT: 9237103 

OPERATIONS 


RW PROCESS CONTROL 


RUN DATE: 05/19/94 



WU SYSTEM REVENUE C/Y 

PAGE 567 




















SAW T 


PROJECT : 

W 


* * * * N A R 
SSUING ENGINEERING CHA 



Tt > 












FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 569 


COORD: Tom Dean 


FUND: 190 



PROJECT: STEVENS CREEK PIPELINE 

05210 

PROGRAM: 3 



WU 

SYSTEM REVENUE 

C/Y 

WATER 1 

PROJECT: 9239101 




CONSTRUCTION 








-FISCAL 1993-94 -- 


SECT -ORG- 

ACCT - 


-- ACCOUNT DESCRIPTION . 

HOURS 

BUDGET $ YTD ADJ S 

TOTAL t 

DISTRICT LABOR 







1 05210 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

270 

25,761 

25,761 

1 05220 

13230 

000 

CAPITALIZED LABOR/0VERHEAD 

300 

24,325 

24,325 

1 05230 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

1 00 

8,816 

8,816 

1 09220 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

816 

66,805 

66,805 

1 09230 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

1 00 

7,015 

7,015 

1 09320 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

100 

8,590 

8,590 



SECTION TOTAL 

1,686 

141,312 

141,312 

CONTRACT SERVICES 







2 05210 

13210 

000 

CONSTRUCTION 


250,000 

250,000 

2 05210 

13310 

311 

DUPLICATING/REPRODUCTION SERV 


1,000 

1,000 

2 05210 

13450 

000 

UTILITIES 


5,000 

5,000 

2 09220 

13310 

458 

TEST & ANALYSIS 


2,500 

2,500 



SECTION TOTAL 


258.500 

258,500 

INTRA-DISTRICT EQUIPMENT 






5 05210 

13241 

000 

INTRA DISTRICT CLASS I/IV 


491 

491 

5 05220 

13241 

000 

INTRA DISTRICT CLASS I/IV 


546 

546 

5 05230 

13241 

000 

INTRA DISTRICT CLASS I/IV 


182 

182 

5 09220 

13241 

000 

INTRA DISTRICT CLASS I/IV 


1,485 

1,485 

5 09230 

13241 

000 

INTRA DISTRICT CLASS I/IV 


182 

182 

5 09320 

13241 

000 

INTRA DISTRICT CLASS I/IV 


182 

182 



SECTION TOTAL 


3,068 

3,068 



* * 

* * PROJECT TOTAL * * * * 

1,686 

402,880 

402,880 




****** ||j A R 

RAT 

| y g ***** 



-- FISCAL 1994-95 • 
HOURS AMOUNT 


BRIEF DESCRIPTION OF PROJECT AND PROJECT LOCATION FOR SUMMARY BUDGET: 


THIS PROJECT WILL NOT BE BUDGETED IN FY 1994-95. THE PROJECT WAS 
DETERMINED TO HAVE A LOW PRIORITY COMPARED TO OTHER ENHANCEMENTS. 
THEREFORE, CONSTRUCTION WILL BE POSTPONED INTO THE FUTURE. THE 
PROJECT CONSISTS OF THE DESIGN AND CONSTRUCTION OF A LINE VALVE AND 
CONCRETE VAULT TO HOUSE THE 30-INCH CONTROL VALVE THAT ISOLATES THE 
STEVENS CREEK PIPELINE FROM THE RINCONADA FORCE MAIN. 


PROJECT: 9239101 
RUN DATE: 05/19/94 


CONSTRUCTION 


STEVENS CREEK PIPELINE 
WU SYSTEM REVENUE C/Y 


PAGE 569 
























FB20RP7R SAHTA CLARA VALLEY MATER DISTRICT 


RUN DATE; 05/19/9* 
RUN TIME; 13 ; 17 




FISCAL 94-95 BUDGET 

REPORT 



COORD; Richard Wen 

tzei 

FUND; 190 




PROJECT; STEVENS CREEK PL 

CATHODIC 

PROT 


05230 


PROGRAM: 3 




WU SYSTEM REVENUE 

C/Y 



ENGINEERING 

SUPPORT 

PROJECT: 9239103 




CONSTRUCTION 










.... - .... 

-FISC 

A L 

1993 

-94 . ----- 

& FISCAL 

SECT -ORG- 

ACCT - 

“ “ “ 

- ACCOUNT 

DESCRIPTION.* HOURS 

BUDGET $ 

Y TO 

AD J 

S TOTAL % 

HOURS 

DISTRICT LABOR 










1 05230 

13230 

000 

CAPITALI ZED 

LABOR/OVERHEAD 150 

13,224 



13,224 


1 09220 

13 230 

q fi fi 

CAPITALIZED 

LABOR/OVERHEAD 306 

25,051 



25,051 


1 09230 

13230 

000 

CAPI TALI ZED 

LABOR/OVERHEAD 250 

17,539 



17,539 




SEC 

TION TOTAL 

706 

55,814 



5 5,814 


CONTRACT SERVICES 










2 05230 

13310 

1 1 1 

CORROSION ENGINEERING DESIGN 

10,000 



10,000 


INTRA-DISTRICT EQUIPMENT 









5 05230 

13241 

000 

INTRA DISTRICT CLASS I/1V 

273 



273 


5 09220 

13241 

000 

INTRA DISTRICT CLASS I/IV 

557 



557 


5 09230 

13241 

ODD 

INTRA DISTRICT CLASS I/SV 

455 



455 



SECTION TOTAL 


1,285 


1 , 285 


* * * * PROJECT TOTAL * * * * 


706 67,099 


67,099 


* 


y g &*?&**& 


IEIl£_S|SC|iPTiOH_OF_PRgjECT = AND_£ROJ|CT_LOCATigM - FgR„SUMMARY_|yDG|T : 


THIS PROJECT PROVIDED FUNDS FOR THE INSTALLATION OF AN ACTIVE 
CATHODIC PROTECTION SYSTEM ON THE NORTHERN END Or THE STEVENS CREEK 
PIPELINE. 


PROJECT ; 9239103 
SUM DATE; 05/19/94 


CONSTRUCT!ON 


STEVENS CREEK Pi CATHODIC PROT 
WU SYSTEM REVENUE C/Y 


PAGE 

DIVISION 

1994-95 
AMOUNT 


PAGE 




PAGE 571 


FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 3 
PROJECT: 9239103 

* * * * * * N A R R A T I V E ****** 
PROjI£I_COMPLETiON_DATE: 

THIS PROJECT IS SCHEDULED TO BE COMPLETED IN FT 93/94 AND WILL NOT BE 
BUDGETED IN FY 94/95 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: STEVENS CREEK PL CATHODIC PROT 
WU SYSTEM REVENUE C/Y 
CONSTRUCTION 


COORD: Richard Wentzel 
05230 

ENGINEERING SUPPORT DIVISION 


PROJECT: 9239103 CONSTRUCTION STEVENS CREEK PL CATHODIC PROT 

RUN DATE: 05/19/94 WU SYSTEM REVENUE C/Y PAGE 571 





PAG£ 572 


RUN DATE; 05/19/94 
RUN TIME; 13:17 


SANTA CLARA VALLEY MATER DISTI 
FISCAL 94-95 BUDGET REPOKI 


:OORD; Richard Wentiet 


FUND; 190 





PROJECT; ST 

EVENS CREEK P 

L REPLACEMEU 

IT 

05230 



PROGRAM: 

3 




WU 

SYSTEM REVENUE 

C / Y 


ENGINEERING 

SUPPORT 

DIVISION 

PROJECT: 

9239104 





CONSTRUCTION 












........... 

- F l S C A 

L 1993-94 

............ 

- FISCAL 

1994-95 -- 

SEC 

T -QRG- 

ACCT- 

* " ~ 

--- ACCOUNT 

DESCRIPTION - 

HOURS 

BUDGET $ 

YTD AD 4 $ 

TOTAL S 

HOURS 

A HOl! M T 

DISTRICT 

LftBQR 











1 

05210 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

400 

38,164 


38.164 

20 

1,871 

* 

05220 

13230 

f\ 

U U U 

CAPITAL I Z ED 

L AB OR/0 VE RH E A D 

300 

24,325 


24,325 

200 

15,731 

1 

05230 

13230 

000 

CAPITALIZED 

LABOR/OVER HEAD 

400 

35,264 


35,264 

500 

42,188 

I 

06210 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

125 

1 1 ,277 


11,277 



1 

09220 

13230 

000 

CAP i TAL I ZED 

LABOR/OVERHEAD 

1,225 

100,288 


100,288 

1,529 

127,484 

1 

09230 

13230 

0 00 

CAPITALIZED 

LABOS/OVERHEAD 

250 

17,539 


17,539 

300 

20,112 




SECTION TOTAL 


2,700 

226,857 


226,857 

2,549 

207,390 

CONTRACT 

SERVICES 











2 

05230 

13210 

000 

CONSTRUCTION 



900,000 


900,000 


1,200,000 

2 

0621 0 

13310 

489 

ENVIRONMENTAL SERVICES 


20,000 


20,000 



2 

09220 

13310 

458 

TEST & ANALYSIS 


10,000 


10,000 


9,000 

2 

09230 

13301 

000 

AERIAL PHOTOS MAPPING 


800 


800 




SECTION TOTAL 


930,800 


INTRA-DISTRICT EQUIPMENT 


SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


2,700 


4,915 

1 , 162,572 


930,800 


4,915 

1,162,572 


2,549 


1,209,000 


5 

0521 0 

13241 

000 

1 NTRA 

DISTRICT 

CLASS 

I / I V 

7 28 

72B 

36 

5 

05220 

1324 1 

000 

1 N T R ft 

DISTRICT 

CLASS 

I / I V 

546 

546 

364 

S 

05230 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I / I V 

728 

728 

910 

5 

0621 0 

13241 

000 

S NTRA 

DISTRICT 

CLASS 

I / I V 

228 

228 


5 

09220 

13241 

000 

INTRft 

DISTRICT 

CLASS 

i/iv 

2,230 

2,230 

2,783 

5 

09230 

13241 

000 

I N T R A 

DISTRICT 

CLASS 

I/IV 

455 

455 

546 


4,639 

1,421,029 


IEII£_&Ii£fiIEI12E_2£_PROiI£I_ftMO_PROJECT_LOCATION_FOR_SyMMARY_SyDGET: 

THIS PROJECT PROVIDES FUNDS TO REPLACE APPROXIMATELY 3700 FEET OF THE 
STEVENS CREEK PIPELINE ON EITHER SIDE Of QUITO ROAD AND TO INSTALL A 
FLOW METER IN THIS NEW SECTION OF PIPE. PLANS AMO SPECIFICATIONS 
THE P I PE REPLACEMENT MERE COMPLETED IN FY 93/94 BUT PROJECT 
ADVERTISEMENT HAS POSTPONED UNTIL THIS FISCAL YEAR PER THE REQUEST 
OPERATIONS AND THE ADDITION OF A FLOW METER WAS ADDED TO THE WORK 


lew ! 

• ft ft. Ip | 


05/1t/f4 


u % 

Q.-/-0-A 


CONSTRUCTIOM 


* i REPLAC 
WU SYSTEM REVENUE C/1 





FB20RP7R 
RUN DATE: 
RUN TIME: 

FUND: 190 
PROGRAM: 
PROJECT: 


PROJECT : 
RUN DATE: 


05/19/94 

13:17 


9239104 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: STEVENS CREEK P L REPLACEMENT 
WU SYSTEM REVENUE C/Y 
CONSTRUCTION 


PAGE 573 


COORD: Richard Wentzel 
05230 

ENGINEERING SUPPORT DIVISION 


****** 


N A 

PROJECT GOALS AND OBJECTIVES: 


I 


****** 


THE OBJECTIVE OF THIS PROJECT IS TO REPLACE A BADLY CORRODED SECTION 
OF THIS PIPELINE WITH NEW PIPE AND TO ADD A FLOW METER TO THIS NEW 
SECTION OF THE PIPELINE. 


MEASURABLE_IASKS_AND_CgMPLEIiON_DATES: 

COMPLETE DESIGN OF FLOW METER JULY 

ADVERTISE FOR BIDS AUGUST 

ISSUE NOTICE TO PROCEED OCTOBER 

EE2i§£T_COMPLETTON_DATE: 

THIS PROJECT IS SCHEDULED FOR COMPLETION BY MARCH 15, 1995. 


1994 

1994 

1994 


9239104 

CONSTRUCTION 

STEVENS CREEK P L 

REPLACEMENT 


05/19/94 


WU SYSTEM 

REVENUE C/Y 

PAGE 573 



















b m 


F820tP7R 

RUN OAT !5 OS/19/94 
RON TIME! 13:17 


VAIL it WATS 


D I g f R I j 


FUND: 190 
PROGRAM: 5 
PROJECT; 9239105 


PROJECT; STEVENS CK Pt BLUE MILLS LSE 
UU SYSTEM REVENUE C/Y 
OPERATIONS 


COOR0! B«nnis Drestl 
08320 

RAW WATER DIVISION 


SECT -OSG- 

ft CCT - 

- - ACCOUNT DESCRIPTION . 

- - - .. f I S C A 

HOURS BUDGET $ 

L 1993-94 

TTD ADj S TOTAL $ 

-- FISCAL 
HOURS 

1994-95 -- 
AMOUNT 

CONTRACT SERVICES 
2 08330 

61421 

000 LEASE tAND/STRUCTURES 

1 92 ,000 

192,000 


192,000 



* * * * PROJECT TOTAL * * * * 

192,000 

o 

o 

O 

(M 

* 


192,000 



****** n a R R 

A T 1 V 

g * ife & ft ^ ^ 




ISII£_5II£8.1£IieE_2£_EI2J|£l_iMB_ES2JI£I„k2£fi,ilSI_£Si_tUMialI_mESII s 


THIS PROJECT PROVIDES FOR THE PAYMENT OF A RIGHT OF WAY LEASE FOR THE 
STEVENS CREEK PIPELINE. THE LEASE AMOUNT IS SET BY THE SOUTHERN 
PACIFIC TRANSPORTATION COMPANY EVERY 10 YEARS. IN FY93-94 SPTC 
INCREASED THE RATE FROM $10,000 TO $192,000 PER YEAR. THE DISTRICT 
HAS NOT PAID AND HAS REQUESTED JUSTIFICATION. 


EE°iI£I=£2£kil£IIYII• 

MAKE THE LEASE PAYMENT WHEN THE AMOUNT IS MUTUALLY AGREED UPON. 
M 14 iyS£lL|_lASKS_AND_COMPL|IiON_DAIES: 

N/A 

EE °i££I_£°MPkIIi°!L£ MI: 

THIS IS AN ONGOING PROJECT 





PROJECT j 9239105 
RUN DATE; 0&/19/9# 


OPERA* 


OSS 


STiVBW CSC PL SLUE KILLS LSE 
' WU SYSTEM REVENUE C/Y 


PASS 57* 





SANTA CLARA VALLEY WATER DISTRICT PAGE 575 

FISCAL 94-95 BUDGET REPORT 

COORD: Tom Dean 

PROJECT: ALAMITOS PERC RUBBER DAM 05210 

UU SYSTEM REVENUE C/Y WATER FACILITIES BR MANAGER 

CONSTRUCTION 

. FISCAL 1993-94 . FISCAL 1994-95 -- 

SECT -ORG- ACCT.ACCOUNT DESCRIPTION . HOURS BUDGET $ YTD ADJ $ TOTAL $ HOURS AMOUNT 

DISTRICT LABOR 

1 05210 13230 000 CAPITALIZED LA BOR/OVERHEAD 

1 05220 13230 000 CAPITALIZED LA BOR/0VERHEAD 

1 06210 13230 000 CAPITALIZED LABOR/0VERHEAD 

1 08310 13230 000 CAPITALIZED LABOR/0VERHEAD 

1 08320 13230 000 CAPITALIZED LABOR/OVERHEAD 

1 09230 13230 000 CAPITALIZED LA BOR/0VERHEAD 

SECTION TOTAL 

INTRA-DISTRICT EQUIPMENT 

5 05210 13241 000 INTRA DISTRICT CLASS I/IV 

5 05220 13241 000 INTRA DISTRICT CLASS I/IV 

5 06210 13241 000 INTRA DISTRICT CLASS I/IV 

5 08310 13241 000 INTRA DISTRICT CLASS I/IV 

5 08320 13241 000 INTRA DISTRICT CLASS I/IV 

5 09230 13241 000 INTRA DISTRICT CLASS I/IV 

SECTION TOTAL 2,875 

* * * * PROJECT TOTAL * * * * 1,580 132,897 


****** N A R R A T I V E ****** 
BRIEF_DESCR I_PTION_OF_PROJECT_AND_PROJECT_LOCATiON_FgR_SUMMARY_BUDGET: 


THIS PROJECT CONSISTS OF BEGINNING THE DESIGN WORK TO INSTALL A 
RUBBER DAM IN GUADALUPE RIVER UPSTREAM OF BLOSSOM HILL ROAD. 

EE2iICT_GOALS_AND_OBJECT I VES : 

DUE TO INCREASING RESTRICTIONS BY THE DEPARTMENT OF FISH AND GAME ON 
THE USE OF GRAVEL DAMS IN CREEKS FOR GROUNDWATER PERCOLATION, A 
RUBBER DAM AS AN ALTERNATIVE TO A GRAVEL DAM WILL BE EVALUATED. 


MIE§URABLE_TASKS_AND_COMPLETION_DATES: 

PROJECT COORDINATION MEETING CORPS ENGINEERS JANUARY 1995 

APPLY FOR 404 PERMIT JUNE 1995 

PROJI£I_COMPLEHON_DATE : 

NOT KNOWN. 


PROJECT: 9240101 CONSTRUCTION ALAMITOS PERC RUBBER DAM 

RUN DATE: 05/19/94 WU SYSTEM REVENUE C/Y PAGE 575 


500 

46,778 

540 

42,487 

200 

17,269 

20 

1,831 

20 

1,545 

300 

20,112 

1,580 

130,022 


910 


983 


364 


'vi O 

36 


546 


FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 3 
PROJECT: 9240101 




















f B20RP7R 





SANTA CLARA VALLEY MATER DISTRICT 



PAGE 5? 

RUM DATE s 

05/19/94 




FISCAL 94-95 BUDGET REPORT 




R UN TIME; 

i X - 1 7 





COORD; Arvind 

Body 


FUND; 190 





PROJECT: COYOTE CANAL EXTENSION 

05220 



PROGRAM s 

3 




MU SYSTEM REVENUE C/Y 

WATER 0 

I8TRIS DESIGN 

o 

< 

m 

o 

s 

PROJECT : 

9246102 




CONSTRUCTION 









---- F I S C A 

L 1993-94 ------------ 

-- FISCAL 

1994-95 -- 

SEC 

T -ORG- 

acct - 

- * * * 

-- ACCOUNT 

DESCRIPTION ------ HOURS BUDGET $ 

YTD AD J S TOTAL S 

HOURS 

A Hu UNT 

DISTRICT 

LABOR 








1 

05220 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 


2.460 

193.546 

1 

ft £ ** % f% 
WtL 1 V 

1 323 0 

000 

CAP I7 ALI ZED 

LABOR/OVERHEAD 


50 

4,318 

1 

09220 

13230 

000 

CAP 1 TAL I ZED 

LABOR/OVERHEAD 


39 

3,251 

1 

09230 

13230 

000 

CAP I TALIZED 

LABOR/OVERHEAD 


300 

20,112 

1 

093 2 0 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 


150 

12 g 464 




SECTION TOTAL 



2,999 

233,691 

CONTRACT 

SERVICES 








2 

05220 

13310 

120 

GEOTECHNICAL 

6N6R. DESIGN 



2,000 

2 

06210 

13310 

489 

ENVIRONMENTAL SERVICES 



10,000 


SECTION TOTAL 


12,000 


INTRA-DISTRICT EQUIPMENT 


5 

05220 

13241 

000 

I N T R A 

0iSTRiCT 

CLASS 

1/ IV 

4,477 

5 

0621 0 

13241 

000 

I N T R A 

DISTRICT 

CLASS 

I / IV 

91 

5 

09220 

13241 

000 

! NTRA 

DISTRICT 

CLASS 

1 / 1 V 

n 

5 

09210 

13241 

000 

I NTRA 

DISTRICT 

CLASS 

I / i V 

546 

5 

09320 

13241 

000 

INT8A 

DISTRICT 

CLASS 

1 / IV 

273 


SECTION TOTAL 


8,458 


* * * * PROJECT TOTAL * * * * 


2,999 281,149 


****** N A R R A T I V £ ****** 

MII£_£IS£iIEII.2M_2f.-ES2iI£i_ME_EE§iIkI.JL2“MI2M_£2E_SM!!MMI_!y&MI: 

THIS PROJECT PROVIDES FUNDS FOR THE PREPARATION OF PLANS AND 
SPECIFICATIONS FOR THE ABANDONMENT OF 4.5 MILES Of THE COYOTE CANAL 
EXTENSION FROM BLUM SIPHON TO APPROXIMATELY 600 FEET SOUTH OF METCALF 
ROAD IN SAM JOSE (EXCLUDING THE SHEA HOMES' LEVIN DEVELOPMENT). AS 
PART OF THIS PROJECT, THE DISTRICT WILL COMPLETE NEGOTIATIONS WITH 
SHEA HOMES FOR SHEA'S ABANDONMENT OF 1.6 MILES OF THE COYOTE CANAL 
EXTENSION WITHIN SHEA'S PROPOSED LEVIN DEVELOPMENT. 

THE ENGINEER'S REPORT, APPROVED IN FY 89-90, RECOMMENDED ABANDONMENT 
OF THE CANAL TO REDUCE THE OPERATING COSTS OF THE EVERGREEN 
DISTRIBUTION SYSTEM. 


PROJECT: 9246102 
RUN DATE: 05/19/94 


CONSTRUCTION 


COYOTE CANAL SXTEM8IOK 
UU SYSTEM REVENUE C/Y PAGE 8?6 




FB20RP7R 

RUN DATE: 05/19/94 

RUN TIME: 13:17 

FUND: 190 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 

PROJECT: COYOTE CANAL EXTENSION 

COORD: Arvind Mody 

05220 

PAGE 577 

PROGRAM: 3 

PROJECT: 9246102 

****** 

WU SYSTEM REVENUE C/Y 
CONSTRUCTION 

NARRAT IVE 

WATER DISTRIB DESIGN 

****** 

DIVISION 


PROJECT GOALS AND OBJECTIVES: 


THE OBJECTIVE OF THIS PROJECT IS TO ABANDON THE COYOTE CANAL 
EXTENSION AND QUITCLAIM ALL DISTRICT EASEMENTS. 

MEASURABLE_TASI(S_AND_COMPLETigN_DATES: 

COMPLETE PRELIMINARY PLANS AND SPECIFICATIONS 

(65% COMPLETION) JUNE, 1995 

PROPERTY OWNER NEGOTIATIONS (QUITCLAIM EASEMENTS) ONGOING 

PROiI£I_COMPLEIJ.ON_DATE : 

CONSTRUCTION DOCUMENTS ARE SCHEDULED TO BE COMPLETED IN DECEMBER, 
1995. HOWEVER, ADVERTISEMENT FOR CONSTRUCTION MAY BE DELAYED UNTIL 
MID FY 96-97 DEPENDING UPON THE AVAILABILITY OF FUNDS. 

QUITCLAIM NEGOTIATIONS WITH SHEA HOMES ARE EXPECTED TO BE 
COMPLETED IN FY 94-95. 

COST_S H AfUN G/R EIMBUR SEME N T : 

NONE 

*ktOCATiON_FORMULA_AND_BASIS: 

NONE 


>ROJECT: 9246102 
?UN DATE: 05/19/94 


CONSTRUCT I ON 


COYOTE CANAL EXTENSION 
WU SYSTEM REVENUE C/Y PAGE 577 








P A © E 5 


FB20RP7R 



RUM DATE! 

05/19/94 

RUM TIME; 

1 3 ; 1 7 


FUND; 190 



PROGRAM: 

2 


PROJECT: 

9249101 


SECT -ORG- 

ACCT- 

DISTRICT 

LABOR 


1 

05210 

61230 

i 

ftfAIA 

WJC.CV 

7 4 <Y't S 

o i c: 3 u 

i 

0621 0 

61230 


09230 

61230 

CONTRACT 

SERVICES 


2 

05220 

61310 

2 

05220 

61430 


SANTA CLARA VALLEY WATER DISTR! 
FISCAL 94-95 BUDGET 


PROJECT: SILVER CREEK PIPELINE 
WU SYSTEM REVENUE C/Y 
PLANNING 


INTRA-DISTRICT EQUIPMENT 
5 61241 


ACCOUNT DESCRIPTION 


000 EXPENSED LABOR/OVERHEAD 
000 EXPENSED LABOR/OV'ERHEAD 
000 EXPENSED LA8DR/OVERHEAD 
000 EXPENSED LABOR/OVERHEAD 

SECTION TOTAL 


105 CIVIL ENGINEERING PLANNING 
000 PUBLICATION FEES/LEGAL NOTICES 

SECTION TOTAL 


INTRA DISTRICT CLASS I / IV 
* * * * PROJECT TOTAL * * * * 


150 

1,010 


1,010 


BUDGET $ 


7,633 

56,759 

7,217 

10*524 

82,133 


100,000 

1,000 

101,000 


1,839 

184,972 


1993-94 
YTO AD J $ 


Arvind Modv 
05220 

WATER DiSTRIB DESI 


TOTAL $ 


j 

56^789 
7,217 
10,524 


100,000 

1,000 

101,000 


1,839 
184,972 


• FI5CA1 
HOURS 


******* gj A R R A T I V E ****** 
BRIEF DESCRIPTION OF PROJECT AND PROJECT LOCATION FOR SUMMARY BUDGET; 


THIS SCOPE PROVIDED FUNDS FOR THE DISTRICT'S SHARE OF COSTS FOR THE 
PREPARATION Or A PLANNING DOCUMENT FOR A FUTURE RECLAMATION PROJECT 
WITH SHEA HOMES, THE 1991 EXEMPTION WATER AGREEMENT WITH SHEA HOMES 
WAS AMENDED IN FY 93-94 TO MAKE PROVISIONS FOR SHEA'S COMMITMENT OF 
FUNDS TO PAY FOR ITS SHARE OF PROJECT COSTS FOR A FUTURE RECLAMATION 
PROJECT . 

NO FURTHER FUNDS WILL BE BUDGETED FOR THIS PROJECT UNTIL THE 
CITY OF SAN JOSE IS READY TO INSTALL RECLAMATION FACILITIES IN THE 
AREA, AT THAT TIME, THE DISTRICT MAY ENTER INTO DISCUSSIONS WITH THE 
CITY OF SAN JOSE REGARDING IMPLEMENTATION OF THE PROVISIONS OF THE 
AMENDED AGREEMENT (IE., DEVELOPMENT OF A FUTURE RECLAMATION PROJECT), 


PROJECT; 9249101 
SUN DATE: 05/19/94 


H DIVISIOM 

1994-95 - 
AMOUNT 


PLANNING 


SILVER CREEK PIPELINE 
WU SYSTEM REVENUE C/Y 


PAGE 





FB20RP7R 


SANTA CLARA VALLEY WATER DISTRICT 


PAGE 579 


SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


570 


1,038 

146,397 


RUN DATE: 

05/19/94 



FISCAL 94-95 BUDGET 

REPORT 


RUN TIME: 

13:17 














COORD: Arvind 

FUND: 190 




PROJECT: 

EVERGREEN CANAL 

ABANDONMENT 

05220 

PROGRAM: 

3 



WU SYSTEM REVENUE 

C/Y 

WATER 1 

PROJECT: 

9249102 




CONSTRUCTION 









- F I S C A 

L 1993-94 . 

SECT -ORG- 

ACCT - 

" - “ “ 

-- ACCOUNT DESCRIPTION -- 

---- HOURS 

BUDGET $ 

YTD ADJ $ TOTAL $ 

DISTRICT 

LABOR 







1 

05210 

13230 

000 

CAPITALIZED LABOR/0VERHEAD 

40 

3,816 

3,816 

1 

05220 

13230 

000 

CAPITALIZED LA BOR/0VERHEAD 

200 

16,216 

16,216 

1 

06210 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

30 

2,706 

2,706 

1 

09230 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

200 

14,031 

14,031 

1 

09320 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

100 

8,590 

8,590 




SECTION TOTAL 

570 

45,359 

45,359 

CONTRACT 

SERVICES 







2 

05220 

13210 

000 

CONSTRUCT ION 


100,000 

100,000 

INTRA-DISTRICT EQUIPMENT 






5 

05210 

13241 

000 

INTRA DISTRICT CLASS I/IV 


" 73 ' 

73 

5 

05220 

13241 

000 

INTRA DISTRICT CLASS I/IV 


364 

364 

5 

06210 

13241 

000 

INTRA DISTRICT CLASS I/IV 


55 

55 

5 

09230 

13241 

000 

INTRA DISTRICT CLASS I/IV 


364 

364 

5 

09320 

13241 

000 

INTRA DISTRICT CLASS I/IV 


182 

182 


1,038 

146,397 


-- FISCAL 1994-95 -- 
HOURS AMOUNT 


* * 


I 


***** 


BR!EF_DESCRiPIiON_OF_PROJECT_AND_PROJECT_LOCATrON_FOR_syMMARY_ByDGEI: 

NO FUNDS ARE BUDGETED IN FY 1994-95. 

THIS PROJECT PROVIDED FUNDS FOR THE COMPLETION OF THE PLANS AND 
SPECIFICATIONS FOR THE ABANDONMENT OF THE EVERGREEN CANAL FROM THE 
SHEA HOMES PROPERTY TO THE BLUM SIPHON (APPROXIMATELY 4.5 MILES). 
PREPARATION OF THE PLANS AND SPECIFICATIONS WAS COMPLETED IN 
SEPTEMBER, 1992. PROJECT ADVERTISEMENT IS DELAYED UNTIL AT LEAST 
1996 IN ANTICIPATION THAT SOME OF THIS WORK MAY BE DONE BY BUMB AS 
PART OF HIS PROPOSED PROPERTY DEVELOPMENT. 



PROJECT: 9249102 CONSTRUCTION EVERGREEN CANAL ABANDONMENT 

RUN DATE: 05/19/94 WU SYSTEM REVENUE C/Y PAGE 579 











FB20RP7R SANTA CLARA VALLEY MATES DISTRICT PACE S 

RUN DATE s 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUM TIME; 13:1? 


FUND: 190 
PROGRAM: 3 
PROJECT: 9249105 


PROJECT; SILVER CREEK PIPELINE 
MU SYSTEM REVENUE C/Y 
CONSTRUCTION 


COORD; Arvfrtd Hody 
05220 

HATER DISTRIS DESIGN DIVISION 







--- 

---- FISCAL 1993-94 


* - ? I S C A t 

1994*95 

SECT - OR G * 

A C C T - 

- * - - 

-- ACCOUNT 

DESCRIPTION -- 

HOURS 

BUDGET * YTD ADJ % 

TOTAL $ 

HOURS 

A MUM T 

DISTRICT LABOR 










1 05210 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

40 

3,816 

3,816 



1 05220 

13 230 

000 

CAP ITAl 1 ZED 

LABOR/OVEft HEAD 

300 

24,325 

24,325 



1 05230 

13 230 

000 

CAPI TAL I ZED 

LABOR/OVER HEAD 

so 

4,4 08 

4,4 08 



1 09230 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

150 

10,524 

10,524 





SECT 

ION TOTAL 


540 

43,073 

43,073 



CONTRACT SERVICES 










2 05220 

13310 

104 

CIVIL ENGINE 

ERING DESIGN 


100,000 

100,000 




INTRA-DISTRICT EQUIPMENT 


5 

05210 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I / I V 

73 

73 

5 

05220 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I / I V 

546 

546 

5 

05230 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I / I V 

91 

91 

5 

09230 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I / I V 

273 

2 73 


SECTION TOTAL 


983 


983 


* * * * PROJECT TOTAL * * * * 


540 144,056 


144,056 


****** N A R R A 


y g ****** 


18 II£_£IS£Sl£II 2 E_ 2 £_EEOiI£I_*MD_EE 2 iI£I_k 2 £*II 2 M_£ 2 S_iyMMARY_iyDQ|T: 


THIS SCOPE PROVIDED FUNDS FOR THE DISTRICT'S SHARE OF COSTS FOR THE 
PREPARATION OF PLANS AND SPECIFICATIONS FOR A FUTURE RECLAMATION 
PROJECT WITH SHEA HOMES. THE 1991 EXEMPTION ‘WATER AGREEMENT WITH 
SHEA HOMES WAS AMENDED IN FY 93-94 TO MAKE PROVISIONS FOR SHEA'S 
COMMITMENT OF FUNDS TO PAY FOR ITS SHARE OF PROJECT COSTS FOR A 
FUTURE RECLAMATION PROJECT. 

NO FURTHER FUNDS WILL BE BUDGETED FOR THIS PROJECT UNTIL THE 
CITY OF SAW JOSE IS READY TO INSTALL RECLAMATION FACILITIES IN THE 
AREA. AT THAT TIME, THE DISTRICT MAY ENTER INTO DISCUSSIONS WITH THE 
CITY OF SAM JOSE REGARDING IMPLEMENTATION OF THE PROVISIONS OF THE 
AMENDED AGREEMENT (IE., DEVELOPMENT OF A FUTURE RECLAMATION PROJECT). 


PROJECT: 9249105 
RUM DATE: 05/19/94 


CONSTRUCTION 


SILVER CREEK PIPELINE 
MU SYSTEM REVENUE C/Y PAGE 




FB20RP7R 




SANTA 

CLARA VALLEY WATER DISTRICT 




PAGE 581 

RUN DATE: 

05/19/94 



FISCAL 94-95 BUDGET 

REPORT 





RUN TIME: 

13:17 

















COORD 

: Tom Dean 



FUND: 190 




PROJECT: 

PENITENCIA PERCOLATION SYSTEM 


05210 



PROGRAM: 

3 




WU SYSTEM REVENUE 

C/Y 


WATER FACILITIES BR 

MANAGER 

PROJECT : 

9261 101 




CONSTRUCTION 












-FISCAL 

1993-94 --- 


-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 


ACCOUNT DESCRIPTION -- 

---- HOURS 

BUDGET $ YTD 

ADJ S 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT 

LABOR 










1 

05210 

1 3230 

000 

CAPITALIZED LABOR/OVERHEAD 

510 

48,659 


48,659 

20 

1,871 

1 

05220 

13230 

000 

CAPITALIZED LA BOR/0VERHEAD 

260 

21,083 


21,083 

20 

1,574 

1 

06210 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

30 

2,706 


2,706 



1 

07220 

13230 

000 

CAPITALIZED LABOR/0VERHEAD 





100 

5,927 

1 

09220 

13230 

000 

CAPITALIZED LABOR/0VERHEAD 

510 

41,751 


41,751 



1 

09230 

13230 

000 

CAPITALIZED LA BOR/0VERHEAD 

100 

7,015 


7,015 






SECTION TOTAL 

1,410 

121,214 


121,214 

140 

9,372 

CONTRACT 

SERVICES 










2 

05210 

13210 

000 

CONSTRUCTION 


80,000 


80,000 


5,000 

2 

05210 

13301 

000 

AERIAL PHOTOS MAPPING 


1,000 


1,000 



2 

0521 0 

13310 

145 

REPORT PREPARATION 


500 


500 



2 

06210 

13310 

489 

ENVIRONMENTAL SERVICES 


5,000 


5,000 



2 

09220 

13310 

458 

TEST & ANALYSIS 


800 


800 






SECTION TOTAL 


87,300 


87,300 


5,000 

INTRA-DISTRICT EQUIPMENT 









5 

05210 

13241 

000 

INTRA DISTRICT CLASS I/IV 


928 


928 


36 

5 

05220 

13241 

000 

INTRA DISTRICT CLASS I/IV 


473 


473 


36 

5 

06210 

13241 

000 

INTRA DISTRICT CLASS I/I V 


55 


55 



5 

07220 

13241 

000 

INTRA DISTRICT CLASS I/IV 






182 

5 

09220 

13241 

000 

INTRA DISTRICT CLASS I/IV 


928 


928 



5 

09230 

13241 

000 

INTRA DISTRICT CLASS I/IV 


182 


182 






SECTION TOTAL 


2,566 


2,566 


254 




* * 

* * PROJECT TOTAL * * * * 

1,410 

211,080 


211,080 

140 

14,626 


** **** N A R R A T I V E ****** 

BRIEF_DESCRiPTION_OF_PROJECT_AND_PROJECI_LOCATiON_FOR_SyNMARY_BUDGEI: 

THIS PROJECT CONSISTS OF COMPLETING THE INSTALLATION OF A FISH SCREEN 
IN PENITENCIA CREEK AT THE NOBLE AVENUE DIVERSION STRUCTURE. DESIGN 
WAS COMPLETED AND CONSTRUCTION WAS INITIATED BY THE MAINTENANCE 
DEPARTMENT IN FY 1993-94. 

PE2i£CT_GOALS_AND_OBJECTiVES: 

AS A CONDITION OF THE DISTRICT SECURING WATER RIGHTS FROM THE STATE 
OF CALIFORNIA TO DIVERT WATER FROM PENITENCIA CREEK INTO THE 

PROJECT: 9261101 CONSTRUCTION PENITENCIA PERCOLATION SYSTEM 

RUN DATE: 05/19/94 WU SYSTEM REVENUE C/Y PAGE 581 












EE2i§£I_£2MEkIII2M_B4II* 

THE PROJECT IS SCHEDULED TO BE COMPLETED BY SEPTEMBER 1994, 


COM STRUCT I OK 


PEMITEMCIA PERCOLATION SYSTEM 
WU SYSTEM REVENUE C/Y 


PAGE 58 


FB20RP7R SANTA CLARA VALLEY WATER DISTRICT PAGE 583 


RUN DATE: 

05/19/94 




FISCAL 

94-95 BUDGET REPORT 



RUN TIME: 

13:17 














COORD: Tom Dean 


FUND: 190 





PROJECT: LOS 

CAPITANCILLOS PERCOLATION 05210 



PROGRAM: 

3 




WU SYSTEM REVENUE C/Y WATER 

FACILITIES BR 

MANAGER 

PROJECT: 

9268101 





CONSTRUCTION 









. FISCAL 1993-94 . 

-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

- - - - 

ACCOUNT DESCRIPTION . 

HOURS BUDGET $ YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT 

LABOR 








1 

0521 0 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 


330 

30,875 

1 

05220 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 


350 

27,538 

1 

07220 

13230 

000 

CAPITALIZED LA BOR/OVERHEAD 


600 

35,559 

1 

08320 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 


10 

772 

1 

09230 

13230 

000 

CAPITALIZED LABOR/0VERHEAD 


100 

6,704 




SECTION TOTAL 



1,390 

101,448 

CONTRACT 

SERVICES 








2 

0521 0 

13210 

000 

CONSTRUCTION 




100,000 

INTRA-DISTRICT EQUIPMENT 







5 

05210 

13241 

000 

INTRA DISTRICT 

CLASS I/I V 



601 

5 

05220 

13241 

000 

INTRA DISTRICT 

CLASS I/IV 



637 

5 

07220 

13241 

000 

INTRA DISTRICT 

CLASS I/IV 



1,092 

5 

08320 

13241 

000 

INTRA DISTRICT 

CLASS I/IV 



18 

5 

09230 

13241 

000 

INTRA DISTRICT 

CLASS I/IV 



182 




SECTION TOTAL 




2,530 




* * 

* * PROJECT TOTAL * * * * 


1,390 

203,978 


****** N A R R A T I V E ****** 
!EI§£_DESCRiPTiON_OF_PROJECT_AND_PROJECT_LOCAT I.ON_FOR_syMMARY_ByDGET: 

THIS PROJECT PROVIDES FOR THE DESIGN AND CONSTRUCTION TO INSTALL NINE 
CONCRETE OVERFLOW WEIRS BETWEEN EACH POND AT THE LOS CAP ITANCILLOS 
RECHARGE FACILITY AND FOR THE PURCHASE OF CONSTRUCTION MATERIALS. 
CONSTRUCTION WILL BE PERFORMED BY THE MAINTENANCE DEPARTMENT. THE LOS 
CAPITANCILLOS RECHARGE FACILITY IS LOCATED NORTH OF ALMADEN VALLEY 
ALONG GUADALUPE CREEK AND ADJACENT TO COLEMAN ROAD. 

CT_GOALS_AND_OBJECT£VES: 

THE OBJECTIVE OF THE PROJECT IS TO ELIMINATE POTENTIAL OVERTOPPING OF 
THE POND LEVEES DUE TO DEBRIS CLOGGING THE BYPASS PIPES CONNECTING 
EACH POND. 

MEASURABLE TASKS AND COMPLETION DATES: 



COMPLETE 

COMPLETE 

DESIGN 

CONSTRUCTION 


DECEMBER 

APRIL 

1994 

1995 



PROJECT: 9268101 

RUN DATE: 05/19/94 



CONSTRUCTION 


LOS CAPITANCILLOS 
WU SYSTEM 

PERCOLATION 
REVENUE C/Y 

PAGE 583 
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FB20RP7R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 


FUND: 190 
PROGRAM: 3 
PROJECT: 9274101 


PROJECT: SAN PEDRO RECHARGE FACILITY 
WU SYSTEM REVENUE C/Y 
CONSTRUCTION 


COORD: Arvind Mody 
05220 

WATER DISTRIB DESIGN DIVISION 








--FISCAL 1993-94 -■ 


-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 



HOURS 

BUDGET $ YTD ADJ $ 

TOTAL S 

HOURS 

AMOUNT 



DISTRICT 

LABOR 









1 

05210 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

60 

5,725 

5,725 

20 

1.871 

1 

05220 

13230 

000 

CAPITALIZED LA BOR/OVERHEAD 

2,800 

227,035 

227,035 

2,250 

177,025 

1 

05230 

13230 

000 

CAPITALIZED LABOR/0VERHEAD 

80 

7, 053 

7,053 

200 

16,876 

1 

0621 0 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 




80 

6,906 

1 

08320 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 




20 

1,545 

1 

09220 

13230 

000 

CAPITALIZED LA BOR/OVERHEAD 

61 

4,994 

4,994 

655 

54,610 

1 

09230 

13230 

000 

CAPITALIZED LA BOR/0VERHEAD 

500 

35,075 

35,075 

400 

26,816 




SECTION TOTAL 

3,501 

279,882 

279,882 

3,625 

285,649 

CONTRACT 

SERVICES 









2 

05220 

13210 

000 

CONSTRUCT I ON 





2,200,000 

2 

05220 

13303 

000 

TEMPORARY EMPLOYEES FEES 


5,000 

5,000 



2 

05220 

13310 

120 

GEOTECHNICAL ENGR. DESIGN 





5,000 

2 

05220 

13310 

311 

DUPLICATING/REPRODUCTION SERV 


2,000 

2,000 


2,000 

2 

05220 

13310 

494 

UTILITY SERVICE 





10,000 

2 

05220 

13310 

533 

UTILITY RELOCATION 





5,000 

2 

05220 

13450 

000 

UTILITIES 


34,000 

34,000 



2 

05230 

13310 

111 

CORROSION ENGINEERING DESIGN 





10,000 

2 

09220 

13310 

458 

TEST & ANALYSIS 





24,000 




SECTION TOTAL 


41,000 

41,000 


2,256,000 

INTRA-DISTRICT EQUIPMENT 








5 

05210 

13241 

000 

INTRA DISTRICT CLASS I/IV 


109 

109 


36 

5 

05220 

13241 

000 

INTRA DISTRICT CLASS I/IV 


5,096 

5,096 


4,095 

5 

05230 

13241 

000 

INTRA DISTRICT CLASS I/IV 


146 

146 


364 

5 

0621 0 

13241 

000 

INTRA DISTRICT CLASS I/IV 





146 

5 

08320 

13241 

000 

INTRA DISTRICT CLASS I/IV 





36 

5 

09220 

13241 

000 

INTRA DISTRICT CLASS I/IV 


1 1 1 

1 1 1 


1,192 

5 

09230 

13241 

000 

INTRA DISTRICT CLASS I/IV 


910 

910 


728 




SECTION TOTAL 


6,372 

6,372 


6,597 




* * 

* * PROJECT TOTAL * * * * 

3,501 

327,254 

327,254 

3,625 

2,548,246 





****** N A R R 

A T 

< 

m 

* 

* 

* 

* 

* 

* 




BRiEF_DESCRiPTiON_OF_PROJECT_AND_PROJECT_LOCATiON_FOR_SUMMARY_ByDGET: 

THIS PROJECT PROVIDES FUNDS TO COMPLETE PLANS AND SPECIFICATIONS FOR 
THE PHASE I SAN PEDRO AVENUE RECHARGE FACILITY AND TO PROVIDE 
ENGINEERING SUPPORT DURING CONSTRUCTION. THE PROJECT IS LOCATED AT 


PROJECT: 9274101 
RUN DATE: 05/19/94 


CONSTRUCTION 


SAN PEDRO RECHARGE FACILITY 

WU SYSTEM REVENUE C/Y PAGE 585 








F820RP7R 


SANTA CLARA VALLEY WATER DISTRICT 


PAGE 586 

RUN DATE: 05/19/94 


FISCAL 94-95 BUDGET REPORT 



RUN TIME; 13:17 









COORD: Arvind Mody 

FUND; 190 


PROJECT: SAM PEDRO RECHARGE FACILITY 


05220 

PROGRAM: 3 


HU SYSTEM REVENUE C/Y 


WATER DISTRIB DESIGN DIVISION 

PROJECT: 9274101 


CONSTRUCTION 




* * * "k * 

N A R R A T I V £ 

vi i 

‘s vt & & £t 


THE INTERSECTION OF HILL ROAD AND SAM PEDRO AVENUE NEAR MORGAN HILL. 
THIS PROJECT UIL L CONSIST OF SEVEN RECHARGE PONDS, A TURNOUT AND 
SUPPLY PIPELINE. FLOW CONTROL STATION, DISTRIBUTION PIPING AND 
STRUCTURES, AND STORM DRAIN AND OVERFLOW SYSTEM. THE SANTA CLARA 
CONDUIT WILL SUPPLY WATER TO THE 40 ACRE RECHARGE SITE. 


PRO ilSI-SSit S_A ND_OBJ £ C TJ,¥E S I 

THE OBJECTIVE OF THIS PROJECT IS TO SUPPLY AN ADDITIONAL 8,000 TO 
10,000 ACRE-FT OF RECHARGE CAPACITY FOR THE LIAGAS BASIN TO MEET THE 

DEMANDS OF THE SOUTH COUNTY. 

COMPLETE CONSTRUCTION DOCUMENTS SEPTEMBER , 1994 

ADVERTISE PROJECT FOR CONSTRUCTION DECEMBER, 1994 

AWARD CONTRACT FOR CONSTRUCTION JANUARY, 1995 

BEGIN CONSTRUCTION MAY, 1995 

EE2iI2 T_COMPLEIIgN_DATE : 

JANUARY, 1996 

CO»I_S HASH SEME n£: 

NONE . 

Akk2£AII2N_FgR mu L a_a nd_b ASJ.S: 

NONE . 


PROJECT”. 9274101 
RUM DATE: 05/19/94 


CONSTRUCT ION 


SAM PEDRO RECHARGE FACILITY 

WU SYSTEM REVENUE C/Y PAGE 586 







FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 587 


COORD: Dennis Dresti 


FUND: 190 



PROJECT: RAW WATER T&D 

GEN'L OPER 

08320 



PROGRAM: 5 



WU 

SYSTEM REVENUE C/Y 

RAW WATER 

DIVISION 


PROJECT: 9276101 



OPERATIONS 










--- F I S C A 

L 1993-94 . 

-- FISCAL 

1994-95 -- 

SECT 

-ORG- 

ACCT - 

. ACCOUNT DESCRIPTION . 

HOURS 

BUDGET S 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 








1 

05220 

61230 

000 EXPENSED LABOR/OVERHEAD 

500 

40,542 

40,542 

100 

7,868 

1 

05320 

61230 

000 EXPENSED LABOR/OVERHEAD 

200 

14,685 

14,685 

200 

14,261 

1 

07220 

61230 

000 EXPENSED LABOR/OVERHEAD 

3,500 

213,759 

213,759 

3,500 

207,428 

1 

07260 

61230 

000 EXPENSED LABOR/OVERHEAD 

80 

6,867 

6,867 



1 

08310 

61230 

000 EXPENSED LABOR/OVERHEAD 

953 

89,294 

89,294 

933 

85,447 

1 

08320 

61230 

000 EXPENSED LABOR/OVERHEAD 

13,011 

1,033,099 

1,033,099 

12,781 

987,639 

1 

09230 

61230 

000 EXPENSED LABOR/OVERHEAD 

50 

3,509 

3,509 

500 

33,520 




SECTION TOTAL 

18,294 

1,401,755 

1,401,755 

18,014 

1,336,163 

CONTRACT SERVICES 








2 

07220 

61060 

000 MAINTENANCE SERVICES 


77,250 

77,250 



2 

07220 

61063 

000 MAINTENANCE SERVICES OTHER 





19,717 

2 

07220 

61071 

000 MATERIALS & SUPPLIES GENERAL 





500,000 

2 

07220 

61310 

471 EQUIPMENT RENTAL CONTRACT 


77,250 

77,250 


78,868 

2 

07220 

61310 

476 UTILITIES LAND FILL FEES 





19,717 

2 

08320 

61072 

000 CHEMICALS 


25,000 

25,000 


25,000 

2 

08320 

61303 

000 TEMPORARY EMPLOYEES FEES 


20,000 

20,000 


20,000 

2 

08320 

61450 

000 UTILITIES 


600,000 

600,000 



2 

08320 

61451 

000 UTILITIES GAS/ELECTRICITY 





600,000 




SECTION TOTAL 


799,500 

799,500 


1,263,302 

EQUIPMENT 









3 

08320 

13580 

000 EQUIPMENT OTHER 





12,000 

INTRA-DISTRICT EQUIPMENT 







5 


61241 

INTRA DISTRICT CLASS I/IV 


33,295 

33,295 


32,785 

5 

07220 

61242 

000 INTRA DISTRICT CLASS II 


14,000 

14,000 


14,000 

5 

07220 

61243 

000 INTRA DISTRICT CLASS III 


14,000 

14,000 


14,000 




SECTION TOTAL 


61,295 

61,295 


60,785 




* * * * PROJECT TOTAL * * * * 

18,294 

2,262,550 

2,262,550 

18,014 

2,672,250 




****** N A R 

R A T 

, 'V ■ 

£ ****** 




BFUEF_DE SCfUPT J.ON_OF_PROJECT_AND_PROJECT_LOCATj_gN_FgR_SyMMARY_ByDGET: 

THIS PROJECT PROVIDES FOR THE OPERATION OF AND SUPPORT SERVICES FOR 
OPERATION OF THE DISTRICT'S RAW WATER TRANSMISSION, DISTRIBUTION AND 
RECHARGE FACILITIES. INCLUDED IN THIS PROJECT ARE FUNDS FOR SPREADER 
DAM INSTALLATION NEEDS RELATED TO MATERIAL REQUIREMENTS FROM THE ARMY 


PROJECT: 9276101 
RUN DATE: 05/19/94 


OPERATIONS 


RAW WATER T&D GEN'L OPER 

WU SYSTEM REVENUE C/Y PAGE 587 









‘820RP7S 
ROW DATE; 
RUN TIME! 

FUND; 190 
PROGRAM ; 
PROJECT ; 


05/19/94 

13:17 


5 

9276101 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 


PROJECT; RAM WATER T&D GEM'L OPER 
WU SYSTEM REVENUE C/Y 
OPERA!IONS 


COORD; Dennis Orest! 

08320 

RAW WATER DIVISION 


^ # # 


r e 


V 


& tSr # & * ^ 


CORPS Of ENGINEERS AND THE 
GAME LIMITING DAM MATERIAL 
THIS GRADATION OF MATERIAL 
PURCHASED. 


CALIFORNIA STATE DEPARTMENT OF FISH AMD 
TO 20 PERCENT FINES CONTENT, SOURCES FOR 
DO MOT OCCUR NATURALLY, SO THEY MUST BE 


pro Ji£I_fi2ik2_Mfi_2Sil!£II,»if • 


PLAN AMD CONDUCT RAW WATER OPERATIONS, CONSISTENT WITH ALL APPLICABLE 
OPERATING AND REGULATORY CRITERIA, TO CONVEY WATER SUPPLIES TO THE 
DISTRICT'S WATER TREATMENT PLANTS AND RECHARGE FACILITIES. MANAGE THE 
OPERATION OF RECHARGE FACILITIES TO EFFICIENTLY PROCESS WATER 
SUPPLIES. PERFORM DAILY ACTIVITIES ASSOCIATED WITH OPERATING THE RAW 
WATER DISTRIBUTION SYSTEM AMD THE GROUNDWATER RECHARGE FACILITIES. 


MIftSyRABLE_IASKS_AND_COMPLEIiON_DATE|: 

THE U.S. ARMY CORPS Or ENGINEER'S SECTION 404 PERMIT F OR INSTREAM 
RECHARGE PROGRAM EXPIRES IN JUNE 1994. AN APPLICATION FOR A NEW 
5-YEAR 404 PERMIT WILL BE SUBMITTED DURING THE FALL OF 1994 AND A 
PERMIT IS EXPECTED IN THE SPRING OF 1995 FOR 1995 OPERATIONS. 

EE2iI£I_£2MEtII12M_&*I§- 

THIS IS AN ONGOING PROJECT 


PROJECT ! 9276101 
RUN DATE: 05/19/94 


OPERATIONS 


RAW WATER T&D GEM'L OPER 
WU SYSTEM REVENUE C/Y 


PAGE 





FB20RP7R 




SANTA CLARA 

VALLEY WATER 

DISTRICT 




PAGE 589 

RUN DATE: 

05/19/94 


FISCAL 

94-95 BUDGET 

REPORT 





RUN TIME: 

13:17 
















COORD 

: Jim Ferguson 


FUND: 190 




PROJECT: RAW 

WATER T&D GEN 

MAINTENANCE 


07100 



PROGRAM: 

4 



WU SYSTEM REVENUE 

C/Y 


MAINTENANCE 

MANAGER 


PROJECT: 

9276999 




MAINTENANCE 












FISCAL 1993-94 



- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 


-- ACCOUNT DESCRIPTION . 

HOURS BUDGET $ YTD ADJ S 


TOTAL $ 

HOURS 

AMOUNT 

DISTRICT 

LABOR 










1 

05210 

61230 

000 

EXPENSED LABOR/OVERHEAD 





300 

28,067 

1 

07100 

61230 

000 

EXPENSED LABOR/OVERHEAD 

150 

9, 709 


9,709 

360 

21,839 

1 

07220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

7,700 

470,270 


470,270 

7,997 

473,942 

1 

07230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

3,596 

215,554 


215,554 

3,919 

236,070 

1 

07240 

61230 

000 

EXPENSED LABOR/OVERHEAD 

7,00 0 

519,680 


519,680 

5,429 

388,298 

1 

07250 

61230 

000 

EXPENSED LABOR/OVERHEAD 

200 

12,586 


12,586 

856 

52,026 

1 

07260 

61230 

000 

EXPENSED LABOR/OVERHEAD 

1,352 

116,055 


116,055 

660 

57,132 

1 

09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

300 

21,045 


21,045 

100 

6,704 




SECTION TOTAL 

20,298 1 

,364,899 

1 

,364,899 

19,621 

1,264,078 

CONTRACT 

SERVICES 










2 

07100 

61303 

000 

TEMPORARY EMPLOYEES FEES 






35,953 

2 

07220 

61060 

000 

MAINTENANCE SERVICES 


58,710 


58,710 



2 

07220 

61063 

000 

MAINTENANCE SERVICES OTHER 






30,304 

2 

07220 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


5,150 


5,150 


90,913 

2 

07220 

61303 

000 

TEMPORARY EMPLOYEES FEES 


4,545 


4,545 



2 

07220 

61310 

471 

EQUIPMENT RENTAL CONTRACT 


128,750 


128,750 


225,000 

2 

07220 

61310 

476 

UTILITIES LAND FILL FEES 






100,000 

2 

07220 

61450 

000 

UTILITIES 


10,300 


10,300 



2 

07230 

61060 

000 

MAINTENANCE SERVICES 


4,200 


4,200 



2 

07230 

61063 

000 

MAINTENANCE SERVICES OTHER 






3,900 

2 

07230 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


1,030 


1,030 


900 

2 

07230 

61072 

000 

CHEMICALS 


41,500 


41,500 


38,200 

2 

0 7230 

61303 

000 

TEMPORARY EMPLOYEES FEES 


3,240 


3,240 



2 

07240 

61060 

000 

MAINTENANCE SERVICES 


55,000.. 


55,000 



2 

07240 

61063 

000 

MAINTENANCE SERVICES OTHER 






50,000 

2 

07240 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


75,000 


75,000 


65,000 

2 

07240 

61073 

000 

SMALL TOOLS 


4,500 


4,500 


3,000 

2 

07240 

61303 

000 

TEMPORARY EMPLOYEES FEES 


2,000 


2,000 



2 

07240 

61310 

335 

BUILDING MODIFICATION 


12,500 


12,500 



2 

07250 

61303 

000 

TEMPORARY EMPLOYEES FEES 


4,144 


4,144 



2 

07260 

61303 

000 

TEMPORARY EMPLOYEES FEES 


3,101 


3,101 



2 

07260 

61310 

129 

PERMIT ADMINISTRATION 


5,000 


5,000 




SECTION TOTAL 418,670 418,670 643,170 


INTRA-DISTRICT EQUIPMENT 
5 61241 

INTRA DISTRICT CLA' 

5S I/I V 


36,943 

36,943 


35,711 

5 

07220 

61242 

000 

INTRA 

DISTRICT 

CLASS 

I I 

41,500 

41,500 


57,695 

5 

07220 

61243 

000 

INTRA 

DISTRICT 

CLASS 

III 

41,500 

41,500 


57,695 

5 

07230 

61242 

000 

INTRA 

DISTRICT 

CLASS 

I I 

36,500 

36,500 


33,600 

5 

PROJECT: 
RUN DATE: 

07230 

9276999 

05/19/94 

61243 

000 

INTRA 

DISTRICT 

CLASS 

I I I 

MAINTENANCE 

6,000 

6,000 

RAW WATER TSD GEN 
WU SYSTEM 

MAINTENANCE 
REVENUE C/Y 

5,500 

PAGE 589 

















FBIORP/S SANTA CLARA VALLEY MATER 01 STRICT PACE 890 

RUM DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUM TIME: 13; If 


COORDs Jim Ferguson 


¥ U U\B 2 1 90 



PROJECT 

: SAW WATER T&D GEM 

MAINTENANCE 


07100 







MU SYSTEM REVENUE 

C / :Y: 


MAINTENANCE 

MANAGER 


PROJECT: 9276999 




MAINTENANCE 











FISCAL 1993 - 

94 


- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

- - - - 

-- ACCOUNT DESCRIPTION - 

. HOURS 8 

UDGET $ YT8 AD J 

$ 

TOTAL $ 

HOUR S 

AMOUNT 

INTRA-DISTRICT EQUIPMENT 









5 07250 

61242 

000 

ItTRA DISTRICT CLASS I I 


57,000 


57.000 



5 07250 

61243 

000 

INTRA DISTRICT CLASS III 


11,000 


1 1,000 





SECT 

ION TOTAL 


23 0 f 443 


230,443 


190,201 



* ife 

* * PROJECT TOTAL * * * * 

20,298 2 

,014,012 


2,014,012 

19,621 

2,097,44® 


****** N A R R A T I V E ****** 

lSII£_ElSCRIETIOH_OF_PRgj|CT_AND_PROJ|CT_LOCATiOM_£OR_SUMMARY_lUDG|T; 

THIS PROJECT PROVIDES FUNDS TO PERFORM PREVENTATIVE, CORRECTIVE AND 
PROPERTY MAINTENANCE, MODIFICATIONS OR CHANCES, CONSTRUCTION, CANAL, 
PERCOLATION AND SPREADER DAN INSTALLATION AND REMOVAL, AND 
MAINTENANCE, VEGETATION CONTROL, LANDSCAPE MAINTENANCE AND 
MAINTENANCE SERVICES FOR THE RAM WATER T & D COST CENTER . EXAMPLES 
OF FACILITIES THAT ARE INCLUDED IN THIS COST CENTER ARE; FORCE MAINS 
AND DISTRIBUTION PIPELINES, CANALS AND PERCOLATION SYSTEMS, VALVES 
AND SECT I ONA LIZIW G VALVE VAULTS. FUNDS ARE INCLUDED FOR SUPPORT 
SERVICES FROM DESIGN, DESIGN COORDINATION, WATER DISTRIBUTION DESIGN 
AND REAL ESTATE; ALSO FOR THE MANAGEMENT AMD COORDINATION OF WATER 
UTILITIES MAINTENANCE DIVISION'S MANAGEMENT PROGRAM FOR THIS COST 
CENTER. 

CHARGES AGAINST THE RAW WATER ( A D COST CENTER WILL BE LIMITED TO 
COSTS FOR THE OVERALL MANAGEMENT OF THE COST CENTER. WORK PERFORMED 
ON EACH UNIQUE FACILITY WILL 8E CHARGED AGAINST THAT PROJECT NUMBER 
WITHIN THE COST CENTER. 

A PORTION OF THE FUNDS ALLOCATED FOR THE RAW WATER T8D GENERAL 
MAINTENANCE PROJECT HAVE SEEN REALLOCATED TO THE VASQNA PUMP STATION 
PROJECT (#9276999), WITH NO NET INCREASE TO THE TOTAL DOLLARS 
BUDGETED TO THE RAW WATER T&D COST CENTER, 

ESSit£I_S2A£s_AND_2IiI£IIMII- 

WATER UTILITY MAINTENANCE DIVISION (WUMD) 

1) TO ACCOMPLISH 100% OF THE PREVENTATIVE MAINTENANCE WORK ORDERS 
THAT HAVE SEEN IDENTIFIED TO MAINTAIN THESE FACILITIES. 

2) CORRECTIVE MAINTENANCE WORK IS TO. BE ACCOMPLISHED AS REQUESTED BY 
OPERATIONS AMD OTHER DIVISIONS, BUT WILL MOT EXCEED 30% OF TM 
ANNUAL ALLOCATED RESOURCES OF THE WUMD, 



9276999 
05/19/94 


BAIMTEMMCE 


RAH WATER TM GEM HA I MTEMAM.C.E 

WU SYSTEM REVEHUE C/Y PAGE 590 







FB20RP7R 

RUN DATE: 05/19/94 

RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 591 

FUND: 190 

PROGRAM: 4 

PROJECT: 9276999 


PROJECT: RAW WATER T&D GEN MAINTENANCE 
WU SYSTEM REVENUE C/Y 
MAINTENANCE 

COORD: Jim Ferguson 

07100 

MAINTENANCE MANAGER 



****** 

NARRATIVE 

****** 



3) MODIFICATIONS AND CHANGES ARE TO BE ACCOMPLISHED AS REQUESTED 
PRIORITIZED BY OPERATIONS AND OTHER DIVISIONS, BUT WILL NOT 
EXCEED 20% OF THE ANNUAL ALLOCATED RESOURCES OF THE WUMD. 

4) CONSTRUCTION WORK WILL BE SCHEDULED AND PERFORMED AS REQUESTED BY 
OPERATIONS AND OTHER DIVISIONS, BUT WILL NOT EXCEED 5% OF THE 
ANNUAL ALLOCATED RESOURCES OF THE WUMD. 

5) TO DEVELOP, COORDINATE AND IMPLEMENT WATER UTILITIES MAINTENANCE 
DIVISION'S COMPUTERIZED MAINTENANCE MANAGEMENT PROGRAM, BUDGET AND 
RELATED MAINTENANCE PROGRAMS. 

FIELD MAINTENANCE DIVISION (FMD) 

1) TO PROVIDE PROPERTY MAINTENANCE FOR THE FACILITIES WITHIN THE 
RAW WATER T&D COST CENTER. 

VEGETATION PROGRAMS DIVISION 

1) TO PROVIDE VEGETATION CONTROL AND LANDSCAPE MAINTENANCE FOR 
FACILITIES WITHIN THE RAW T & D COST CENTER. 

2) TO PERFORM ALGAE CONTROL IN DISTRICT PERCOLAT I ON/RECHARGE 
FACILITIES. 

MAINTENANCE SERVICES DIVISION 

1) TO PROVIDE SUPPORT AS NEEDED TO WATER UTILITIES MAINTENANCE 

DIVISION AND FIELD MAINTENANCE DIVISION WITH NO DELAY IN SERVICE. 


MiA§URABLE_TASKS_AND_COMPLETiON_DATES: 

1) PREVENTATIVE MAINTENANCE: IN EACH QUARTER TO EXPEND APPROXIMATELY 
45% OF WUMD QUARTERLY ALLOCATION ON PM WORK ACTIVITIES. 

ESTIMATED COST OF S 60,212.00 PER QUARTER. 

2) CORRECTIVE MAINTENANCE: ON A PRIORITY BASIS IN EACH QUARTER TO 
EXPEND 30% OF WUMD QUARTERLY ALLOCATION ON CM ACTIVITIES. 
ESTIMATED COST OF $ 40,142.00 PER QUARTER. 


3) MODIFICATION AND CHANGES: AS REQUIRED EACH QUARTER EXPEND NO MORE 
THAN 20% OF WUMD QUARTERLY ALLOCATION ON MODIFICATION OR CHANGES. 
ESTIMATED COST OF S 26,761.00 PER QUARTER. 


’ROJECT: 9276999 

MAINTENANCE 

RAW WATER T&D GEN 

MAINTENANCE 


tUN DATE: 05/19/94 


WU SYSTEM 

REVENUE C/Y 

PAGE 591 




F820RP7R SANTA CLARA VALIEV WATER DISTRICT 

SUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIMES 13:17 


COORDi aim Ferguson 

FUND: 190 PROJECT: RAM MATER T4D GEN MAINTENANCE 07100 


PROGRAM: 4 

PROJECT: 9276999 


WU SYSTEM REVENUE C/Y 
MAINTENAMCE 



MAINTENANCE MAMAGER 


-k & * # * U 

ARRAY! 

V 

E 

* IS? & ^ * 3? 


4) CONSTRUCTION: AS REQUIRED IN EACH QUARTER TO IMPROVE OPERATIONS 
EXPEND NO MORE THAN 5% OF WUMD QUARTERLY ALLOCATION ON 
CONSTRUCTION WORK. 

ESTIMATED COST OF S 6,690.00 PER QUARTER. 


5) MAINTENANCE PROGRAM ANALYSIS: TO PROVIDE OVERALL MANAGEMENT OF 
WATER UTILITIES MAINTENANCE PROGRAM, RESOLVE CONCERNS ON AM AS 
NEEDED BASIS. DEVELOP EXPENDITURE REPORTS, BI-WEEKLY BACKLOG WORK 
ORDER REPORTS. UPDATE COMPUTERIZED MAINTENANCE PROGRAM PROCEDURES 
MANUAL ANNUALLY OR AS REQUIRED . 


6) PROPERTY MAINTENANCE: IN EACH QUARTER TO EXPEND APPROXIMATELY 25% 
OF THE TOTAL ALLOCATION TO MAINTAIN THE FACILITIES WITHIN THE RAW 
WATER T & D COST CENTER. 

ESTIMATED COST Of $ 256,399.00 PER QUARTER . 

7 ) VEGETATION CONTROL: IN EACH QUARTER TO EXPEND APPROXIMATELY 25% OF 
THE TOTAL ALLOCATION TO MAINTAIN THE FACILITIES WITHIN THE RAW 
WATER T & D COST CENTER. 

ESTIMATE COST OF $ 133,748.00 PER QUARTER. 

8) MAINTENANCE SERVICE: IN EACH QUARTER TO EXPEND APPROXIMATELY 25% 

OF THE TOTAL ALLOCATION TO PROVIDE AS HEEDED SERVICE TO THE OTHER 
DIVISIONS. 

ESTIMATED COST OF $ 8,546.00 PER QUARTER. 


EESiI£i_£2MELIII2E_2.iII * 

THIS IS AN ONGOING MAINTENANCE DEPARTMENT PROJECT. 


PROJECT: 9276999 
RUM DATE: 05/19/94 


MAINTENANCE 


RAW WATER T&D 6EN MAINTENANCE 
WU SYSTEM REVENUE C/Y 


pftGS 592 


PACE S92 
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FB20RP7R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 


COORD: Richard Wentzel 


FUND: 190 


PROJECT: CORROSION CONTROL 


05230 


PROGRAM: 5 


WU 

SYSTEM REVENUE 

C/Y 

ENGINEERING 

SUPPORT 

PROJECT: 9278101 



OPERATIONS 








FISCAL 1993-94 -■ 


FISCAL 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION . 

HOURS BUDGET $ YTD ADJ % 

TOTAL $ 

HOURS 

DISTRICT LABOR 







1 05220 

61230 

000 EXPENSED LABOR/OVERHEAD 

100 

8,109 

8,109 

40 

1 05230 

61230 

000 EXPENSED LABOR/0VERHEAD 

1 00 

8,816 

8,816 

100 



SECTION TOTAL 

200 

16,925 

16,925 

140 

CONTRACT SERVICES 







2 05230 

61073 

000 SMALL TOOLS 


3,500 

3,500 


2 05230 

61140 

000 CONFERENCES/SEMINARS/TRAINING 


500 

500 


2 05230 

61141 

000 CONFERENCES/SEMINARS/TRAINING 





2 05230 

61161 

000 TRANSPORTATION/TRAVEL/LODGING 





2 05230 

61310 

111 CORROSION ENGINEERING DESIGN 


10,000 

10,000 


2 05230 

61310 

458 TEST & ANALYSIS 







SECTION TOTAL 


14,000 

14,000 


INTRA-DISTRICT EQUIPMENT 






5 

61241 

INTRA DISTRICT CLASS I/I V 


364 

364 




* * * * PROJECT TOTAL * * * * 

200 

31,289 

31,289 

140 



****** N A R 

RAT 

I V E * * * * * 

* 



BRIEF DESCRIPTION OF PROJECT AND PROJECT LOCATION FOR SUMMARY BUDGET: 


THIS PROJECT PROVIDES FUNDS FOR THE LABOR, EDUCATION AND TRAINING, 
AND MATERIALS NECESSARY TO PROPERLY ANALYZE FIELD DATA RELATING TO 
CORROSION MONITORING OF DISTRICT WATER UTILITY FACILITIES. 

PROJECT GOALS AND OBJECTIVES: 


THE GOAL OF THIS PROJECT IS TO PROPERLY ANALYZE CORROSION DATA 
OBTAINED ON DISTRICT FACILITIES SO AS TO DETECT POTENTIAL PROBLEMS 
BEFORE THEY CAN CAUSE DAMAGE AND TO TAKE PROPER ACTION BASED ON THESE 
ANALYSES TO PREVENT EXTERNAL CORROSION DAMAGE TO DISTRICT WATER 
UTILITY FACILITIES. 

MEASURABLE TASKS AND COMPLETION DATES: 


REVIEW NEW FIELD DATA AS IT BECOMES AVAILABLE ONGOING 

MAINTAIN CURRENT COMPUTER CORROSION DATA BASE ON ONGOING 

ALL DISTRICT FACILITIES 


>ROJECT: 9278101 OPERATIONS CORROSION CONTROL 

tUN DATE: 05/19/94 WU SYSTEM REVENUE C/Y 


DIVISION 

1994-95 -- 
AMOUNT 

3,148 

8,438 

11,586 

1,500 

500 

500 

20,000 

22,500 

255 

34,341 
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FB20RP7R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 


COORD: Richard Wentzel 


FUND: 190 


PROJECT: RW 

CORROSION CONTROL 


05230 


PROGRAM: 5 


WU 

SYSTEM REVENUE C/Y 


ENGINEERING 

SUPPORT 

PROJECT: 9278103 



OPERATIONS 









-F I SC 

A L 1993-94 -■ 


FISCAL 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION . 

HOURS 

BUDGET S 

YTD ADJ $ 

TOTAL $ 

HOURS 

DISTRICT LABOR 








1 05230 

61230 

000 EXPENSED LABOR/OVERHEAD 

950 

83,752 


83,752 

850 

CONTRACT SERVICES 








2 05230 

61060 

000 MAINTENANCE SERVICES 


500 


500 


2 05230 

61310 

111 CORROSION ENGINEERING DESIGN 


10,000 


10,000 


2 05230 

61310 

458 TEST & ANALYSIS 








SECTION TOTAL 


10,500 


10,500 


INTRA-DISTRICT EQll 

IIPMENT 







5 

61241 

INTRA DISTRICT CLASS I/IV 


1,729 


1,729 




* * * * PROJECT TOTAL * * * * 

950 

95,981 


95,981 

850 



****** N A R 

RAT 

I V 

£ ***** 

* 



BRIEF 

DESCRIPTION OF PROJECT AND PROJECT LOCATION 

FOR SUMMARY 

BUDGET: 




THIS PROJECT PROVIDES FUNDS FOR THE FIELD TESTING AND MONITORING OF 
CORROSION ACTIVITY ON THE RAW WATER TRANSMISSION AND DISTRIBUTION 
FACILITIES AND FOR FIELD MAINTENANCE OF ALL CATHODIC PROTECTION 
DEVICES INSTALLED ON THESE FACILITIES. 

T_GOALS_AND_OB J ECT I.VES : 

THE GOAL OF THIS PROJECT IS TO MONITOR ALL CATHODIC PROTECTION 
DEVICES INSTALLED ON DISTRICT RAW WATER FACILITIES ON A ROUTINE BASIS 
AND TO ADJUST THE OUTPUT OF DEVICES AS NEEDED AND TAKE OTHER 
CORRECTIVE ACTION AS REQUIRED TO PREVENT EXTERNAL CORROSION OF THESE 
FACILITIES. 

MEASURABLE TASKS AND COMPLETION DATES: 


MON I TOR 

CENTRAL 

PIPELINE 

AUGUST 

1994 




JANUARY 

1995 

MONITOR 

ALMADEN 

VALLEY PIPELINE 

SEPTEMBER 

1994 




FEBRUARY 

1995 

MONITOR 

CROSS VALLEY PIPELINE 

OCTOBER 

1994 

MONITOR 

STEVENS 

CREEK PIPELINE 

NOVEMBER 

1994 


PAGE 595 

DIVISION 

1994-95 -- 
AMOUNT 

71,719 

20,000 

20,000 

1,547 

93,266 


PROJECT: 9278103 
RUN DATE: 05/19/94 


OPERATIONS 


RW CORROSION CONTROL 
WU SYSTEM REVENUE C/Y PAGE 595 




















FB20RP7R 


SANTA 

CLARA VALLEY WATER DISTRICT 



PAGE 597 

RUN DATE: 05/19/94 


FISCAL 94-95 BUDGET REPORT 




RUN TIME: 13:17 











COORD: Arvind 

Mody 


FUND: 190 


PROJECT: 

MAPLE AVE RECHARGE FACILITY 

05220 



PROGRAM: 3 



WU SYSTEM REVENUE C/Y 

WATER 

DISTRIB DESIGN 

DIVISION 

PROJECT: 9296101 



CONSTRUCTION 







. F I S C A 

L 1993-94 . 

-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT- 

. ACCOUNT DESCRIPTION -- 

---- HOURS BUDGET $ 

YTD ADJ % TOTAL S 

HOURS 

AMOUNT 

DISTRICT LABOR 







1 05220 

13230 

000 CAPITALIZED LABOR/OVERHEAD 



550 

43,272 

1 09220 

13230 

000 CAPITALIZED LABOR/OVERHEAD 



52 

4,336 

1 09230 

13230 

000 CAPITALIZED LABOR/OVERHEAD 



200 

13,408 

1 09320 

13230 

000 CAPITALIZED LA BOR/OVERHEAD 



100 

8,308 



SECTION TOTAL 



902 

69,324 

INTRA-DISTRICT EQUIPMENT 






5 05220 

13241 

000 INTRA DISTRICT CLASS I /1V 




1,001 

5 09220 

13241 

000 INTRA DISTRICT CLASS I/IV 




95 

5 09230 

13241 

000 INTRA DISTRICT CLASS I/IV 




364 

5 09320 

13241 

000 INTRA DISTRICT CLASS I/IV 




182 



SECTION TOTAL 




1,642 



* * * * PROJECT TOTAL * * * * 



902 

70,966 



****** N A R 

R A T I V 

E ****** 




MIEF_DESCR!PIION_OF_PROJECT_AND_PROJECT_LOCAT J_OH_FOR_SyMMARY_ByOGET: 

THIS PROJECT PROVIDES FUNDS TO NEGOTIATE A JOINT USE AGREEMENT WITH 
THE SARATOGA HORTICULTURAL RESEARCH FOUNDATION (FOUNDATION) TO 
CONSTRUCT A DEMONSTRATION GARDEN AT THE DISTRICT'S MAPLE AVENUE SITE 
NO. 1 NEAR MORGAN HILL.THIS SITE WAS ORIGINALLY INTENDED FOR 
RECHARGE PONDS, BUT WAS DETERMINED TO BE UNSUITABLE FOR THAT USE. 
PRELIMINARY GRADING PLANS AND SPECIFICATIONS FOR THIS PROJECT WERE 
INITIATED DURING FY 93-94 AND WILL BE COMPLETED IN FY 94-95. GRADING 
OF THE SITE WILL BE PERFORMED IN FY 94-95. 

CONSTRUCTION DOLLARS ARE INCLUDED IN THE SAN PEDRO RECHARGE 
FACILITY BUDGET SINCE THE BORROW MATERIAL FOR THIS GRADING WILL 
ORIGINATE AT THE SAN PEDRO RECHARGE FACILITY SITE. THE USE OF BORROW 
MATERIAL FROM THE SAN PEDRO SITE WILL MINIMIZE THE EARTHWORK COSTS 
FOR THE SAN PEDRO RECHARGE FACILITY PROJECT. 

PROJECT GOALS AND OBJECTIVES: 


THE GOAL OF THE DEMONSTRATION GARDEN IS TO EXHIBIT WATER CONSERVATION 
TECHNIQUES AND LOW WATER USE PLANTS THAT CAN BE USED IN LOCAL 
LANDSCAPING. THIS PROJECT IS COMPATIBLE WITH THE GOALS OF THE 
DISTRICT'S LANDSCAPE ADVISORY COMMITTEE. 


PROJECT: 9296101 CONSTRUCTION MAPLE AVE RECHARGE FACILITY 

RUN DATE: 05/19/94 WU SYSTEM REVENUE C/Y PAGE 597 









FS20RP7R SANTA CLASA VALLEY WATER DISTRICT RARE 598 

RUM DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUM TIKE: 13s1 7 


FUND: 190 
PROGRAM; 3 
PROJECT: 9296101 


PROJECT: MAPLE AVE RECHARGE FACILITY 
WU SYSTEM REVENUE C/T 
CONSTRUCTION 


COORD: Arvfnd Modv 
05220 

WATER DISTRIB DESIGN DIVISION 


****** N A 


A 


V 


% & & * 




FINALIZE JOINT USE AGREEMENT 


SEPTEMBER, 1994 


OBTAIN GRADING PERMITS BASED UPON PRELIMINARY PLANS OCTOBER, 1994 
FINALIZE GRADING PLANS AND SPECIFICATIONS DECEMBER, 1994 

BEGIN GRADING MAY, 1995 

EESJI£I_COMPLITigN_BATE; 

THE SITE WORK IS CONTINGENT UPON THE CONSTRUCTION OF THE SAN PEDRO 
AVENUE RECHARGE FACILITIES PROJECT AS A SOURCE OF FILL; THE SITE WORK 
IS SCHEDULED FOR COMPLETION IN SUMMER, 1995. THE ULTIMATE BUILDOUT 
OF THIS DEMONSTRATION GARDEN IS EXPECTED TO TAKE AT LEAST 20 YEARS. 


Si NONREIMBURSEMENT : 

A JOINT USE AGREEMENT TO BE DEVELOPED WILL IDENTIFY THE RESPECTIVE 
COST SHARING RESPONSIBILITIES Of THE DISTRICT AND THE FOUNDATION. IT 
IS ANTICIPATED THAT THE DISTRICT WILL PAY FOR THE GRADING WORK AND 
ASSOCIATED PERMITS, ETC TO PREPARE THE SITE AND THAT THE FOUNDATION 
WILL PAY FOR THE MAJORITY OF THE EXPENSES ASSOCIATED WITH THE 
DEVELOPMENT OF THE DEMONSTRATION GARDEN. 


at s ft r & r t ftu ene 


Hn Lf Q H & i 3 ; 


NOT YET DETERMINED. 


PROJECT: 9296101 
RUN DATE: 05/19/94 


CONSTRUCTION 


MAPLE AVE RECHARGE FACILITY 
WU SYSTEM REVENUE C/Y 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 3 
PROJECT: 9297101 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 599 


PROJECT: MADRONE PIPELINE REPLACEMENT 
UU SYSTEM REVENUE C/Y 
CONSTRUCTION 


COORD: Tom Dean 
05210 

WATER FACILITIES BR MANAGER 


FISCAL 1993-94 


SECT 

-ORG- 

ACCT - 


ACCOUNT 

DESCRIPTION . 

HOURS 

BUDGET $ 

YTD ADJ $ 

TOTAL S 

DISTRICT LABOR 









1 

05210 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

140 

13,358 


13,358 

1 

05220 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

40 

3,243 


3,243 

1 

06210 

13230 

000 

CAP ITALI ZED 

LABOR/OVERHEAD 

125 

11,277 


11,277 

1 

09220 

13230 

000 

CAP I TALI ZED 

LABOR/OVERHEAD 

857 

70,160 


70,160 

1 

09230 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

400 

28,060 


28,060 




SECTION TOTAL 


1,562 

126,098 


126,098 


-- FISCAL 1994-95 -- 
HOURS AMOUNT 


CONTRACT 

SERVICES 






2 

05210 

13210 

000 

CONSTRUCT ION 



2 

05210 

13310 

145 

REPORT PREPARATION 


2 

0521 0 

13450 

000 

UTILITIES 



2 

06210 

13310 

489 

ENVIRONMENTAL 

SERVICES 

2 

09220 

13310 

458 

TEST & ANALYSIS 


2 

09230 

13301 

000 

AERIAL PHOTOS 

MAPPING 





SECTION TOTAL 



INTRA-DISTRICT EQUIPMENT 





5 

05210 

13241 

000 

INTRA DISTRICT 

CLASS 

I/I 

5 

05220 

13241 

000 

INTRA DISTRICT 

CLASS 

I/I 

5 

06210 

13241 

000 

INTRA DISTRICT 

CLASS 

I/I 

5 

09220 

13241 

000 

INTRA DISTRICT 

CLASS 

I/I 

5 

09230 

13241 

000 

INTRA DISTRICT 

CLASS 

I/I 


SECTION TOTAL 


170,000 

170,000 

1,000 

1,000 

1,000 

1,000 

20,000 

20,000 

1,700 

1,700 

1,000 

1,000 

194,700 

194,700 


V 

255 

255 

V 

73 

73 

V 

228 

228 

V 

1,560 

1,560 

V 

728 

728 


2,844 

2,844 


* * * * PROJECT TOTAL * * * * 


1,562 323,642 


323,642 


****** N A R R A 


y £ ****** 


BRIEF DESCRIPTION OF PROJECT AND PROJECT LOCATION FOR SUMMARY BUDGET: 


THIS PROJECT WAS COMPLETED IN FISCAL YEAR 1993/94. THE PROJECT 
CONSISTED OF REPLACING APPROXIMATELY 1800 FEET OF 30-INCH CORRUGATED 
METAL PIPE WHICH HAD DETERIORATED OVER THE YEARS. 


>ROJECT: 9297101 
IUN DATE: 05/19/94 


CONSTRUCTION 


MADRONE PIPELINE REPLACEMENT 
WU SYSTEM REVENUE C/Y 
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WATER 

TREATMENT 



FB22RP4R SANTA CLARA VALLEY WATER DISTRICT PAGE 600 

RUN DATE: 05/19/94 


RUN 

1 TIME: 

13:15 

FISCAL 

94-95 BUDGET REPORT 








PROGRAM 

SUMMARY BY PROJECT 








WATER TREATMENT PROJECTS 







PROJECT 


• - - P R 0 G R 

A M - - 


PROJECT 

PROJECT 

--- 01 S C R I P T I 0 N ---- 

PLANNING 

CONSTRUCTION MAINTENANCE 

OPERATIONS 

ADMINISTRATION 

TOTAL 

93 

04 

112 

WT VEG MGMT/ERSN PRTCT PGM EIR 

10,946 




10,946 

93 

05 

101 

INSURANCE 




220,369 

220,369 

93 

08 

102 

HAZMAT EMER RESP TREATMENT FAC 



29,310 


29,310 

93 

08 

103 

WTR TREATMENT EQUIPMENT RPLCMT 


8,500 



8,500 

93 

08 

104 

WT MAINTENANCE EQUIPMENT 


28,950 



28,950 

93 

08 

107 

WT OPERATIONS EQUIPMENT 


105,000 



105,000 

93 

23 

103 

PWTP TOXIC GAS STORAGE 


303,761 



303,761 

93 

23 

104 

PWTP WTR QUALITY REG CMPLNCE 

468,893 




468,893 

93 

23 

105 

PWTP DRYING BEDS 


127,721 



127,721 

93 

23 

108 

PWTP LANDSLIDE MONITORING 


105,683 



105,683 

93 

23 

122 

PWTP COMPRESSION JOINT RPLCMT 


58,457 



58,457 

93 

23 

999 

PENITENCIA WTP BUDGET 


839,362 



839,362 

93 

28 

103 

STWTP CONTROL CENTER 


178,061 



178,061 

93 

28 

104 

STWTP WTR QUALITY REG CMPLNCE 

468,893 




468,893 

93 

28 

107 

STWTP LIQUID FEED SYSTEM 


204,726 



204,726 

93 

28 

109 

STWTP FILTER CORROSION 


791,443 



791,443 

93 

28 

999 

SANTA TERESA WTR BUDGET 


992,409 



992,409 

93 

29 

103 

RWTP LIQUID FEED SYSTEM 


304,703 



304,703 

93 

29 

104 

RWTP WTR QUALITY REG CMPLNCE 

483,105 




483,105 

93 

29 

116 

RWTP SLUDGE DRYING BED REPLACE 


97,311 



97,311 

93 

29 

118 

RWTP ROOF REPLACEMENT 


168,417 



168,417 

93 

29 

122 

RWTP POWER FACTOR CORRECTION 


84,478 



84,478 

93 

29 

123 

RWTP CHEMICAL SPILL MITIGATION 


455,394 



455,394 

93 

29 

999 

RINCONADA WTP BUDGET 


1,238,273 



1,238,273 

93 

37 

103 

WT PROCESS CONTROL 



242,975 


242,975 

93 

40 

101 

WATER DISTRICT LABORATORY 


184,235 



184,235 

93 

40 

102 

WTR DISTRICT LABORATORY 



1,889,830 


1,889,830 

93 

76 

101 

WATER TREATMENT GENERAL OPER 



6,089,620 


6,089,620 

93 

76 

999 

WATER TREATMENT GENERAL MAINT 


509,594 



509,594 




TOTAL 

1,431,837 

3,101,157 3,685,321 

8,251,735 

220,369 

16,690,419 


RUN DATE: 05/19/94 
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WATER UTILITY 
























F B 23RP4 R 

RUN DATE: 05/19/94 
RUN TIME: 13:15 

UATER TREATMENT 

PROJECT 

--- D ESC R I P T I 0 N ---- 

WTR TREATMENT EQUIPMENT RPLCMT 

UT MAINTENANCE EQUIPMENT 

WT OPERATIONS EQUIPMENT 

PWTP TOXIC GAS STORAGE 

PWTP DRYING BEDS 

PWTP COMPRESSION JOINT RPLCMT 

ST WT P CONTROL CENTER 

STWTP LIQUID FEED SYSTEM 

STWTP FILTER CORROSION 

RWTP LIQUID FEED SYSTEM 

RWTP SLUDGE DRYING BED REPLACE 

RWTP ROOF REPLACEMENT 

RWTP POWER FACTOR CORRECTION 

RWTP CHEMICAL SPILL MITIGATION 

WATER DISTRICT LABORATORY 

PROGRAM TOTAL 


RUN DATE: 05/19/94 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 

PROJECTS CONSTRUCTION 


PAGE 602 


PROJECT 

LABOR 

CONTRACT 

SERVICES 

EQUIPMENT 

LAND 

INTRA-DIST 

EQUIPMENT 

TOTAL 

93 08 

103 



8,500 



8,500 

93 08 

104 



28,950 



28,950 

93 08 

107 



105,000 



105,000 

93 23 

103 

279,717 

18,000 



6,044 

303,761 

93 23 

105 

123,926 

1,000 



2,795 

127,721 

93 23 

122 

55,509 

1,700 



1,248 

58,457 

93 28 

103 

115,568 

60,000 



2,493 

178,061 

93 28 

1 07 

188,670 

12,000 



4,056 

204,726 

93 28 

109 

128,623 

660,000 



2,820 

791,443 

93 29 

103 

286,531 

12,000 



6,172 

304,703 

93 29 

116 

95,200 




2,111 

97,311 

93 29 

118 

76,765 

90,000 



1,652 

168,417 

93 29 

122 

33,750 

50,000 



728 

84,478 

93 29 

123 

159,198 

292,600 



3,596 

455,394 

93 40 

101 

15,671 

98,000 

70,200 


364 

184,235 



1,559,128 

1,295,300 

212,650 

34,079 

3,101,157 


WATER UTILITY 


PAGE 602 


















p:4 R 

ATE: 05/19/94 

I ME s 13:15 

MATER TREATMENT 

PROJECT 

DESCRIPTION*** 

P LANDSLIDE MONITORING 
ITENCIA WTP BUDGET 

TA TERESA WTR BUDGET 
CONADA WTP BUDGET 
£R TREATMENT GENERAL MA1MT 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECTS 


PROGRAM DETAIL BY PROJECT 


MA l NTEMANCI 


PROJECT 

LABOR 

CONTRACT 

SERVICES 

EQUIPMENT j 

93 23 108 

74,372 

29,400 


93 23 999 

644,768 

141,568 


93 28 999 

801,423 

133,986 


93 29 999 

946,086 

221,487 


93 76 999 

297,091 

205,479 



2,763,740 


731,920 











FB23RP4R 

RUN DATE: 05/19/94 
RUN TIME: 13:15 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 604 


PROGRAM DETAIL BY PROJECT 


WATER TREATMENT PROJECTS 


OPERATIONS 


PROJECT 

-DESCRIPTION- 

PROJECT 

LABOR 

CONTRACT 

SERVICES 

EOUIPMENT 

LAND 

INTRA-D1ST 

EQUIPMENT 

TOTAL 

HAZMAT EMER RESP TREATMENT FAC 

93 08 102 

4,206 

25,000 



104 

29,310 

WT PROCESS CONTROL 

93 37 103 

212,352 

26,000 



4,623 

242,975 

WTR DISTRICT LABORATORY 

93 40 102 

1 ,433,037 

423,500 



33,293 

1,889,830 

WATER TREATMENT GENERAL OPER 

93 76 101 

3,373,856 

2,613,723 



102,041 

6,089,620 


PROGRAM TOTAL 


5,023,451 


3,088,223 


140,061 


8,251,735 


RUN DATE: 05/19/94 


WATER UTILITY 


PAGE 604 









•t> m 


SAKTA CLARA VALLEY 


/94 

MATER TREATMENT PROJECTS 

0 J E C T 

R I P T I 0 N - - - - PROJECT 

93 OS 101 

L 


FISCAL 94-95 § 


PROGRAM DETAII 


y / y 4 


CA O 


ADMINISTRATION 


UIPMEN T I 


iMTRA-BIST 1 
EQUIPMENT 









FB20RP7R SANTA CLARA VALLEY WATER DISTRICT PAGE 606 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 

COORD: Bernie Goldner 

FUND: 190 PROJECT: WT VEG MGMT/ERSN PRTCT PGM EIR 06210 

PROGRAM: 2 WU SYSTEM REVENUE C/Y PROJECT DEVELOPMENT-BR MANAGER 

PROJECT: 9304112 PLANNING 

. FISCAL 1993-94 . FISCAL 1994-95 -- 


SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION . 

HOURS 

BUDGET $ 

YTD ADJ t TOTAL % 

HOURS 

AMOUNT 

DISTRICT LABOR 

1 06210 

1 07230 

61230 

61230 

000 EXPENSED LABOR/OVERHEAD 

000 EXPENSED LABOR/OVERHEAD 

20 

1,804 

1 ,804 

25 

20 

2,159 

1,205 



SECTION TOTAL 

20 

1,804 

1,804 

45 

3,364 

CONTRACT SERVICES 
2 06210 

61310 

489 ENVIRONMENTAL SERVICES 


5,000 

5,000 


7,500 

INTRA-DISTRICT EQUIPMENT 

5 61241 

INTRA DISTRICT CLASS I / I V 


36 

36 


82 



* * * * PROJECT TOTAL * * * * 

20 

6,840 

6,840 

45 

10,946 



****** n A R R 

A T 

I V 

g ****** 




BRIEF 

DESCRIPTION OF PROJECT AND PROJECT 

LOCATION 

FOR SUMMARY 

BUDGET: 




THIS PROJECT CONSISTS OF PREPARING A PROGRAMMATIC EIR FOR THE 
DISTRICT'S INTEGRATED VEGETATION MANAGEMENT (IVM) PROGRAM AND EROSION 
PROTECTION ACTIVITIES. THE EIR WILL ASSESS ALL THE MEASURES AND 
PROCEDURES USED BY MAINTENANCE TO REMOVE OR CONTROL VEGETATION ON 
DISTRICT'S RIGHTS-OF-WAY. THE STUDY WILL INCLUDE EVALUATION OF 
METHODS USED TO STABILIZE STREAM BANKS FOR EROSION PROTECTION AND 
ASSESS BIOTECHNICAL ALTERNATIVES. THE EIR WILL ASSESS THE 
SHORT-TERM, LONG-TERM AND CUMULATIVE IMPACTS OF THESE ACTIVITIES ON 
WILDLIFE AND FISH HABITAT, AND SURFACE AND GROUND WATER QUALITY. IT 
WILL THEN EVALUATE ALTERNATIVE MEANS OF ACCOMPLISHING THE GOALS OF 
THE PROGRAM, AND RECOMMEND MITIGATION MEASURES THAT COULD REDUCE OR 
ELIMINATE ADVERSE IMPACTS. THIS PROJECT WAS TITLED "INTEGRATED 
VEGETATION MANAGEMENT" IN FISCAL YEAR 93-94. 

PRO J £2I_§2*k §_AN D_OB J E C T IVE S: 

THE IMPETUS FOR THE EIR IS THE MAINTENANCE DEPARTMENT'S INTEREST IN 
RESUMING THE USE OF HERBICIDES IN THE SOUTH COUNTY AS A COST SAVING 
MEASURE. TO COMPLY WITH CEQA, AN EIR IS REQUIRED BEFORE A DECISION 
CAN BE MADE TO INITIATE THE HERBICIDE PROGRAM DUE TO BOTH THE 
POTENTIAL FOR SIGNIFICANT ENVIRONMENTAL IMPACTS AND THE PUBLIC 
CONTROVERSY CERTAIN TO ARISE REGARDING THIS PROGRAM. BECAUSE 
VEGETATION IS REMOVED OR CONTROLLED BY NONCHEMICAL METHODS WHICH ALSO 
IMPACT THE ENVIRONMENT, IT IS PRUDENT TO ASSESS THE IMPACTS OF ALL 
ASPECTS OF THE INTEGRATED VEGETATION MANAGEMENT PROGRAM IN ORDER TO 
EVALUATE THESE ACTIVITIES IN A SYSTEMATIC AND COMPREHENSIVE MANNER. 

PROJECT: 9304112 PLANNING WT VEG MGMT/ERSN PRTCT PGM EIR 

RUN DATE: 05/19/94 WU SYSTEM REVENUE C/Y PAGE 606 













FB20RP7H 


SANTA CLARA VALLEY MATES 

DISTRICT 

MCI SO 

RUN DATE: Op/19/94 


FISCAL 94-95 BUDGET 

REPORT 


RUM TIME: 13:17 




COORD s Bern! a Goldner 

FUND; 190 


PROJECT; WT VEG MGMT/ERSM 

PRTCT PGM EIR 

06210 

PROGRAM: 2 


MU SYSTEM REVENUE 

C/Y 

PROJECT BEVELOPMENT-BR MANAGER 

PROJECT: 9304112 


PLANNING 




IB * gf * * * 

MARK A T 

! V E 

# v? * tg it « 


IT IS EXPECTED THAT THE RESULT!N G IVM AND EROSION CONTROL PROGRAM 
HILL BE A PROGRAM THAT IS ACCEPTABLE TO THE PUBLIC, REGULATORY 
AGENCIES, AND THE DISTRICT Hi TERMS OF EFFECTIVENESS, COST AMD 
PROVIDING ESVI RONMEHTAL PROTECTION. 

DRAFT UR CIRCULATION AUGUST 1995 

PUBLIC HEARING OCTOBER 1995 

FINAL EIR DECEMBER 1995 


EIQJ££I_£OMEklIi2M_£dll : 

THIS PROJECT IS SCHEDULED FOR COMPLETION IN FY 1995-96. 


A £ L OC A TiON_ F ORM.U L A_AMD_B ASIS s 


COST CENTER: 
NORTHWEST ZONE 
NORTH CENTRAL ZONE 
CENTRAL ZONE 
EAST ZONE 
SOUTH ZONE 
SOURCE Of SUPPLY 

» £ U U 4 TBS 

WATER TREATMENT 
TREATED WATER T&D 


PROJECT # 
2-1004112 
2-2004112 
2-3004112 
2-4004112 
2-5004112 
2-9104112 
2 - 92041 12 
2-9304112 
2-9404112 


ALLOCATION 
1 0 % 

15% 

15% 

15% 

20 % 

7% 

4 AW 
s %J pa 

5% 

3% 


BASIS FOR ALLOCATION IS THE RELATIVE AMOUNT OF AREA REQUIRING 
VEGETATION CONTROL. 


PROJECT: 9304112 
RUM DATE; 05/19/94 


PLANNING 


VE6 MGMT/ERSN PRTCT PGM EIR 
MU SYSTEM REVENUE C/Y 


607 






SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 

COORD: Ben Francis 

PROJECT: INSURANCE 02240 

WU SYSTEM REVENUE C/Y RISK MANAGEMENT DIV 

ADMIN ISTRATION 






- - F I S C A 

L 1993-94 . 

-- FISCAL 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION . 

HOURS 

BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

CONTRACT SERVICES 







2 02240 

61042 

000 GENERAL LIABILITY INSURANCE 


74,600 

74,600 


2 02240 

61047 

000 RISK MANAGEMENT SERVICES-INSUR 







SECTION TOTAL 


74,600 

74,600 




* * * * PROJECT TOTAL * * * * 


74,600 

74,600 




****** n A R R 

A T 

I V 

£ ****** 



BRJ.E F_D E SCRiPnON_OF_PRg JECT_AND_PRO J ECT_LQCATiON_FOR_SUMMAR Y_8UDGE T : 

THIS PROJECT ALLOCATES THAT PORTION OF THE COST CENTER'S CONTRIBUTION 
TO THE DISTRICT'S RISK MANAGEMENT PROGRAM FOR THE COMING FISCAL YEAR. 

PR2iI£I_GOALS_AND_OB JECTJ[VES : 

THE DISTRICT'S RISK MANAGEMENT PROGRAM INCLUDES A SELF INSURED 
RETENTION OF $2,000,000 PER OCCURRENCE AND PURCHASED INSURANCE TO 
LIMITS CONSISTENT WITH OUR PROJECTED NEEDS AND AVAILABILITY/COST OF 
INSURANCE IN THE MARKETPLACE. THE APPROPRIATION WILL BE TRANSFERRED 
.TO THE RISK INSURANCE SERVICE FUND. 

552i5 CT_COM P L E T I.ON_DAT E : 

THIS IS AN ONGOING PROJECTi 

*kk22AIION_ F OR MU L A_AND_B ASI.S : 

THIS PROJECT FUNDS 17 PERCENT OF $442,000, WHICH IS THE WATER 
UTILITY'S CONTRIBUTION TO THE RISK MANAGEMENT PROGRAM. 


ADMINISTRATION 


FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 1 
PROJECT: 9305101 


PAGE 608 

SION 

1994-95 -- 
AMOUNT 

74,600 

145,769 

220,369 

220,369 


PROJECT: 9305101 
RUN DATE: 05/19/94 


INSURANCE 
WU SYSTEM REVENUE C/Y 


PAGE 608 



































DISTRICT 


06220 61230 000 EXPENSED LASOR/OVERH 

07100 61230 000 EXPENSED LAS OR/OVERHEAD 

07260 61230 000 EXPENSED LA BOR/OVE R H E AC- 

08210 61230 000 EXPENSED lABOR/OVERHEAD 


X 

s! j ^ & 


4,855 
3,863 
3.332 


SECTION TOTAL 


14,640 


14.640 


CONTRACT SERVICES 

2 07100 61310 483 SOLID WASTE MANAGEMENT 
2 08210 61310 483 SOLID WASTE MANAGEMENT 

SECTION TOTAL 

INTRA-DISTRICT EQUIPMENT 

5 61 241 IMTRA DISTRICT CLASS I/1 V 


7,800 

7,800 

15,600 


7,800 

7,800 

15,600 


PROJECT TOTAL 


30,569 


30,569 


He # * # # vt 


* * * * fs * 


IEIl£_fi&!£EIEli2i=2£_ES2il£I_&S&_P&2i.&£l_k2£AI!ON_FOR_|UMMA|Y_ByDGET: 

THIS PROJECT PROVIDES FUNDS FOR DEVELOPING STRATEGIES TO REDUCE 
DISPOSAL FEES AT LANDFILLS BY UTILIZING ALTERNATIVE SITES FOR 
DISPOSAL OF SEDIMENT AND OTHER WASTES. THE WASTE MATERIAL IS 
GENERATED BY DISTRICT FACILITY MAINTENANCE AND OPERATION ACTIVITIES. 

2E2iI£I_fi2&£S_Mfi_21iiI£IJLMII ’• 

THE GOAL OF THIS PROJECT IS TO ENSURE THAT SITES ARE AVAILABLE AT 
WHICH SEDIMENT AND SOME VEGETATIVE MATTER CAN BE STORED, DRIED, AND 
/OR DISPOSED AS AN ALTERNATIVE TO DISPOSAL AT LANDFILLS. 

5&ASyRA|LE_IA|]CS_4NO_COMPLETiOM_DAT|S: 

1) DEVELOP A SHORT LIST OF AVAILABLE SITES, INCLUDING LANDFILLS, BY 
AUGUST 1. 1994. 

2) SELECT 
RESPEC 
CDHPL I, 


RUN OAT! 







FB20RP7R 
RUN DATE: 
RUN TIME: 

FUND: 190 
PROGRAM: 
PROJECT : 


PROJECT : 
RUN DATE: 


SANTA CLARA VALLEY WATER DISTRICT PAGE 610 

05/19/94 FISCAL 94-95 BUDGET REPORT 

13:17 

COORD: Jim Ferguson 

PROJECT: DISTRICT SOLID WASTE MGT STUDY 07100 

2 WU SYSTEM REVENUE C/Y MAINTENANCE MANAGER 

9308101 PLANNING 

****** N a R R A T I V E ****** 


PROjICI_C0MPLE110N_DATE : 

WORK ON THIS PROJECT IS EXPECTED TO BE COMPLETED BY JULY 1995. 


A k L OC A T .[ON _ F OR MU L A_A N D _B A Sj.S: 

THE ALLOCATION IS BASED ROUGHLY ON THE AMOUNT OF SEDIMENT GENERATED 
IN EACH COST CENTER. THE PERCENTAGE ALLOCATIONS ARE: 

RAW WATER T&D - 30% 

NORTHWEST, NORTH CENTRAL, CENTRAL, AND EAST - 15% 

SOUTH FLOOD CONTROL ZONE - 10% 


9308101 PLANNING DISTRICT SOLID WASTE MGT STUDY 

05/19/94 WU SYSTEM REVENUE C/Y PAGE 610 







F820RP7R 



S A M 1 A 

CLARA V 

ALLSf W:ATE 

ft DISTRICT 


PASS el 

RUN DATE; 05/19/94 



p 

ISCAl 94 

=*95 BUDGET 

REPORT 



RUN TI ME s 13:17 







COORD: Beau Goldia 


FUND: 190 



PROJECT 

; MAZMAT 

EM ft RE S P 

TRE.4 THEM? 

FAC 08230 


PROGRAM: 5 




WU SYSTEM REVENUE 

C/Y 

ENVIRONMENT* 

L COMPLIANCE 0 I V 

PROJECT: 930S102 




OPERATE OMS 








- 

.. 

- r i s c < 

l L 1993-94 ------------ 

FISCAL 1994-95 -- 

SECT -0RG- 

ACCT - 

... 

--- ACCOUNT DESCRIPTION - 

* * * * * 

HOURS 

BUDGET $ 

YTD ADJ S TOTAL % 

HOURS AMOUNT 

DISTRICT LABOR 









1 08230 

61230 

000 

EXPENSED LABOR/OVERHEAD 


86 

4,278 

4,278 

57 4,206 

CONTRACT SERVICES 









2 08230 

61310 

115 

EMERGENCY OPERAT I ONS/RESPONSE 


20,000 

20,000 


2 08230 

61310 

384 

HAZ MAT-CLEAM UP/REMED I AT!OM 




22,100 

2 08230 

61310 

458 

TEST & ANALYSIS 





2,500 



SECTION TOTAL 



20,000 

O 

o 

o 

o 

25,000 

INTRA-DISTRICT EQUIPMENT 








5 

81241 

INTRA DISTRICT CLASS I/ I ¥ 



102 

102 

104 



* * 

* * PROJECT TOTAL * * * * 


56 

24,380 

24,380 

57 29,310 




****** ^ ^ 

R R 

A T 

I V 

g ****** 



5EII£_BISCRIPIiON_OF_PROJICT_AWD_PROJECT_t.gCATXON_FOR_Sy«BARY_ByDGEI: 

THIS PROJECT Alloys DISTRICT STAFF TO INVESTIGATE, ANALYZE, «MYi, 
AND DISPOSE OF SUSPECTED KNOW HAZARDOUS WASTE FROM DISTRICT PROPERTY, 
EASEMENT AND RIGHT OF WAY ASSOCIATED WITH THE WATER TREATMENT PLANTS. 
THE DISTRICT MUST RESPOND TO REMEDIATE SUCH PROBLEMS TO PROTECT THE 
PUBLIC AND DISTRICT STAFF FROM BEING EXPOSED TO HAZARDOUS MATERIALS 
AND TO PREVENT THESE MATERIALS FROM IMPAIRING THE DISTRICT 
OPERATIONS. 

£52il£I„SOALS_AND_OBJECUVf5: 

THE OBJECTIVE IS TO PROTECT THE DISTRICT FROM LITIGATION AND 
REGULATORY ENFORCEMENT ACTIONS AS A RESULT OF ILLEGAL DISPOSAL OF 
HAZARDOUS MATERIALS ON DISTRICT PROPERTY, EASEMENT OR RIGHT OF WAY, 

iliiyS&ItI_I4IKi_&Mfi_£OMPLETiOM_DAT|S: 

SPECIFIC TASKS TO BE COMPLETED INCLUDE; 1} MANAGE THE EMERGENCY 
RESPONSE CONTRACT FOR 1994,- 2) RESPOND TO INCIDENTS OF DISPOSAL OR 
RELEASE; 3) LIAISON WITH LOCAL, STATE AMD FEDERAL AGENCIES; 4) 

DEVELOP AN EMERGENCY RESPONSE PROCEDURES MANUAL; 5) TRAIN ADDITIONAL 
STAFF TO RESPOND TO HAEMAT SPILLS; 6} PURSUE COST RECOVERY FROM 
RESPONSIBLE PARTIES; 7) AWARD THE EMERGENCY RESPONSE CONTRACT FOR 
1995 , 


PROJECT! 9308102 
RUM DATEt 08/19/94 


PAGE #11 


OPERATIONS 


HAZMAT ENER RESP TREATMENT FAC 
WU SYSTEM REVENUE C/Y 




FB20RP7R 


SANTA CLARA VALLEY WATER 

DISTRICT 


PAGE 612 

RUN DATE: 05/19/94 


FISCAL 94-95 BUDGET 

REPORT 



RUN TIME: 13:17 











COORD: Beau Goldie 

FUND: 190 


PROJECT: HAZMAT EMER RESP 

TREATMENT 

FAC 

08230 

PROGRAM: 5 


WU SYSTEM REVENUE 

C/Y 


ENVIRONMENTAL COMPLIANCE DIV 

PROJECT: 9308102 


OPERATIONS 





****** 

N A R R A T 

I V 

E 

****** 


PROi|CI_COMPLETJ.ON_DAJE : 

THIS IS AN ONGOING PROJECT BECAUSE OF THE CONTINUED DISCOVERY OF 
ILLEGAL DISPOSAL OR RELEASES OF HAZARDOUS WASTES ON DISTRICT 
PROPERTY, EASEMENT AND RIGHT OF WAY. 

OOST_SHAJHNG£REIMBURSEMENT : 

REIMBURSEMENT AND COST SHARING IS PURSUED ON A CASE BY CASE BASIS. 

IT IS A PRIMARY OBJECTIVE TO PLACE THE RESPONSIBILITY FOR CLEANUP ON 
A RESPONSIBLE PARTY. 

ALLOCATION FORMULA AND BASIS: 


NOT APPLICABLE. 


ROJECT: 9308102 
UN DATE: 05/19/94 


OPERATIONS HAZMAT EMER RESP TREATMENT FAC 

WU SYSTEM REVENUE C/Y PAGE 612 









f B20RP7R 

RUM DATE: 05/19/9 
RUN TIME: 13:17 

FUND: 1 0 
PROGRAM : 3 
PROJECT: 9308103 


SECT -ORG- 

EQUIPM'ENT 

3 07240 

3 08310 


PROJECT; 9308103 
RUN DATE ; 05/19/9 


SANTA CLARA VALLEY MATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: WTR TREATMENT EQUIPMENT RPLCMT 
yu SYSTEM REVENUE C/Y 
CONSTRUCTION 


COORD; 


Jim Ferguson 
07100 

MAINTENANCE MANAGER 


ACCT- ------ ACCOUNT DESCRIPTION -- 

13580 000 EQUIPMENT OTHER 

13520 000 EQUIPMENT COMMUNICATIONS 

SECTION TOTAL 

e * » * PROJECT total * * * * 


.. F I S C A L 1993- 

HOURS BUDGET $ YTO ADJ 

8,500 

60,000 

68,500 

68,500 


OTftL $ 

-- FISCAL 
HOURS 

1994-95 -- 
AMOUNT 

8,500 

60,000 


8,500 

68,500 


8,500 

66,500 


8,5 00 


****** N A R R A T I V E ****** 

BRII£_OISCRIEIION.g£_PROJI£I_AND_PROJECI_LOCAI10N_FOR_SUMMARI_ByOgiI: 

THIS PROJECT PROVIDES FOR SPECIAL PROJECT WORK AND REPAIR OR 
REPLACEMENT OF EQUIPMENT WHICH IS NOT COVERED BY THE REPLACEMENT 
RESERVE WITHIN THE COST CENTER . 


CONSTRUCTION 


WTR TREATMENT EQUIPMENT RPICMT 

yu SYSTEM REVENUE C/Y PAGE 613 





FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 3 
PROJECT: 9308104 


SECT -ORG- ACCT - 

EQUIPMENT 

3 07100 13580 

3 07240 13580 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: WT MAINTENANCE EQUIPMENT 
WU SYSTEM REVENUE C/Y 
CONSTRUCT ION 


COORD: Jim Ferguson 
07100 

MAINTENANCE MANAGER 


ACCOUNT DESCRIPTION 


■. FISCAL 1993-94 . 

HOURS BUDGET $ YTD ADJ $ TOTAL $ 


FISCAL 

HOURS 


000 EQUIPMENT OTHER 
000 EQUIPMENT OTHER 

SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


18,700 

18,700 

18,700 


18,700 

18,700 

18,700 


****** N A R R A T I V E *•«*** 

BRJ[E F_DE SCR!PT![ON_0 F_PRO JE CT_AND_PRO J ECT_LOC AT!ON_FOR_SUMMAR Y_BUDGET : 

THIS PROJECT PROVIDES FUNDS TO PURCHASE UNSPECIFIED FIXED ASSET 
EQUIPMENT TO BE USED IN THE WATER TREATMENT COST CENTER BY 
MAINTENANCE TO KEEP THE WATER TREATMENT PLANTS OPERATIONAL. 

1) EQUIPMENT, PUMPS AND VALVES NOT YET IDENTIFIES .$ 5,000.00 . 

2) HALF THE COST OF THE SOFTWARE FOR THE "IRD" 

HARDWARE EQUIPMENT USED TO ANALYZE MISALIGNMENT 

AND VIBRATION PROBLEMS.$ 5 500.00 

4) TWENTY-FIVE PERCENT OF THE COST OF A RECORDING 
INSTRUMENT USED TO ANALYZE AND RECORD DATA AND 

COMMAND INSTRUCTION PROBLEMS WITHIN CONTROL SYSTEMS..$ 3,750.00 . 

5) FUNDS TO PURCHASE (3) C-CONTAINERS TO STORE SPARE PARTS AND . 
MATERIALS AT RIN CONADA WTP. THE ADDITION OF THREE NEW 
CHEMICAL STORAGE TANKS FOR SODIUM HYDROCHLORIDE REQUIRED THE . 
REMOVAL OF THE SPARE PARTS AND MATERIALS FROM COVERED STORAGE . 
COVERED STORAGE OF THESE ITEMS IS NEEDED ON SITE TO FACILITATE 
THE MAINTENANCE AND REPAIR OF EQUIPMENT LOCATED AT RINCONADA. 

THE COST OF THESE CONTAINERS .S 9,000.00 

6) FUNDS TO PURCHASE A FILE AND STORAGE SYSTEM FOR THE ORIGINAL 
MANUFACTURES EQUIPMENT LITERATURE, PUBLICATIONS, VENDOR 
INFORMATION, PROJECT SUBMMITALS AND DRAWINGS. 

THE COST OF THIS SYSTEM.$ 5,700.00 


PROJECT: 9308104 
RUN DATE: 05/19/94 


CONSTRUCTION WT MAINTENANCE EQUIPMENT 

WU SYSTEM REVENUE C/Y 


PAGE 614 

1994-95 -- 
AMOUNT 

28,950 

28,950 

28,950 


PAGE 614 






























F820RP/R 

RUM DATEs 05/19/94 
RUM TIME: 13;1 7 


SANTA CLARA VALIEV WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PACE 618 


FUND; 190 
PROGRAM; 3 
PROJECT: 9308107 


PROJECT; WT OPERATIONS EQUIPMENT 
Wt« SYSTEM REVENUE C/Y 
CONSTRUCTION 


He ini Haase 
08330 

TREATED HATER DIVISION 


SECT -ORG- ACCT - ------ ACCOUNT DESCRIPTION -- 

EQUIPMENT 

3 08330 13580 000 EQUIPMENT OTHER 

* * » * pgQ jcpt TOTAL * * * * 


.- - - f I s c t 

HOURS BUDGET S 

k L 1993-94 

YTO AD J $ 

TOTAL $ 

-- FISCAL 1994-95 -- 
HOURS AMOUNT 

105,000 


105,000 

105,000 

105,000 


O 

U"» 

o 

o 

o 

105,000 


* * & g? # gg £4 jg ^ j | y g ifc & ^ ^ & 

lilI£_SII£RiEIiON_gF_PROJ|CT_AND_PSgj|ST_LOCATiON_FO|_$yMMARY_|yDG|T; 

THIS PROJECT PROVIDES FUNDS, FROM THE TREATED WATER COST CENTER, FOR 
THE PURCHASE AND INSTALLATION OF SPECIFIC FIXED ASSET EQUIPMENT TO BE 
USED IN THE WATER TREATMENT PLANTS. INCLUDED IN F¥ 94-95 IS EQUIPMENT 
FOR HATER QUALITY MONITORING, SAFETY, SAMPLING STATION IMPROVEMENTS, 
CHEMICAL STORAGE FACILITIES, TREATMENT PROCESS MODIFICATIONS 
NECESSARY TO MEET NEW REGULATIONS, WATER QUALITY MONITORING SOFTWARE, 
WATER QUALITY TEST EQUIPMENT,TANK LEVEL INDICATOR REPLACEMENT, BACKUP 
POWER SYSTEMS, INTERCOM SYSTEM UPGRADES, AND PLANT UTILITY WATER 
SYSTEM UPGRADES. 

EE°ii£I_GOALS_AND_OfJECTJVES: 

ACQUiRE AND INSTALL EQUIPMENT NECESSARY TO MAINTAIN OR IMPROVE WATER 
TREATMENT PLANT EFFECTIVENESS AND/OR MEET REGULATIONS. 

MEASURABLE TASKS AND COMPLETION DATES: 

COMPLETE PROJECTS IN FY 94-95 

EI2iI£I_£2MEtlII2M_aAII» 

FY 94-95 


PROJECT! 9308107 
RUN DATE; 05/19/94 


CONSTRUCTION 


WO 





FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 3 
PROJECT: 9323103 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: PWTP TOXIC GAS STORAGE 
WU SYSTEM REVENUE C/Y 
CONSTRUCTION 


COORD: Tom Dean 
05210 

WATER FACILITIES BR 


SECT -ORG- ACCT - 

DISTRICT LABOR 

1 05210 13230 

1 05220 13230 

1 05230 13230 

1 08230 13230 

1 08310 13230 

1 08330 13230 

1 09220 13230 

1 09230 13230 


CONTRACT SERVICES 

2 05210 13210 

2 05210 13310 

2 09220 13210 

2 09220 13310 


INTRA-DISTRICT EQUIPMENT 


ACCOUNT DESCRIPTION - 


HOURS 


-FISCAL 1993-94 
BUDGET * YTD ADJ $ 


TOTAL S 


5 

05210 

13241 

5 

05220 

13241 

5 

05230 

13241 

5 

08230 

13241 

5 

08310 

13241 

5 

08330 

13241 

5 

09220 

13241 

5 

09230 

13241 


000 CAPITALIZED 
000 CAPITALIZED 
000 CAPITALIZED 
000 CAPITALIZED 
000 CAPITALIZED 
000 CAPITALIZED 
000 CAPITALIZED 
000 CAPITALIZED 

SECTION TOTAL 


LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 


000 CONSTRUCTION 
145 REPORT PREPARATION 
000 CONSTRUCTION 
458 TEST & ANALYSIS 

SECTION TOTAL 


000 

000 

000 

000 

000 

000 

000 

000 


INTRA 
INTRA 
1 N T R A 
INTRA 
INTRA 
INTRA 
INTRA 
INTRA 


DISTRICT 
DISTRICT 
DISTRICT 
DISTRICT 
D1STRIC T 
DISTRICT 
DISTRICT 
DISTRICT 


CLASS 

CLASS 

CLASS 

CLASS 

CLASS 

CLASS 

CLASS 

CLASS 


I / I V 
I / I V 
I / I V 
I / I V 
I / I V 
I / I V 
I / I V 
I / I V 


SECTION TOTAL 


* PROJECT TOTAL * * * * 


110 

10,495 


10,495 

20 

1,621 


1,621 

50 

4,408 


4,408 

551 

45,110 


45,110 

50 

3,509 


3,509 

781 

65,143 


65,143 


350,000 


350,000 


2,000 


2,000 


3,000 


3,000 


355,000 


355,000 


200 


200 


36 


36 


91 


WiWmW+MWm Hi 


1,003 


1,003 


91 


91 


1,421 


1,421 

781 

421,564 


421,564 

T 

I V 

E 

****** 


FISCAL 

HOURS 


370 

600 

17 

10 

80 

2,184 

60 

3,321 


3,321 


BRIEF_DESCRJ.PIiQN_OF_PROJECT_AND_PROJECT_LOCATigN_FOR_syMHARY_ByDGET: 

THIS PROJECT CONSISTS OF COMPLETING THE CONSTRUCTION OF MODIFICATIONS 
TO CONVERT FROM CHLORINE AND AMMONIA GAS FEED SYSTEMS TO LIQUID FEED 
SYSTEMS AT THE PENITENCIA WATER TREATMENT PLANT. A CONSTRUCTION 
CONTRACT FOR THIS WORK WAS AWARDED IN FY 1993-94. THE PENITENCIA 
PLANT IS LOCATED IN THE EAST SAN JOSE FOOTHILLS JUST NORTH OF 
PENITENCIA CREEK AT THE END OF WHITMAN WAY. 


PROJECT: 9323103 
RUN DATE: 05/19/94 


CONSTRUCTION 


PWTP TOXIC GAS STORAGE 
WU SYSTEM REVENUE C/Y 


PAGE 616 


MANAGER 


1994-95 -- 
AMOUNT 


34,617 

50,626 

1,255 

915 

6,186 

182,094 

4,024 

279,717 


12,000 

6,000 

18,000 


673 

1,092 

31 

18 

146 

3,975 

109 

6,044 

303,761 


PAGE 616 




















FB20RPFR 
RUM DATE 
RUN TIME 

FU W 0: 19 
PROGRAM: 
PROJECT; 


PROJECTi 
RUM DATE; 


PAG £ 


Toi Dean 
05210 

WATER FACILITIES SR MANAGER 


****** n A R R A 

ESSiI£I_S2it S_AND_ga J ECTiVES: 

THE GOAL Of THE PROJECT IS TO COMPLY 
ORDINANCE ADOPTED BY THE CITY OF SAN 

NOTICE TO BEGIN WORK 
COMPLETE CONSTRUCTION 
TEST AND STARTUP 

ES2il£I_£2M£k § tj,on = d a t e : 

THIS PROJECT IS SCHEDULED TO BE COMPLETED BY NOVEMBER 1995. 


JULY 1994 
JUNE 1995 
AUGUST 1995 


| y g * ^ ^ * 


WITH THE LOCAL TOXIC GAS 
JOSE IN 1989. 


valley 


05/19/94 
13 s 1 7 


SANTA CLARA 
FISCAL ' 


PROJECT-. PWTP TOXIC GAS 

yU SYSTEM REVENUE C/Y 
CONSTRUCTION 


TER DISTRICT 


9323103 

05/19/94 


PWTP TOXIC BAS STORAGE 
WU SYSTEM R£VENUE C/Y PAGE 


CONSTRUCTION 



FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 2 
PROJECT: 9323104 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: PWTP WTR QUALITY REG CMPLNCE 
WU SYSTEM REVENUE C/Y 
PLANNING 


COORD: Tom Dean 
05210 

WATER FACILITIES BR 


SECT -ORG- 

ACCT - 

— 

- ACCOUNT 

DESCRIPTION . 

DISTRICT 

LABOR 






1 

05210 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 

05220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 

05230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 

05340 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 

06210 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 

08310 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 

08420 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 




SECTION TOTAL 



CONTRACT 

SERVICES 






2 

05210 

61071 

000 

MATERIALS 

& 

SUPPLIES GENERAL 

2 

08420 

61063 

000 

MAINTENANCE 

SERVICES OTHER 

2 

08420 

61071 

000 

MATERIALS 

& 

SUPPLIES GENERAL 

2 

08420 

61073 

000 

SMALL TOOLS 


2 

08420 

61303 

000 

TEMPORARY 

EMPLOYEES FEES 

2 

08420 

61310 

458 

TEST & ANALYSIS 


HOURS 


-FISCAL 1993-94 -• 
BUDGET $ YTD ADJ $ 


TOTAL $ 


FISCAL 

HOURS 


980 

165 

132 

254 

17 

26 

1,646 


3,220 


SECTION TOTAL 

INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/IV 


It * it It 


PROJECT TOTAL * * * * 


3,220 


* * * « 


****** N A R R A T I V E' 

BRIEF_DESCRXPTiON_9F_PROJECT_AND_PROJECT_LOCATi2N_FOR_SUMHARY_ByDGET: 

THIS IS A CONTINUING PROJECT INITIATED IN FT 1991*92 TO EXAMINE 
ALTERNATIVE MEANS OF DISINFECTION AND CONTROLLING THE FORMATION OF 
DISINFECTION BY-PRODUCTS AT THE DISTRICT'S THREE TREATMENT PLANTS. 
WORK FOR FY 94-95 CONSISTS OF: CONDUCTING PLANT SCALE TESTING AT THE 
TREATMENT PLANTS TO COMPARE AND VERIFY THE RESULTS OF THE PILOT 
TESTING FOR COMPLIANCE WHICH WAS CONDUCTED IN FISCAL YEAR 1993-94 
WITH THE STAGE 1 REQUIREMENTS OF THE D I SINFECTI ON/DISINFECTI ON 
BY-PRODUCTS (D/DBP) RULE WHICH WAS PROPOSED IN EARLY 1994; BEGIN 
COLLECTING DATA THAT WILL BE USED TO SUPPORT THE DEVELOPMENT OF THE 
ENHANCED SURFACE WATER TREATMENT RULE AND STAGE 2 OF THE D/DBP RULE; 
AND CONTINUE WITH THE PRE-DESIGN WORK RESULTING IN THE ENGINEER'S 
REPORT AND ENVIRONMENTAL ASSESSMENT FOR STAGE 1 AND STAGE 2 OF THE 
D/DBP RULE. 


PROJECT: 9323104 
RUN DATE: 05/19/94 


PLANNING 


PWTP WTR QUALITY REG CMPLNCE 
WU SYSTEM REVENUE C/Y 


PAGE 618 


MANAGER 


1994-95 -- 
AMOUNT 


91,694 

12,982 

11,138 

24,321 

1,424 

2,419 

128,975 

272,953 


132,000 

3,300 

13,200 

3,300 

5,280 

33,000 

190,080 


5,860 

468,893 


PAGE 618 























FB20RP7R 

RUM DATE: 05/11 

RUN TIME: 13:11 

FUND: 190 
PROGRAM: 2 
PROJECT: 93 2311 


PROJECT; 932310 
RUN DATE : 05/19 


SANTA CLARA VALLEY W 

FISCAL 94-95 BUDGET REPOR1 


IOQRB % Ton Dean 


>ROJ£CT; PWTP WTR QUALITY REG CMPLMCE 
WU SYSTEM REVENUE C/T 
PLANNING 


# * ^ ifif ik it 


& & * * 


IN PREVIOUS YEARS, LABOR AND EXPENDITURES WERE CHARGED TO THE 
CONSTRUCTION PROGRAM, FOR FISCAL YEAR 1994-95, CHARGES WILL BE MADE 
TO THE PLANNING PROGRAM. 


EiSiI£I_S2&L S_AND_OB JE C IIVES : 


THE GOAL OF THIS PROJECT IS TO COMPLY WITH THE FORTHCOMING WATER 
QUALITY REGULATIONS PROPOSED BY THE ENVIRONMENTAL PROTECTION AGENCY. 
THESE REGULATIONS INCLUDE THE D/DBP RULE AND THE ENHANCED SURFACE 
WATER TREATMENT RULE. 

MIASyMBLi_IASKS_AND_COMPLETiON_DATES; 

COMPLETE PILOT SCALE TESTING SEPT 1994 

COMPLETE HYDRAULIC STUDIES DEC 1994 

COMPLETE FULL SCALE TESTING JUNE 1995 

£E2iI£I_£OM£LEXiON_DATE : 

THE PROPOSED COMPLIANCE DATES FOR THE FORTHCOMING REGULATIONS ARE AS 
FOLLOWS: 

DISINFECTANT/DISINFECTION BY-PRODUCTS RULE 


STAGE 1 

JUNE 

1998 

STAGE 2 

JANUARY 

2002 

ENHANCED SURFACE WATER TREATMENT RULE 

INTERIM RULE 

JUNE 

1998 

FINAL RULE 

JUNE 

2000 


Ait2£AIiOW_FORMULA_AND_fASIS; 

NO LABOR OR EXPENDITURES WILL BE MADE TO THIS PROJECT NUMBER. CHARGES 
WILL B£ MADE TO PROJECT NUMBER 0002104. THE ALLOCATION PERCENTAGE TO 
THE PEMITEMCIA WATER TREATMENT PLANT IS 33 PERCENT. 


PWTP WTR QUALITY »EQ CMPLMCE 
MU SYSTEM REVENUE C/f 


PAM 




FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 3 
PROJECT: 9323104 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: PWTP WTR QUALITY REG CMPLNCE 
WU SYSTEM REVENUE C/Y 
CONSTRUCTION 


PAGE 620 


COORD: 


Tom Dean 
05210 

WATER FACILITIES BR MANAGER 


FISCAL 


1993-94 


SECT -ORG- 

ACCT - 

— 

•-- ACCOUNT DESCRIPTION . 

HOURS 

BUDGET $ 

YTD ADJ S 

TOTAL $ 

DISTRICT 

LABOR 








1 

05210 

13230 

000 

CAPITALIZED LA BOR/0VERHEAD 

690 

65,804 


65,804 

1 

05220 

13230 

000 

CAPITALIZED LA BOR/OVERHEAD 

20 

1,607 


1 ) 607 

1 

05230 

13230 

000 

CAPITALIZED LA BOR/OVERHEAD 

165 

14,546 


14)546 

1 

05340 

13230 

000 

CAPITALIZED LA BOR/OVERHEAD 

20 

1,905 


1 ) 905 

1 

08310 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

26 

2,473 


2)473 

1 

08420 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

3,287 

258,743 


258)743 




SECTION TOTAL 

4,208 

345,078 


345,078 

CONTRACT 

SERVICES 








2 

08420 

13303 

000 

TEMPORARY EMPLOYEES FEES 


5,280 


5,280 

2 

08420 

13310 

458 

TEST & ANALYSIS 


33,000 


33) 000 

2 

08420 

61073 

000 

SMALL TOOLS 


2,475 


2)475 




SECTION TOTAL 


40,755 


40,755 

EQUIPMENT 









3 

05210 

13580 

000 

EQUIPMENT OTHER 


26,400 


26,400 

INTRA-DISTRICT EQUIPMENT 







5 

05210 

13241 

000 

INTRA DISTRICT CLASS I/IV 


1,256 


1,256 

5 

05220 

13241 

000 

INTRA DISTRICT CLASS I/IV 


36 


36 

5 

05230 

13241 

000 

INTRA DISTRICT CLASS I/IV 


300 


300 

5 

05340 

13241 

000 

INTRA DISTRICT CLASS I/IV 


36 


36 

5 

08310 

13241 

000 

INTRA DISTRICT CLASS I/IV 


47 


47 

5 

084 20 

13241 

000 

INTRA DISTRICT CLASS I/IV 


5,982 


5,982 




SECTION TOTAL 


7,65 7 


7,657 




* * 

* * PROJECT TOTAL * * * * 

4,208 

419,890 


419,890 





****** N A R 

RAT 

I V 

g ****** 




BRIEF 

DESCRIPTION OF PROJECT AND PROJECT LOCATION FOR SUMMARY BIJDGFT.- 






THIS IS A CONTINUING PROJECT 

INITIATED IN 

FY 1991-92 

TO EXAMINE 






ALTERNATIVE MEANS OF DISINFECTION AND CONTROLLING THE 

FORMATION OF 






DISINFECTION BY-PRODUCTS AT THE DISTRICT'S 

THREE WATER TREATMENT 






PLANTS. IN FY 1993-94, WORK 

CONTINUED AT 

THE PILOT PLANT TO EVALUATE 






ALTERNATIVE DISINFECTION PROCESSES AND TO 

PERFORM PRELIMINARY 






ENGINEERING INVESTIGATIONS AT 

EACH TREATMENT PLANT. 

LABOR AND 






EXPENDITURES WERE CHARGED TO 

THE CONSTRUCTION PROGRAM 

IN FY 1993-94. 






FOR FY 1994-95 LABOR AND EXPENDITURES WILL 

BE CHARGED 

TO THE PLANNING 



-- FISCAL 1994-95 ■ 
HOURS AMOUNT 


PROJECT: 9323104 
RUN DATE: 05/19/94 


CONSTRUCTION 


PWTP WTR QUALITY REG CMPLNCE 
WU SYSTEM REVENUE C/Y 


PAGE 620 






















FB20RP7R 
RUN DATE: 
RUN TIME: 


05/19/94 

13:17 


FUND: 190 
PROGRAM: 3 
PROJECT: 9323105 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 622 


PROJECT: PWTP DRYING BEDS 

WU SYSTEM REVENUE C/Y 
CONSTRUCTION 


COORD: Tom Dean 
05210 

WATER FACILITIES 


BR MANAGER 








---- FISC 

A L 1993-94 . 

-- FISCAL 

1994-95 -- 

SECT 

- ORG - 

ACCT - 

. ACCOUNT DESCRIPTION - 


HOURS 

BUDGET $ 

YTD ADJ $ TOTAL % 

HOURS 

AMOUNT 

DISTRICT LABOR 









1 

05210 

13230 

000 CAPITALIZED LABOR/OVERHEAD 


220 

20,991 

20,991 

90 

8,421 

1 

05220 

08330 

13230 

000 CAPITALIZED LABOR/OVERHEAD 


40 

3,243 

3,243 

20 

1' 5 74 

1 

1 3230 

000 CAPITALIZED LABOR/OVERHEAD 





1 0 

772 

1 

09220 

13230 

000 CAPITALIZED LABOR/OVERHEAD 





1,116 

93 047 

1 

09230 

13230 

000 CAPITALIZED LABOR/OVERHEAD 


150 

10,524 

10,524 

'300 

2 0'112 




SECTION TOTAL 


410 

34,758 

34,758 

1,536 

123,926 

CONTRACT SERVICES 









2 

05210 

13210 

000 CONSTRUCTION 



350,000 

350,000 



'2 

05210 

13310 

145 REPORT PREPARATION 



1,000 

1,000 



2 

09220 

13310 

458 TEST & ANALYSIS 



600 

600 


1,000 




SECTION TOTAL 



351,600 

351,600 


1,000 

INTRA-DISTRICT EQUIPMENT 








5 

05210 

13241 

000 INTRA DISTRICT CLASS I/I V 



400 

400 


164 

5 

05220 

13241 

000 INTRA DISTRICT CLASS I/IV 



73 

- 73 '■ 


36 

5 

08330 

13241 

000 INTRA DISTRICT CLASS I/1V 






18 

5 

09220 

13241 

000 INTRA DISTRICT CLASS I/IV 






2 031 

5 

09230 

13241 

000 INTRA DISTRICT CLASS I/I V 



273 

273 


’546 




SECTION TOTAL 



746 

746 


2,795 




* * * * PROJECT TOTAL * * * * 


410 

387,104 

387,104 

1,536 

127,721 




****** n A R 

R 

A 

f I V 

g * * *' * 





BRIEF 

DESCRIPTION OF PROJECT AND PROJECT 

LOCATI ON 

FOR SUMMARY 

BUDGET: 




THIS PROJECT CONSISTS OF COMPLETING THE CONSTRUCTION TO REPLACE THE 
TIMBER DIVIDING WALLS WITH CONCRETE AND TO REPAIR THE ASPHALT BASE 
SLAB OF THE DRYING BEDS. A CONSTRUCTION CONTRACT FOR THIS WORK WAS 
AWARDED IN FY 1993-94. THE PENITENCIA PLANT IS LOCATED IN THE EAST 
SAN JOSE FOOTHILLS JUST NORTH OF PENITENCIA CREEK AT THE END OF 
WHITMAN WAY. 


PROJECT GOALS AND OBJECTIVES: 


THE 

THE 


PROJECT: 9323105 
RUN DATE: 05/19/94 


PROJECT OBJECTIVE IS TO PROVIDE CONTINUED EFFICIENT OPERATION OF 
SLUDGE DRYING BED FACILITY AT THE PLANT. 


CONSTRUCTION 


PWTP DRYING BEDS 

WU SYSTEM REVENUE C/Y PAGE 622 





























PROJECT; py?p DRYING BEOS 

MU SYSTEM REVENUE C/T 
CONSTRUCTION 

ARRAYS 


IION_DAIIS: 

OR K 

T I OM P 


CHEDULED TO BE COMPLETED BY FES 


CONSTRUCT SOM 











FB20RP7R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 







COORD: Tom Dean 


FUND: 190 


PROJECT: PWTP 

LANDSLIDE MONITORING 

05210 


PROGRAM: 4 


WU SYSTEM REVENUE 

C/Y 

WATER FACILITIES BR 

PROJECT: 9323108 



MAINTENANCE 








FISC 

A L 1993-94 . 

-- FISCAL 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION . 

HOURS BUDGET $ 

YTD ADJ $ TOTAL S 

HOURS 

DISTRICT LABOR 







1 05210 

61230 

000 EXPENSED LABOR/OVERHEAD 

300 

28,623 

28,623 

150 

1 09230 

61230 

000 EXPENSED LABOR/OVERHEAD 

800 

56,121 

56,121 

900 



SECTION TOTAL 

1,100 

84,744 

84,744 

1,050 

CONTRACT SERVICES 







2 05210 

13210 

000 CONSTRUCTION 


40,000 

40,000 


2 05210 

61071 

000 MATERIALS & SUPPLIES GENERAL 


16,000 

16,000 


2 05210 

61097 

000 SOFTWARE 





2 05210 

61301 

000 AERIAL PHOTOS/MAPPING 


800 

800 


2 05210 

61310 

120 GEOTECHNICAL ENGR. DESIGN 


25,000 

25,000 


2 05210 

61310 

409 GEOLOGIC INVESTIGATIONS 


30,000 

30,000 




SECTION TOTAL 


111,800 

111,800 


INTRA-DISTRICT EQUIPMENT 






5 

61241 

INTRA DISTRICT CLASS I/IV 


2,002 

2,002 




* * * * PROJECT TOTAL * * * * 

1,100 

198,546 

198,546 

1,050 



WM. ****** N .A R R 

A T 

I V 

E ****** 



BRIEF 

DESCRIPTION OF PROJECT AND PROJECT 

LOCATION FOR 

SUMMARY 

BUDGET: 



THIS PROJECT PROVIDES FOR WORK REQUIRED TO EVALUATE THE CONTINUING 
GEOTECHNICAL MONITORING PROGRAM OF THE PENITENCIA WATER TREATMENT 
PLANT SITE AND ADJACENT AREAS. THE PENITENCIA PLANT IS LOCATED IN THE 
EAST SAN JOSE FOOTHILLS JUST NORTH OF PENITENCIA CREEK AT THE END OF 
WHITMAN WAY. 

PROJECI_GOALS_AND_OBJECTI.VES : 

THE OBJECTIVE OF THE MONITORING PROGRAM IS TO COLLECT AND ANALYZE 
DATA FROM MONUMENTS, PIEZOMETERS, AND OTHER INSTRUMENTATION THAT 
WOULD INDICATE MOVEMENTS IN THE LANDSLIDE MASS AND POTENTIALLY IMPACT 
THE OPERATION OF THE TREATMENT PLANT. THE DISTRICT HAS BEEN 
MONITORING THE LANDSLIDE MOVEMENT SINCE THE PLANT WAS CONSTRUCTED IN 
1973. A GEOTECHNICAL STUDY CONDUCTED IN FY 1993-94 CONFIRMED THAT THE 
PLANT SITE IS LOCATED ON A LARGE, DEEP-SEATED LANDSLIDE. 

HIASURABLE_IASKS_AND_COMPLETiON_DATES: 

READ PIEZOMETERS MONTHLY 

PROJECT: 9323108 MAINTENANCE PWTP LANDSLIDE MONITORING 

RUN DATE: 05/19/94 HU SYSTEM REVENUE C/Y 


PAGE 624 

MANAGER 

1994-95 -- 
AMOUNT 

14,035 

60,337 

74,372 

1,400 
2,000 
16,000 
10,000 

29,400 

1,911 

105,683 


PAGE 624 






















FB20RP7R 

RUM DATE: 05/19/94 
RUN TIME; 13:17 

FUND; 190 
PROGRAM: 4 
PROJECT: 9323108 

****** m 

MEASURE IMCLINOMETE 
AUTOMATIC READING C 
DOWNLOAD AND COMPIL 
ANNUAL REPORT 

EI2 J.I£I_£Oy£LEIiON_D AT E : 

THIS IS A CONTINUIN' 


PROJECT: 9323108 
RUN OATEs 05/19/94 











PAGE 626 


FB20RP7R 

RUM DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


FUND: 190 



PROJECT: PWTP VEGETATION 

MANAGEMEN 

PROGRAM: 4 



WU 

SYSTEM REVENUE 

C/Y 

PROJECT: 9323116 




MAINTENANCE 







-FISC 

SECT -ORG- 

ACCT - 

* " " ’ 

■-- ACCOUNT DESCRIPTION . 

HOURS 

BUDGET $ 

DISTRICT LABOR 






1 07230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

400 

23,977 

CONTRACT SERVICES 






2 07230 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


60,000 

2 07230 

61072 

000 

CHEMICALS 


1,000 

2 07230 

61303 

000 

TEMPORARY EMPLOYEES FEES 


1,200 

2 07230 

61422 

000 

LEASE EQUIPMENT 


1,200 



SECTION TOTAL 


63,400 

INTRA-DISTRICT EQUIPMENT 





5 

61241 

INTRA DISTRICT CLASS I/IV 


728 



* * 

* * PROJECT TOTAL * * * * 

400 

88,105 


COORD: Jim Ferguson 
07100 

MAINTENANCE MANAGER 


1993-94 
YTD ADJ $ 


TOTAL S 
23,977 


60,000 

1,000 

1,200 

1,200 

63,400 


728 

88,105 


-- FISCAL 
HOURS 


****** N A R R 

NO NARRATIVE EXISTS FOR THIS PROJECT 


****** 



1994-95 -- 
AMOUNT 


PROJECT: 9323116 
RUN DATE: 05/19/94 


MAINTENANCE 


PWTP VEGETATION MANAGEMENT 
WU SYSTEM REVENUE C/Y 


PAGE 626 
































fB208P7R 
ROM OR T E ! 
R UN TI ME ; 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PA6I 62 


05/19/ 4 
13:17 

FUND: 190 
PROGRAM: 3 
PROJECT; 9323122 


PROJECT: PUT? COMPRESSION JOINT RPLCMT 
HU SYSTEM REVENUE C/Y 
CONSTRUCTION 



Tom Dean 
05210 

WATER FACILITIES BR MANAGER 








- - - -. 

---FISCAL 

1993-94 

- - - -. 

- - FI 8CAL 

1994-95 -- 

SEC 

T -QftO- 

A C C T - 

“ s * ! 

- - - ACCOUNT DESCRIPT1 

ON . 

HOURS 

BUDGET $ I 

fTO AD 4 $ 

TOTAL § 

HOURS 

AMOUNT 

DISTRICT 

LABOR 











1 

05210 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

530 

50,567 


50.567 

10 

937 


05220 

13230 

ft aa 

uuy 

CAPITALIZED LA8QR/OVERHEAO 

210 

17,029 


17,029 

20 

1,574 

1 

08320 

13 230 

n f% ft 
U w v 

capitalized labor/overbead 





10 

772 


09220 

13230 

0 00 

CAPITALIZED LABSR/OVER HEAD 

612 

50,103 


50,103 

546 

45,522 

1 

09230 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

100 

7,015 


7,015 

100 

6,704 




SECTION TOTAL 


1,452 

124,714 


124,714 

686 

55,509 

CONTRACT 

SERVICES 











2 

05210 

13210 

000 

CONSTRUCT I ON 



170,000 


O 

O 

O 

O 



2 

05210 

13301 

000 

AERIAL PHOTOS MAPPING 



800 


800 



2 

05210 

13310 

145 

REPORT PREPARATION 



1,000 


1 , 000 



2 

09220 

13310 

458 

TEST & ANALYSIS 



1,700 


1,700 


1,700 




SECTION TOTAL 



173,500 


173,500 


1,700 

INTRA-DISTRICT EQUIPMENT 










5 

0521 0 

13241 

000 

INTRA DISTRICT CLASS 

I / I V 


965 


965 


18 

5 

05220 

13241 

000 

INTRA DISTRICT CLASS 

I / I V 


382 


382 


56 

5 

08320 

13241 

000 

INTRA DISTRICT CLASS 

I/I V 






18 

5 

09220 

13241 

000 

INTRA DISTRICT CLASS 

i/IV 


1,114 


1,114 


994 

5 

09230 

13241 

000 

SNTRA DISTRICT CLASS 

I/I V 


182 


182 


182 


SECTION TOTAL 2,643 2,643 1,248 

* * * * PROJECT TOTAL * * * * 1,452 300,857 300,857 686 58,457 


****** N £ R R A T I V E ****** 

IElI£_SEltSIEII2H_2£_E52JICI_AND_£|gj|CT_t.OCATigN_£OR_SyMMARY_|UDG|T; 

THIS PROJECT CONSISTS OF COMPLETING THE CONSTRUCTION TO REPLACE THE 
CONCRETE VAULT THAT HOUSES THE THREE COMPRESSION JOINTS ON THE 
PIPELINES SERVICING THE PENITENCIA TREATMENT PLANT. A CONSTRUCTION 
CONTRACT FOR THIS WORK WAS AWARDED IN FT 1993-94. THE EXISTING 
CONCRETE VAULT IS LOCATED 'WEST Or THE PEN1TENC1A PLANT AND EAST OF 
WHITMAN WAY. 

EE2il£i_S2iL S_AH0_g8jJ|CT IVES ; 

THE OBJECTIVE Or THIS PROJECT IS TO ENSURE THE SAFE AND CONTINUED 
OPERATION OF THE RAW HATER AND TREATED WATER PIPELINES SERVICING THE 
PEN1TENCIA PLANT. 

PROJECT: 9323122 
RUN DATE: 05/19794 


.OBSTRUCT I ON 


PWTP COMPRESSION JOINT RPLCMT 
WU SYSTEM REVENUE C/Y 




FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 628 


FUND: 190 
PROGRAM: 3 
PROJECT: 9323122 


PROJECT: 9323122 
RUN DATE: 05/19/94 


PROJECT: PWTP COMPRESSION JOINT RPLCMT 
WU SYSTEM REVENUE C/Y 
CONSTRUCT ION 

****** n A R R A T I V E *** 

MEASURABLE_TASKS_AND_COMPLETXON_OATES: 

COMPLETE CONSTRUCTION NOVEMBER 1994 

RROJECTCOMPLET|ON_DATE : 

CONSTRUCTION IS SCHEDULED TO BE COMPLETED BY NOVEMBER 1994. 


COORD : 


* * * 


Tom Dean 
05210 

WATER FACILITIES BR MANAGER 


CONSTRUCTION PWTP COMPRESSION JOINT RPLCMT 

WU SYSTEM REVENUE C/Y 


PAGE 628 















F320RP7R 



SANTA CLARA VALIEV HATES DISTRICT 



PAGE A29 

ROM DATE; 

05/19/94 

FISCAL 94-95 BUDGET REPORT 




RUM TINE; 

13; 17 










COORD: Jim Ferguson 


FUND! 190 



PROJECT; PENITENCIA MTP BUDGET 

07100 



PROGRAM: 

4 


HU SYSTEM REVENUE C/Y 

MAINTENANCE 

MANA6SR 


PROJECT; 

9323999 


MAI NT EHANCB 







---- - - - - f l s C A 

L 1993-94 ------ 

FISCAL 

1994-95 -- 

SEC 

T -QRG- 

A C C T * 

--- ACCOUNT DESCRIPTION . HOURS BUDGET $ 

YTD AD J $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT 

LABOR 






1 

07220 

61 230 

000 EXPENSED LA8OR/OVERHEAD 


504 

29,869 

1 

07230 

61230 

000 EXPENSED LABOR/OVERHEAD 


1,000 

60,237 

1 

0 7240 

61230 

000 EXPENSED L ABOR,'OVER HE AD 


7,000 

500,662 

t 

0 7250 

61230 

000 EXPENSED LABOR/OVER HE AD 


390 

23,703 

1 

07260 

61230 

000 EXPENSED LABOR/OVERHEAD 


350 

30,297 




SECTION TOTAL 


9 1 244 

644,768 

CONTRACT 

SERVICES 






2 

07220 

61063 

000 MAINTENANCE SERVICES OTHER 



2,130 

2 

07220 

61071 

GOO MATERIALS & SUPPLIES GENERAL 



6,389 

2 

07220 

61310 

471 EQUIPMENT RENTAL CONTRACT 



8,519 

2 

07220 

61310 

476 UTILITIES LAND FILL FEES 



2,130 

2 

07230 

61063 

000 MAINTENANCE SERVICES OTHER 



10,200 

2 

07230 

61071 

000 MATERIALS & SUPPLIES GENERAL 



30,920 

2 

07230 

61072 

000 CHEMICALS 



4,200 

2 

07230 

61310 

542 CONTRACT LAND MAINTENANCE 



15,000 

2 

07230 

61422 

000 LEASE EQUIPMENT 



2,080 

2 

07240 

61063 

000 MAINTENANCE SERVICES OTHER 



10,000 

2 

07240 

61071 

000 MATERIALS & SUPPLIES GENERAL 



50,000 




SECTION TOTAL 



141,568 

I NTRA-0 I STR I CT EQUI PMENT 





5 


61241 

INTRA DISTRICT CLASS I /1 V 



16,824 

5 

07220 

61242 

000 INTRA DISTRICT CLASS II 



7,601 

5 

07220 

61243 

000 INTRA DISTRICT CLASS III 



7,601 

5 

07230 

61242 

000 INTRA DISTRICT CLASS II 



18.600 

5 

07230 

61243 

000 INTRA DISTRICT CLASS III 



2,400 




SECTION TOTAL 



53,026 




* * * * PROJECT TOTAL * * * * 


9,244 

839,362 


****** 15 k a T I V E ****** 

MII£_aiI£SI£I12M_2£_£S2JI£I_&M£_Ei2il£I_i2£aiI2M_£2I_mMMiII_IMfiiil ! 

THIS IS A HEy BUDGETED PROJECT WHICH WAS CREATED TO TRACK THE COSTS 
ASSOCIATED WITH THE MAINTENANCE OF THE PIN ITEMC1A MATER TREATMENT 
PLANT C PUT P) . FUNDS FROM THE HATER TREATMEit GENERAL PROJECT 
(#9376999) WERE REDUCED AMD ALLOCATED TO THE P.WTP PROJECT, WITH MO 
MET INCREASE TO THE MATER TREATMENT COST CENTER. 


PROJECT! 9323999 
RUM DATEs 05/19/94 



PENITENCIA WTP BUDGET 
MO SYSTEM REVENUE C/Y 


PAGE 62# 
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RUN DATE: 05/19/94 

RUN TIME: 13:17 
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FUND: 190 

PROGRAM: 4 

PROJECT: 9323999 


PROJECT: PENITENCIA WTP BUDGET 

WU SYSTEM REVENUE C/Y 

MAINTENANCE 

COORD: Jim Ferguson 

07100 

MAINTENANCE MANAGER 



****** 

NARRATIVE 

****** 



THIS PROJECT PROVIDES FUNDS TO PERFORM PREVENTATIVE, CORRECTIVE, 
PROPERTY AND LANDSCAPE MAINTENANCE, MODIFICATIONS OR CHANGES, 
VEGETATION CONTROL AND MAINTENANCE SERVICES; ALSO FOR SUPPORT 
SERVICES FROM DESIGN COORDINATION, WATER DISTRIBUTION DESIGN AND 
TECHNICAL SUPPORT TO MAINTAIN THE PWTP. THE PENITENCIA PLANT IS 
LOCATED ON WHITMAN WAY IN NORTHEAST SAN JOSE AND PROVIDES DRINKING 
WATER TO EAST SAN JOSE AND THE CITY OF MILPITAS. 

EE2iI£I_GO ALS_AN D_OB J E C TiVE S: 

WATER UTILITY MAINTENANCE DIVISION (WUMD) 

1) TO ACCOMPLISH 100% OF THE PREVENTATIVE MAINTENANCE WORK ORDERS 
THAT HAVE BEEN IDENTIFIED TO MAINTAIN THE PENITENCIA WATER 
TREATMENT PLANT. 

2) CORRECTIVE MAINTENANCE WORK IS TO BE ACCOMPLISHED AS REQUESTED BY 
OPERATIONS AND OTHER DIVISIONS, BUT WILL NOT EXCEED 30X OF THE 
ANNUAL ALLOCATED RESOURCES OF THE WUMD. 

3) MODIFICATIONS AND CHANGES ARE TO BE ACCOMPLISHED AS REQUESTED 
PRIORITIZED BY OPERATIONS AND OTHER DIVISIONS, BUT WILL NOT 
EXCEED 20% OF THE ANNUAL ALLOCATED RESOURCES OF THE WUMD. 


4) CONSTRUCTION WORK WILL BE SCHEDULED AND PERFORMED AS REQUESTED BY 
OPERATIONS AND OTHER DIVISIONS, BUT WILL NOT EXCEED 5% OF THE 
ANNUAL ALLOCATED RESOURCES OF THE WUMD. 

5) TO DEVELOP, COORDINATE AND IMPLEMENT WATER UTILITIES MAINTENANCE 
DIVISION'S COMPUTERIZED MAINTENANCE MANAGEMENT PROGRAM, BUDGET AND 
RELATED MAINTENANCE PROGRAMS. 

FIELD MAINTENANCE DIVISION (FMD) 


1) TO PROVIDE PROPERTY MAINTENANCE TO THE PENITENCIA WATER TREATMENT’ 

FACILITIES. 

VEGETATION PROGRAMS DIVISION 

1) TO PROVIDE VEGETATION CONTROL AND LANDSCAPE MAINTENANCE FOR THE 
PENITENCIA WATER TREATMENT FACILITIES IN COMPLIANCE WITH 
DISTRICT'S STANDARDS. 

2) TO CONTINUE SCHEDULED LANDSCAPE IMPROVEMENTS AT PENITENCIA WATER 

PROJECT: 9323999 MAINTENANCE PENITENCIA WTP BUDGET 

RUN DATE: 05/19/94 WU SYSTEM REVENUE C/Y PAGE 630 
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8UN DATE! 05/19/94 
RUN TIME: 13:17 


$ AH f A 


rgR DISTRICT 


PAGE ill 


FUND: 190 

PROGRAM: 4 

PROJECT; 9323999 



PROJECT 

: PiNITEMCIA WTP SUBSET 

WU SYSTEM REVENUE C/Y 

MA I NTS M ARG E 


COORD: Jim Ferguson 

07100 

MAINTENANCE MANAGER 


* i 

li # * # & 

N A 

R R A T I V 

E 

& 8? * * ^ & 


TREATMENT PLANT, 


MAINTENANCE SERVICES DIVISION (BSD) 

1> TO PROVIDE SUPPORT AS NEEDED TO WATER UTILITIES AND FIELD 
MAINTENANCE AND VEGETATION PROGRABS DIVISIONS WITH NO DELAY IN 
SERVICE TO THE OPERATIONS OF THE PENITEMCIA WATER TREATMENT FACILITY, 


iIASURA|L|_XASKS_AM&_£2MELIIi2i-fi&III' 

1) PREVENTATIVE MAINTENANCE: IN EACH QUARTER TO EXPEND APPROXIMATELY 
45% OF WUMD QUARTERLY ALLOCATION ON PM WORK ACTIVITIES, 

ESTIMATED COST Of $ 68,957.00 PER QUARTER, 

CORRECTIVE MAINTENANCE: ON A PRIORITY BASIS IN EACH QUARTER TO 
EXPEND 30% OF WUMD QUARTERLY ALLOCATION ON CM ACTIVITIES. 
ESTIMATED COST OF % 45,971.00 PER QUARTER. 

MODIFICATION AND CHANGES: AS REQUIRED EACH QUARTER EXPEND NO MORE 
THAN 20% CF WUMD QUARTERLY ALLOCATION ON MODIFICATION OS CHANGES. 
ESTIMATED COST OF $ 30,648.00 PER QUARTER. 

4) CONSTRUCTION: AS REQUIRED IN EACH QUARTER TO IMPROVE OPERATIONS 
EXPEND NO MORE THAN 5% OF WUMD QUARTERLY ALLOCATION ON 
CONSTRUCTION WORK . 

ESTIMATED COST OF $ 7,662.00 PER QUARTER. 


5) MAINTENANCE PROGRAM ANALYSIS: TO PROVIDE OVERALL MANAGEMENT OF 
WATER UTILITIES MAINTENANCE PROGRAM, RESOLVE CONCERNS ON AN AS 
NEEDED BASIS. DEVELOP EXPENDITURE REPORTS, SI-WEEKLY BACKLOG WORK 
ORDER REPORTS. UPDATE COMPUTERIZED MAINTENANCE PROGRAM PROCEDURES 
MANUAL ANNUALLY OR AS REQUIRED. 

6) PROPERTY MAINTENANCES IN EACH QUARTER TO EXPEND APPROXIMATELY 25% 
OF THE TOTAL ALLOCATION TO MAINTAIN THE PENITEMCIA WATER TREATMENT 
FACILITIES. 

ESTIMATED COST Of S 16,613.00 PER QUARTER. 

7} VEGETATION CONTROL AND LANDSCAPE MAINTENANCE: IN EACH QUARTER TO 
EXPEND APPROXIMATELY 2S% OF THE TOTAL ALLOCATION TO MAINTAIN THE 
PENITEMCIA WATER TREATMENT FACILITIES. 

ESTIMATE COST Of $ 51,338 PER QUARTER. 

8) MAINTENANCE SERVICE: IN EACH QUARTER TO EXPEND APPROXIMATELY 25% 

OF THE TOTAL ALLOCATION TO RROWIBE AS SEEDED SERVICE TO THE OTHER 
DIVISIONS. 

ESTIMATED COST OF $ 2,446.00 PER QUARTER. 


2) 

3) 


PROJECTs 9323999 
MUM DATE: 05719/94 


PEKITB8CIA MTP BUD 
VU SYSTEM RiVINOS 


MAIN T EN ANCE 


O' o 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 


FUND: 190 
PROGRAM: 4 
PROJECT: 9323999 
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PAGE 632 


PROJECT: PENITENCIA WTP BUDGET 
UU SYSTEM REVENUE C/Y 
MAINTENANCE 


COORD: Jim Ferguson 
07100 

MAINTENANCE MANAGER 



y £ ****** 


PROJECT: 9323999 
RUN DATE: 05/19/94 


MAINTENANCE 


PENITENCIA WTP BUDGET 

WU SYSTEM REVENUE C/Y PAGE 632 







FB20RP7R SANTA CLARA VALLE? HATES DISTRICT PA-3E 635 

ROM DATES 05/19/94 FISCAL 94=95 BUDGET REPORT 

RUN TIME: 13 s1 7 


COORD; Richard Uenfiel 


FUND: 190 




PROJECT: S 

TWTP CONTROL CENTER 


05230 



PROGRAM: 3 




WU 

SYSTEM REVENUE 

C/Y 


ENGINEERING 

SUPPORT 

DIVISION 

PROJECT*. 9328103 





CONSTRUCTION 











........... 

• f I S C A 

L 1 9 9 3 - 9 4 

............ 

- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT- 

- * - 

- ACCOUNT 

DESCRIPTION ---- 

HOURS 

BUDGET S 

YTD ADJ S 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 











1 05210 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 





20 

1,871 

1 05230 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

2,100 

185,136 


185,136 

1,300 

109*688 

1 08310 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 





10 

915 

1 08330 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 





40 

3,094 



SECTION TOTAL 


2,100 

185,136 


185,136 

1,370 

115,568 

CONTRACT SERVICES 











2 05230 

13210 

000 

CONSTRUCT I ON 



50,000 


50,000 


60,000 

INTRA-DISTRICT EQUIPMENT 










5 05210 

13241 

000 

I N T ft A DISTRICT CLASS I/IV 






36 

5 05230 

13241 

000 

INTRA DISTRICT CLASS I/IV 


3,822 


3,822 


2,366 

5 08310 

13241 

000 

INTRA DISTRICT CLASS I/IV 






18 

5 08330 

13241 

000 

1MTRA DISTRICT CLASS I/IV 






73 



SECTION TOTAL 



3,822 


3,822 


2,493 



* * 

* * PROJECT 

TOTAL * * * * 

2,100 

238,958 


238,958 

1,370 

178,061 


****** N A R R A T I V E ****** 

lIII£_aiIcSI£Ii2M_2£_ES2ii£I_EMB_EE2iI£i_LOCATXOM_£OR_sy«HiEI_m2£II : 

THIS CONTINUING PROJECT PROVIDES FUNDS FOR THE ANALYSIS AND 
CORRECTION OF PROBLEMS WITH THE CONTROL CENTERS AT THE DISTRICT'S 
THREE WATER TREATMENT PLANTS. FUNDS IN THIS FISCAL YEAR ARE FOR WORK 
AT THE SANTA TERESA PLANT. 

£12iI£I_S2itS_AND_0|JECTIVES: 

THE GOALS OF THIS PROJECT ARE TO COMPLETE THE CONTROL SYSTEM UPGRADE 
OF THE SANTA TERESA PLANT IN FY 94/95; UPGRADE THE R1NCONADA PLANT !H 
FY 95/96; AND UPGRADE THE PENITENCIA PLANT IN FY 96/97. 

!!IASyRA8LE_IAS!CS_AMD_£OMPLEIiOM_DAI!S ; 

COMPLETE EVALUATION OF ALL SOFTWARE AND HARDWARE JULY 1994 

PURCHASE 4 PC'S, NO0BUS PLUS LAN HARDWARE, 

TURNOUT PIC'S, AND SELECTED SOFTWARE. SEPTEMBER 1994 

TRANSITION GRAPHIC INTERFACE TO PC BASED LAN. JANUARY 1995 

PROJECT; 9328103 CONSTRUCTION STMTP CONTROL CENTER 

RUN DATE; 05/19/94 WU SYSTEM REVENUE C/V PAS! 633 
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FB20RP7R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 

FUND: 190 PROJECT: S 

PROGRAM: 3 UU 

PROJECT: 9328103 


N A R R A T I V E ***** * 


TION TURNOUT PLC'S TO UPGRADED HARDWARE. JUNE 1995 

_ON_DATE : 

THE SANTA TERESA PHASE OF THIS PROJECT IS SCHEDULED TO COMPLETE IN 
JUNE OF 1995. 


* * * 

TRANS I 
PROJECT COMP L E T I 


COORD: 

TWTP CONTROL CENTER 
SYSTEM REVENUE C/Y 
CONSTRUCTION 


Richard Wentzel 
05230 

ENGINEERING SUPPORT DIVISION 


PROJECT: 9328103 CONSTRUCTION STWTP CONTROL CENTER 

RUN DATE: 05/19/94 WU SYSTEM REVENUE C/Y PAGE 634 































fS2QRP7R 




SANTA CLARA VALLEY WATER DISTRICT 


PAOE §3 

RMW DATE; 

05/19/9 

4 


FISCAL 94-95 BUDGET REPORT 



RUM TIME: 

13 1 1 7 



COOROs To» Dean 



FUND; 190 




PROJECT! STUTP WTR QUALITY REC CMPLWCE 05210 



PROGRAM: 

2 



MU SYSTEM REVENUE C/Y MATER FftCltl 

TIES 88 

MANAGES 

PROJECT ; 

9328104 



PLANNING 







.. FISCAL 1993-94 .... 

FISCAL 

1994-95 -- 

SEC 

T -ORG- 

ACCT - 

- 

--- ACCOUNT DESCRIPTION -- HOURS BUDGET $ YTD AD J $ TOTAL S 

HOURS 

AMOUNT 

DISTRICT 

LABOR 






% 

05210 

61230 

000 

EXPENSED LABOR/OVERHEAD 

980 

91,694 


05220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

165 

12,982 

1 

05230 

61 230 

000 

EXPENSED LABOR/OVERHEAD 

132 

11,1 3-8 

1 

05340 

61230 

000 

EXPENSED LABOR/OVERHEAD 

2S4 

24,321 

i 

062 1 0 

61230 

000 

EXPENSED LABOR/OVERHEAD 

1 7 

1,424 

i 

08310 

61230 

000 

EXPENSED LABOR/OVERHEAD 

26 

2,419 

1 

08420 

61230 

000 

EXPENSED LABOR/OVERHEAD 

1,646 

128,975 




SEC 

T I ON TOTAL 

3,220 

272,953 

CONTRACT 

SERVICES 






2 

05210 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


132,000 

2 

08420 

61063 

000 

MAINTENANCE SERVICES OTHER 


3,30:0 

2 

08420 

6107? 

000 

MATERIALS & SUPPLIES GENERAL 


13,200 

2 

0842G 

61073 

000 

SMALL TOOLS 


3,300 

2 

08420 

61303 

000 

TEMPORARY EMPLOYEES FEES 


5,280 

2 

08420 

61310 

458 

TEST & ANALYSIS 


33,000 




SEC 

TION TOTAL 


190,080 

INTRA-DISTRICT equipment 





5 


61241 

INTRA DISTRICT CLASS I/IV 


5,860 




* * 

* * PROJECT TOTAL * * * * 

3,220 

468,893 


****** N A R R A T I V E ass®** 

IRII£-OISC|lPI10M_OF_£ROJ|CI_AND_PROJECI_LOCAIIOM_£OR_syMMARY_IUDGII S 

THIS IS A CONTINUING PROJECT INITIATED IN FY 1991-92 TO EXAMINE 
ALTERNATIVE MEANS OF DISINFECTION AND CONTROLLING THE FORMATION OF 
DISINFECTION BY-PRODUCTS AT THE DISTRICT'S THREE TREATMENT PLANTS. 
WORK FOR FY 94-95 CONSISTS OF; CONDUCTING PLANT SCALE TESTING AT THE 
TREATMENT PLANTS TO COMPARE AND VERIFY THE RESULTS OF THE PILOT 
TESTING FOR COMPLIANCE WHICH WAS CONDUCTED IN FISCAL YEAR 1993-94 
WITH STAGE 1 REQUIREMENTS OF THE DISINFECTI ON fO ISINF£CTI ON 
BY-PRODUCTS CD/DBP) RULE WHICH WAS PROPOSED IN EARLY 1994; 8EGIK 
COLLECTING DATA THAT WILL BE USED IN SUPPORT THE DEVELOPMENT OF THE 
ENHANCED SURFACE WATER TREATMENT RULE AND STAGE 2 OF THE D/QBP RULE; 
AND CONTINUE WITH THE PRE-DESIGN WORK RESULTING IN THE ENGINEER'S 
REPORT AND ENVIRONMENTAL ASSESSMENT FOR STAGE 1 AND STAGE ? OF THE 
D/DIp RULE. 


PROJECT: 9328104 
ttJN DATE; 05/19/94 


. ITY fti6 CMPLMCE 


PLANNING 
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PROJECT : 
RUN DATE: 
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SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: STWTP WTR QUALITY REG CMPLNCE 
WU SYSTEM REVENUE C/Y 
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COORD: Tom Dean 
05210 

WATER FACILITIES BR MANAGER 


****** 


I 


****** 


IN PREVIOUS YEARS, LABOR AND EXPENDITURES WERE CHARGED TO THE 
CONSTRUCTION PROGRAM. FOR FISCAL YEAR 1994-95, CHARGES WILL BE MADE 
TO THE PLANNING PROGRAM. 


CT_GOALS_AND_OBJECJIVES: 

THE GOAL OF THIS PROJECT IS TO COMPLY WITH THE FORTHCOMING WATER 
QUALITY REGULATIONS PROPOSED BY THE ENVIRONMENTAL PROTECTION AGENCY. 
THESE REGULATIONS INCLUDE THE D/DBP RULE AND THE ENHANCED SURFACE 
WATER TREATMENT RULE. 

MEASURABLE TASKS AND COMPLETION DATES: 


COMPLETE PILOT SCALE TESTING 
COMPLETE HYDRAULIC STUDIES 
COMPLETE FULL SCALE TESTING 


SEPT 1994 
DEC 1994 
JUNE 1995 


PROJECT COMPLETION DATE: 


THE PROPOSED COMPLIANCE DATES FOR THE FORTHCOMING REGULATIONS ARE AS 
FOLLOWS: 


DISINFECTANT/DISINFECTION BY-PRODUCTS RULE 
STAGE 1 
STAGE 2 

ENHANCED SURFACE WATER TREATMENT RULE 
INTERIM RULE 
FINAL RULE 


JUNE 1998 
JANUARY 2002 


JUNE 1998 
JUNE 2000 


ALLOCATION FORMULA AND BASIS: 


NO LABOR OR EXPENDITURES WILL BE MADE TO THIS PROJECT NUMBER. CHARGES 
WILL BE MADE TO PROJECT NUMBER 0002104. THE ALLOCATION PERCENTAGE TO 
THE SANTA TERESA WATER TREATMENT PLANT IS 33 PERCENT. 


9328104 

05/19/94 


PLANNING 


STWTP WTR QUALITY REG CMPLNCE 
WU SYSTEM REVENUE C/Y 
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RUN DATE; 05/19/94 
RUM TIME: 13:17 


SANTA CLAAA VALL! 
FISCAL 94-95 


DISTRICT 


Tom Dean 


fHMD ; 190 




PROJECT; S 

TWTP WTR QUALIT 

1 REG CMPLNCE 


05210 

PROGRAM : 3 




y u 

SYSTEM REVENUE 

C / Y 


WATER 

PROJECT: 9328104 





CONSTRUCT ION 









. . 

-FISCAL 

1993-94 

........... 

SECT -ORG- 

ACCT- 

- - - - 

--- ACCOUNT 

DESCRIPTION ---- 

HOURS 

BUDGET $ I 

fTO ADJ $ 

TOTAL $ 

DISTRICT LABOR 









1 05210 

13230 

000 

CAPITAL I ZED 

LABOR/OVERHEAD 

690 

65.804 


65,804 

1 05220 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

20 

1,607 


1,607 

1 05230 

13230 

000 

CAPITALIZED 

L A 8 0 R / 0 V E R H £ A D 

165 

14,546 


14,546 

1 05340 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

20 

1,905 


1,905 

i 08310 

13 230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

26 

2,473 


2,473 

1 08420 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

3,287 

258,743 


258,743 



SECTION TOTAL 


4,208 

345,078 


345,078 

CONTRACT SERVICES 









2 08420 

13303 

000 

TEMPORARY EMPLOYEES FEES 


5,280 


5,280 

2 08420 

13310 

458 

TEST & ANALYSIS 


33,000 


33,000 

2 08420 

61073 

000 

SMALL TOOLS 



2,475 


2,475 


EQUIPMENT 

3 


SECTION TOTAL 


05210 13580 000 EQUIPMENT OTHER 


INTRA-DISTRICT EQUIPMENT 

5 05210 13241 000 INTRA DISTRICT 
S 05220 13241 000 INTRA DISTRICT 
5 05230 13241 000 INTRA DISTRICT 
5 05340 13241 000 INTRA DISTRICT 
5 08310 13241 000 INTRA DISTRICT 


5 08420 13241 000 INTRA DISTRICT CL 

SECTION TOTAL 
* * * * PROJECT TOTAL 


CLASS I/IV 
CLASS S/IV 
CLASS I/IV 
CLASS I/IV 
CLASS i/I V 
CLASS I/IV 


4,208 


40,755 

26,400 

1,256 
36 
300 
36 
4 f 
5,982 

7,657 

419,890 


40,755 

26,400 

1,256 

36 

300 

36 

47 

5,982 

7,65? 

419,890 


FISCAL 1994-95 


$ & & ft & & 


IEll£_SII£&IEII2M_i£,_EI2iI£I_AM&_£S2JI£I_LOCATiOM_£OR_syM.MARy_iyDg|T s 

THIS IS A CONTINUING PROJECT INITIATED IN FY 1991-92 TO EXAM I ME 
ALTERNATIVE MEANS OF DISINFECTION AND CONTROLLING THE FORMATION OF 
DISINFECTION BY-PRODUCTS AT THE DISTRICT'S THREE WATER TREATMENT 
PLANTS, IN FY 1993-94, WORK CONTINUED AT THE PILOT PLANT TO EVALUATE 
ALTERNATIVE DISINFECTION PROCESSES AND TO PERFORM PRELIMINARY 
ENGINEERING INVESTIGATIONS AT EACH TREATMENT PLANT. LABOR AMD 
EXPENDITURES WERE CHARGED TO THE CONSTRUCTION PROGRAM IN f Y 1993-94, 
FOR FY 1994-95 LABOR AMD EXPENDITURES WILL BE CHARGED TO THE PLANS IMG 


CONSTRUCTION 


RUM DATE: 05/19/94 


STWTP WTR QUALITY REG CHI 
WU SYSTEM REVENUE 


PftOe &3? 




FB20RP7R SANTA CLARA VALLEY WATER DISTRICT PAGE 638 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 


FUND: 190 

PROGRAM: 3 

PROJECT: 9328104 


PROJECT: STWTP WTR QUALITY REG CMPLNCE 
WU SYSTEM REVENUE C/Y 
CONSTRUCTION 


COORD: Tom Dean 

0521 0 

WATER FACILITIES BR MANAGER 


''ft; ft 

NARRAT IVE 


k ft * * 


PROGRAM. 





PROJECT: 9328104 CONSTRUCTION STWTP WTR QUALITY REG CMPLNCE 

RUN DATE: 05/19/94 WU SYSTEM REVENUE C/Y PAGE 638 






FB20RP7R SANTA CLARA VALLEY WATER DISTRICT PAGE AS# 

RUN DATE: 05/19/94 FISCAL, 94-95 BUDGET REPORT 

RUM TIME: 13:17 

COORD: Torn Dean 


FUND: 190 





PROJECT: ST 

W T P LIQUID 

FEED SYSTEM 

05210 



PROGRAM s 

3 




wu 

SYSTEM REVENUE C/Y 

MATER f AC I 

Lines as 

MANAGER 

PROJECT: 

9328107 





CONSTRUCT I 

ON 










...- 

----FISCA 

L 1993-94 ------------ 

- - FI SCA L 

1994-95 -- 

SEC 

T -ORG- 

acct - 


ACCOUNT 

DESCRIPTION ----- 

HOURS 

BUDGET $ 

YTD AO J $ TOTAL * 

HOURS 

AMOUNT 

DISTRICT 

LABOR 










1 

05 210 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

1 10 

10,495 

10,495 

370 

34,61? 

1 

05220 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

20 

1,621 

1.621 



1 

05230 

13230 

00 0 

CAPITALIZED 

LABOR/OVERHEAD 

50 

4,408 

4,408 

600 

50,626 

1 

08230 

13230 

000 

CAPITAL I ZED 

LABOR/OVERHEAD 




17 

1,255 

1 

08310 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 




10 

915 

1 

08330 

13230 

000 

CAPITAL I ZED 

LABOR/OVERHEAD 




80 

6 ,186 

1 

09220 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

551 

45,110 

45,110 

1,092 

91,04? 

1 

09230 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

50 

3,509 

3,509 

60 

4,024 




SECTION TOTAL 


781 

65,143 

65,143 

2,229 

188,670 

CONTRACT 

SERVICES 










2 

05210 

13210 

000 

CONSTRUCTION 



135,000 

135,000 


6,000 

2 

05210 

13310 

145 

REPORT PREPARATION 


2,000 

2,000 



2 

09220 

13310 

4 5 S 

TEST & ANALYSIS 


1,000 

1 , 000 


6,000 




SECTION TOTAL 



138,000 

138,000 


12,000 

INTRA-DISTRICT EQUIPMENT 









5 

05210 

13241 

000 

IMTRA DISTRICT CLASS I/IV 


200 

200 


673 

5 

05220 

13241 

000 

INTRA DISTRICT CLASS I/IV 


36 

36 



5 

05230 

13241 

000 

INTRA DISTRICT CLASS I/IV 


91 

91 


1,092 

5 

08230 

13241 

000 

INTRA DISTRICT CLASS I/IV 





31 

5 

0-831-0 

13 241 

000 

INTRA DISTRICT CLASS I/IV 





IS 

C 

n ® ? "a ft 

13241 

uwu 

SnTRA DISTRICT CLASS 1/1V 





146 

5 

09220 

13241 

000 

INTRA DISTRICT CLASS I/IV 


1.003 

1,003 


1,987 

5 

09230 

13241 

000 

INTRA DISTRICT CLASS I/IV 


91 

91 


109 




SECTION TOTAL 



1,421 

1,421 


4,056 




& * 

* * PROJECT 

TOTAL * * * * 

781 

204,564 

204,564 

2,229 

204,726 





* 3? * ■k 

N A R 

R A 

T I V 

f *3? Os & §i 




IEiI£_fiIi£fiI£II2M_2£_EE2il£I_AM0_PRgj|CT_LgCATION < _fOR_SUMMA|Y_|yDG|T: 

THIS PROJECT CONSISTS OF COMPLETING THE CONSTRUCTION OF HOD IFI CAT 10«S 
TO CONVERT THE CHLORINE GAS FEED SYSTEM TO A LIQUID FEED SYSTEM AT 
THE SANTA TERESA WATER TREATMENT PLANT, A CONSTRUCTION CONTRACT FOR 
THIS WORK MAS AWARDED IN FT 93-94, THE SANTA TERESA PLANT IS LOCATED 
IH THE ALMADEN VALLEY AREA IN SOUTH SAN JOSE ON GRAYSTOKE LAME. 


PROJECT; 9328107 

RUM DATE; 05/19/94 



CONSTRUCTION 


STWTP LIQUID FEED SYSTEM 
WU SYSTEM REVENUE C/Y 



FB20RP7R 

RUN DATE: 05/19/94 

RUN TIME: 13:17 

FUND: 190 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 

PROJECT: STWTP LIQUID FEED SYSTEM 

COORD: Tom Dean 

05210 

PAGE 640 

PROGRAM: 3 

PROJECT: 9328107 

" * * ' * ” ' 

WU SYSTEM REVENUE C/Y 
CONSTRUCTION 

NARRATIVE 

WATER FACILITIES BR 

****** 

MANAGER 


PROJECT GOALS AND OBJECTIVES: 


THE GOAL OF THE PROJECT IS TO COMPLY WITH THE 
ORDINANCE ADOPTED BY THE COUNTY OF SANTA CLARA 


LOCAL TOXIC 
IN 1989. 


GAS 


MEASURABLE TASKS AND COMPLETION DATES: 


NOTICE TO BEGIN WORK 
COMPLETE CONSTRUCTION 
TEST AND STARTUP 


JULY 1994 
JUNE 1995 
AUGUST 1995 


PROiT_COM P LIHON_D A T E : 

THIS PROJECT IS SCHEDULED TO BE COMPLETED BY NOVEMBER 1995. 



PROJECT: 9328107 
RUN DATE: 05/19/94 


CONSTRUCTION STWTP LIQUID FEED SYSTEM 

WU SYSTEM REVENUE C/Y PAGE 640 











FS20RP7R 


RUM DATE; 05/19/ 
RUM TIME; 13:17 

94 



FUND: 190 
PROGRAM: 3 
PROJECT: 9328109 




SECT -QRG- 

ACCT - 


-- ACCOUNT 

DISTRICT LABOR 




1 05210 

13230 

000 

CAPITALIZED 

1 05220 

13 230 

000 

CAP I TALI ZED 

1 05230 

13230 

000 

CAPITALIZED 

1 08310 

13230 

0 00 

CAP 1 TALI ZED 

1 08330 

13230 

000 

CAPITALIZED 

1 09220 

13230 

000 

CAPITALIZED 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-98 BUDGET REPORT 


PROJECT; STWTP FILTER CORROSION 
WU SYSTEM REVENUE C/Y 
CONSTRUCTION 

-.. F I S C A 

DESCRIPTION. - - *- HOURS BUDGET $ 


LABOR/OVERHEAD 
LABOR/OVERHEAD 
LABOR/OVER HEAD 
LABOR/OViRHEAD 
LABOR/OVERHEAD 
LABOR/OVERHEAD 


COORO s 


Richard Mentzel 
05230 

ENGIMEERIMQ SUPPORT 


1993-94 

YTD AD 4 $ 


TOTAL $ 


-- FISCAL 
HOURS 


20 

250 

400 

10 

20 

SSL 


SECTION TOTAL 


1,550 


CONTRACT SERVICES 

2 05230 13210 000 CONSTRUCTION 

2 05230 13310 111 CORROSION ENGINEERING DESIGN 


SECTION TOTAL 


INTRA-DISTRICT EQUIPMENT 


5 

0521 0 

13241 

000 

1 NTRA 

DISTRICT 

CLASS 

1 / I V 

S 

05220 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I/IV 

5 

05230 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I / I V 

5 

08310 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I/IV 

5 

08330 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I / I V 

5 

09220 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I/IV 


SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 1,550 


****** N A R R A T I V E ****** 

ISIl£_ElI£SiEiI2M_2£_Efi2iI£i_ANS_PROJ|CT_LOCATiON_£OR_SyMMARY_gyDGETs 

THIS PROJECT PROVIDES FUNDS FOR THE DESIGN AND INSTALLATION OF A 
PROTECTIVE COATING TO STOP THE BREAKDOWN OF THE CONCRETE OCCURRING IN 
THE FILTERS AND OF A SYSTEM TO PREVENT THE CORROSION OCCURRING IN THE 
SEDIMENTATION BASINS AT THE SANTA TERESA WATER TREATMENT PLANT, 

EESil£i_fiSALS_AiD_OBJ|CXiV|S: 

THE GOAL OF THIS PROJECT IS TO STOP THE CORROSION PRESENTLY OCCURRING 
ON THE SEDIMENTATION BASINS AND FILTERS AT SANTA TERESA AND TO 
PROTECT THESE FACILITIES FROM AMY FUTURE DAMAGE. 


PROJECT; 9328109 

RUM DATE; 05/19/94 


CONSTRUCT ION 


STWTP FILTER COftROSlOM 
WU SYSTEM REVENUE C/Y 


PAGE 441 


DIVISION 


1994 - 95 

AMOUNT 


1,871 
19’fi70 
33,750 
915 
1,548 
70,869 

128,623 


600,000 

60,000 

660,000 


36 

455 

728 

18 

36 

1,54? 

2,820 

791,443 


PAGE 641 



PAGE 642 


FB20RP7R 
RUN DATE: 
RUN TIME: 

FUND: 190 
PROGRAM: 
PROJECT: 


PROJECT: 
RUN DATE: 


05/19/94 

13:17 


9328109 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: STWTP FILTER CORROSION 
WU SYSTEM REVENUE C/Y 
CONSTRUCTION 


I 


COORD: Richard Wentzel 
05230 

ENGINEERING SUPPORT DIVISION 


****** N A R R A T 
MEASURABLE_TASKS_AND_COMPLETiON_DATES: 

COMPLETE DESIGN OF PROTECTIVE SYSTEM OCTOBER 

ADVERTISE FOR BIDS NOVEMBER 

ISSUE NOTICE TO PROCEED DECEMBER 

P5LQ J ££T _COM P L E T I.ON_D AT E : 

THIS PROJECT IS SCHEDULED FOR COMPLETION IN MARCH, 1995. 


****** 


1994 

1994 

1994 


9328109 CONSTRUCTION 

05/19/94 


STWTP FILTER CORROSION 
WU SYSTEM REVENUE C/Y PAGE 642 
















fBZOIPfR 

RUM OATis 05/19/94 
RUM TIME: 13:17 

FUND: 190 

PROGRAM: 3 

PROJECT: 9328119 



SANTA CLARA VALLEY WATS 
FISCAL 94-95 BUDGET 

PROJECT: SECURITY SYSTEM 
WU SYSTEM REVENUE 
CONSTRUCTION 

8 DISTRICT 
REPORT 

C/Y 

COORD 

s Richard W e n t z e l 

05 230 

ENGINEERING SUPPORT 

PAGE 

DIVISION 

SECT -ORG- 

ft C C T - 

— 

--- ACCOUNT DESCRIPTION -- 

---- HOURS 

- F I S C A 
BUDGET £ 

L 1993-94 --- 

YTC- AD J $ 

-- -- FISCAL 

TOTAL $ HOURS 

1994-95 

AMOUNT 

DISTRICT LABOR 

1 05220 

1 05230 

13230 

13230 

000 

000 

CAPITALIZED LABOR/OVERHEAD 
CAPITALIZED LABOR/OVER HEAD 

250 

300 

20.272 

26*448 


20,272 

26,448 




SECTION TOTAL 

550 

46,720 


46,720 


CONTRACT SERVICES 

2 05230 

13210 

000 

CONSTRUCT ION 


100,000 


100,000 


INTRA-DISTRICT EQUIPMENT 
5 05220 13241 

5 05230 13241 

000 

000 

I NTRA DISTRICT CLASS I/I V 
INTRA DISTRICT CLASS I/IV 


455 

546 


455 

546 




SECTION TOTAL 


1,001 


1,001 




* * 

* * PROJECT TOTAL * * * * 

550 

147,721 


147,721 





****** M A R 

RAT 

I V 

g * * ® « » ® 




BRIEF DESCRIPTION OF PROJECT AND PROJECT LOCATION FOR SUMMARY BUDGET: 


THIS PROJECT PROVIDED FUNDS TO INSTALL A KEY OPERATED SECURITY GATE, 
LIGHTS, AND MONITORING SYSTEM AT THE LOWER ENTRANCE TO SANTA TERESA 
OFF GREYSTONE LANE. 

EE2iI£I_£2MEkllI2M_B&Il• 

THIS PROJECT IS SCHEDULED TO COMPLETE IN FY 93/94 AND WILL NOT BE 
BUDGETED IN FY 94/95. 


PROJECT: 9328119 
RUN DATE: 05/19/94 


SECURITY SYSTEM 
yy SYSTEM REVENUE C/Y 


CONSTRUCTION 


PAGE 445 





FB20RP7R 
RUN OATE: 
RUN TIME: 


05/19/94 

13:17 


FUND: 190 
PROGRAM: 4 
PROJECT: 9328999 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: SANTA TERESA UTR BUDGET 
UU SYSTEM REVENUE C/Y 
MAINTENANCE 


PAGE 644 


COORD: Jim Ferguson 
07100 

MAINTENANCE MANAGER 


SECT 

-ORG- 

ACCT - 

— 

--- ACCOUNT DESCRIPTION - 

DISTRICT LABOR 

1 07220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

1 

07230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

1 

07240 

61230 

000 

EXPENSED LABOR/OVERHEAD 

1 

07250 

61230 

000 

EXPENSED LABOR/OVERHEAD 

1 

07260 

61230 

000 

EXPENSED LABOR/OVERHEAD 

CONTRACT SE 
2 

RVICES 
07220 

61063 

SECTION TOTAL 

000 MAINTENANCE SERVICES OTHER 

2 

07220 

61071 

000 

MATERIALS & SUPPLIES GENERAL 

2 

07220 

61310 

471 

EQUIPMENT RENTAL CONTRACT 

2 

07220 

61310 

476 

UTILITIES LAND FILL FEES 

2 

07230 

61063 

000 

MAINTENANCE SERVICES OTHER 

2 

07230 

61071 

000 

MATERIALS & SUPPLIES GENERAL 

2 

07230 

61072 

000 

CHEMICALS 

2 

07230 

61310 

542 

CONTRACT LAND MAINTENANCE 

2 

07230 

61422 

000 

LEASE EQUIPMENT 

2 

07240 

61063 

000 

MAINTENANCE SERVICES OTHER 

2 

07240 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


HOURS 


-FISCAL 1993-94 
BUDGET $ YTD ADJ $ 


TOTAL S 


- FISCAL 1994-95 -- 
HOURS AMOUNT 


673 

1,416 

8,750 

331 

350 

11,520 


INTRA-DISTRICT EQUIPMENT 


5 

5 07220 

5 07220 

5 07230 

5 07230 


61241 

61242 

61243 

61242 

61243 


SECTION TOTAL 


INTRA DISTRICT CLASS I/1V 
000 INTRA DISTRICT CLASS IT 

000 INTRA DISTRICT CLASS III 

000 INTRA DISTRICT CLASS II 

000 INTRA DISTRICT CLASS III 


SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


39,885 

85.296 
625,827 

20,118 

30.297 

801,423 


2,842 

8,525 

11,367 

2,842 

10,500 

8,200 

3,150 

15,000 

1,560 

15,000 

55,000 

133,986 


20,966 

10,142 

10,142 

13,950 

1,800 


11,520 


57,000 

992,409 


• * 


I 


* * * * 


BFM E F_D E SC jM PI^0N_0 F_P ROjJ E C T_AN D_PRO J E C T_LOC ATJ_ON_£OR_SUMM AR Y_BUD GE T : 

THIS IS A NEW BUDGETED PROJECT WHICH WAS CREATED TO TRACK THE COSTS 
ASSOCIATED WITH MAINTENANCE OF THE SANTA TERESA WATER TREATMENT PLANT 
(STWTP). FUNDS FROM THE WATER TREATMENT GENERAL PROJECT (#9376999) 
WERE REDUCED AND ALLOCATED TO THE STWTP PROJECT WITH NO NET INCREASE 
TO THE WATER TREATMENT COST CENTER. 


PROJECT: 9328999 
RUN DATE: 05/19/94 


MAINTENANCE 


SANTA TERESA WTR BUDGET 
WU SYSTEM REVENUE C/Y 


PAGE 644 




























FS20RP7R 

RUN DATES 05/19/94 
RUM TIME: 13:1/ 

FUND: 190 
PROSRAK: 4 
PROJECT: 9328999 


PROJECT: 9328999 
SUM DATE: 05/19/94 


SANTA CLARA VALLEY HATER DISTRICT PASS 645 

FISCAL 94-95 BUDGET REPORT 

COORB: Jim Ferguson 

PROJECT! SANTA TERESA MIR BUDGET 0?100 

WO SYSTEM REVENUE C/Y MAINTENANCE MANAGER 

MA I NT'E NANCE 

****** N A R ft A T I V £ *«**«* 


THIS PROJECT PROVIDES FUNDS TO PERFORM PREVENTATIVE, CORRECTIVE AND 

PROPERTY MAINTENANCE, MODIFICATIONS OR CHANGES, CONSTRUCT I OR, 

VEGETATION CONTROL, LANDSCAPE MAINTEWftNCE, MAINTENANCE SERVICES, 

ENGINEERING AND TECHNICAL SUPPORT TO MAINTAIN THE 8TUTP, SANTA 

TERESA IS A 100 MGD FACILITY THAT IS LOCATED ON GRETSTONE LAME IN SAN 

JOSE AND PROVIDES DRINK WATER TO SOUTH AMO EAST SAM JOSE BY UAY OF 

THE GKEYSTONE PUMPING STATION AND THE SHELL PIPELINE. 

£&2iE£l_fi2&ki-fi.MD_0|JECT J.VES : 

WATER UTILITY MAINTENANCE DIVISION (WUMB) 

1) TO ACCOMPLISH 100% OF THE PREVENTATIVE MAINTENANCE WORK ORDERS 
THAT HAVE BEEN IDENTIFIED TO MAINTAIN THE SANTA TERESA WATER 
TREATMENT PLANT. 

2) CORRECTIVE MAINTENANCE WORK IS TO BE ACCOMPLISHED AS REOUESTED 8Y 
OPERATIONS AND OTHER DIVISIONS, BUT WILL NOT EXCEED 30% OF THE 
ANNUAL ALLOCATED RESOURCES OF THE UUMD. 

3) MODIFICATIONS AND CHANGES ARE TO BE ACCOMPLISHED AS REQUESTED, 
PRIORITIZED BY OPERATIONS AND OTHER DIVISIONS, BUT WILL NOT 
EXCEED 20% OF THE ANNUAL ALLOCATED RESOURCES OF THE WUMD. 

4) CONSTRUCTION WORK WILL BE SCHEDULED AND PERFORMED AS REQUESTED BY 
OPERATIONS AND OTHER DIVISIONS, BUT WILL NOT EXCEED 5% OF THE 
ANNUAL ALLOCATED RESOURCES OF THE WUMD. 

5} TO DEVELOP, COORDINATE AND IMPLEMENT WATER UTILITIES MAINTENANCE 
DIVISION'S COMPUTERIZED MAINTENANCE MANAGEMENT PROGRAM; MANAGEMENT 
OF THE BUDGET AND RELATED MAINTENANCE PROGRAMS. 

FIELD MAINTENANCE DIVISION (FMD) 


1) TO PROVIDE PROPERTY MAINTENANCE TO THE SANTA TERESA WATER 
TREATMENT FACILITIES. 

VEGETATION PROGRAMS DIVISION (VGP) 

1) TO PROVIDE VEGETATION CONTROL AMD LANDSCAPE MAINTENANCE FOR THE 
SANTA TERESA WATER TREATMENT FACILITIES IN COMPLIANCE WITH 
DISTRICT'S STANDARDS. 


HA I MTeNft-MCE 


SANTA TERESA WTR BUDGET 

HU SYSTEM REVENUE C/Y PAGE 645 





FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 4 
PROJECT: 9328999 


PROJECT: 9328999 
RUN DATE: 05/19/94 


SANTA CLARA VALLEY WATER DISTRICT PAGE 646 

FISCAL 94-95 BUDGET REPORT 

COORD: Jim Ferguson 




PROJECT: SANTA TERESA WTR 
WU SYSTEM REVENUE 
MAINTENANCE 

budget 

C/Y 


07100 

MAINTENANCE MANAGER 

* '* ■ •.* ■ i 

t * * 

N A R R A T 

I V 

E 

****** 


M£ASyRABLE_TASKS_AND_COMPLETION DATES : 


1) PREVENTATIVE MAINTENANCE: IN EACH QUARTER TO EXPEND APPROXIMATELY 

45% OF WUMD QUARTERLY ALLOCATION ON PM WORK ACTIVITIES. 

ESTIMATED COST OF S 86,899.00 PER QUARTER. 

2) CORRECTIVE MAINTENANCE: ON A PRIORITY BASIS IN EACH QUARTER TO 
EXPEND 30% OF WUMD QUARTERLY ALLOCATION ON CM ACTIVITIES. 

ESTIMATED COST OF $ 57,933.00 PER QUARTER. 

3) MODIFICATION AND CHANGES: AS REQUIRED EACH QUARTER EXPEND NO MORE 
THAN 20% OF WUMD QUARTERLY ALLOCATION ON MODIFICATION OR CHANGES.. 
ESTIMATED COST OF S 38,622.00 PER QUARTER. 

4} CONSTRUCTION: AS REQUIRED IN EACH QUARTER TO IMPROVE OPERATIONS 
WITH CONSTRUCTION ACTIVITIES, EXPEND NO MORE THAN 5% OF WUMD 
QUARTERLY ALLOCATION ON CONSTRUCTION WORK. 

ESTIMATED COST OF $ 9,655.00 PER QUARTER. 

5) MAINTENANCE PROGRAM ANALYSIS: TO PROVIDE OVERALL MANAGEMENT OF 
WATER UTILITIES MAINTENANCE PROGRAM, RESOLVE CONCERNS ON AN AS 
NEEDED BASIS. DEVELOP EXPENDITURE REPORTS, BI-WEEKLY BACKLOG WORK 
ORDER REPORTS. UPDATE COMPUTERIZED MAINTENANCE PROGRAM 
PROCEDURES MANUAL AS REQUIRED. 

6) PROPERTY MAINTENANCE: IN EACH QUARTER TO EXPEND APPROXIMATELY 25% 
OF THE TOTAL ALLOCATION TO MAINTAIN THE SANTA TERESA WATER 
TREATMENT FACILITIES. 

ESTIMATED COST OF $ 22,175.00 PER QUARTER. 

7) VEGETATION CONTROL AND LANDSCAPE MAINTENANCE: IN EACH QUARTER TO 
EXPEND APPROXIMATELY 25% OF THE TOTAL ALLOCATION TO MAINTAIN THE 
SANTA TERESA WATER TREATMENT FACILITIES. 

ESTIMATED COST OF $ 38,943.00 PER QUARTER. 

8) MAINTENANCE SERVICE: IN EACH QUARTER TO EXPEND APPROXIMATELY 25% 
OF THE TOTAL ALLOCATION TO PROVIDE AS NEEDED SERVICE TO THE OTHER 
DIVISIONS. 

ESTIMATED COST OF $ 2,466.00 PER QUARTER. 

PROJECT_COMPLETiON_DATE: 

THIS IS AN ON GOING MAINTENANCE DEPARTMENT PROGRAM. 


MAINTENANCE SANTA TERESA WTR BUDGET 

WU SYSTEM REVENUE C/Y PAGE 646 
















64 ? 


FB20RP7R SANTA CLARA VALLEY MATER DISTRICT EASE 

RUN DATE; 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUM TIME! 13!1? 


COORD; Tom Dean 


FUND; 190 





PROJECT: 

RWTP LIQUID FEED 

SYSTEM 


05210 



PROGRAM; 

3 




W 

U SYSTEM REVENUE 

Cf Y 


WA TER F 

ACUITIES BR 

MANAGER 

PROJECT ; 

9329103 





CONSTRUCTION 












-- --, . 

- f I S C A 

i L 1993-94 

--...... 

- - FISCAL 

1994-95 -- 

SEC 

T - OR 6 - 

AC C T - 

- - - • 

ACCOUNT 

DESCRIPTION - 

- HOURS 

BUDGET % 

YTD AD J $ 

TOTAL t 

HOURS 

AMOUNT 

DISTRICT 

LABOR 











N 

0521 0 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

110 

ID.495 


10,495 

450 

42,101 

1 

05220 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

20 

1,621 


I ‘621 



1 

05230 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

50 

4,408 


4, 40B 

600 

50,626 

1 

08230 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 





17 

1,255 

1 

08310 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 





10 

915 

I 

08330 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAB 





80 

6,186 

1 

09220 

13230 

000 

CAPITALIZED 

LA BOR/OVERHEAD 

551 

45,110 


45,110 

2,184 

182.094 

1 

09230 

13230 

000 

CAPITALIZED 

LASOR/OVERKEAD 

50 

3,509 


3,509 

50 

3,314 




SECTION TOTAL 


781 

65,143 


65,143 

3,391 

286,531 

CONTRACT 

SERVICES 











2 

0521 0 

13210 

000 

CONSTRUCT!ON 



350,000 


350,000 


6,000 

2 

05210 

13310 

145 

REPORT PREPARATION 


2,000 


2,000 



2 

09220 

13310 

458 

TEST & ANALYSIS 


3,000 


3,000 


6,000 




SECTION TOTAL 



355,000 


355,000 


12,000 

INTRA-DISTRICT EQUIPMENT 










5 

0521 0 

13241 

000 

INTRA DISTRICT CLASS I/IV 


200 


200 


819 

5 

05220 

13241 

000 

INTRA DISTRICT CLASS I/IV 


36 


36 



5 

05230 

13241 

000 

INTRA DISTRICT CLASS I/IV 


91 


91 


1,092 

5 

08230 

13241 

000 

INTRA DISTRICT CLASS I/IV 






31 

5 

0831 0 

13241 

000 

INTRA DISTRICT CLASS I/IV 






IS 

5 

n«33n 

1324 1 

000 

I NTR& D I S T R I 

CT CLASS I/IV 






146 

5 

09220 

13241 

000 

INTRA DISTRICT CLASS I/IV 


1,003 


1,003 


3,975 

5 

09230 

13241 

000 

INTRA DISTRICT CLASS I/IV 


91 


91 


91 




SECTION TOTAL 



1,421 


1 ,421 


6,172 




* & 

* * PROJECT 

TOTAL * * * * 

781 

421,564 


421,564 

3,391 

304,703 


****** N A R R A T I ¥ E ****** 

BRiEF_DESCRI£IION_gF_PROJE-CI_AND_PROJECI_LOCATIOM_FOR = SUflM A R Y„!UD|E T 5 

THIS PROJECT CONSISTS OF COMPLETING THE CONSTRUCTION OF MODIFICATIONS 
TO CONVERT THE CHLORINE AMD AMMONIA GAS FEED SYSTEMS TO LIQUID FEED 
SYSTEMS AT THE 81NCOMADA WATER TREATMENT PLANT, A CONSTRUCTION 
CONTRACT FOR THIS WORK W AS AWARDED IN FY 1993-94. THE RINCONADA PLANT 
IS LOCATED IM THE WEST FOOTHILLS IN LOS GATOS ON MORE AVENUE. 


PROJECT; 9329103 

SUN BATE: 05/19/94 


ftttTP LIQUID FEED SYSTEM 
MU SYSTEM REVENUE CAY 


PAGE 44? 


COMSTROCTIOM 



FB20RP7R 
RUN DATE: 
RUN TIME: 

FUND: 190 
PROGRAM: 
PROJECT : 


PROJECT : 
RUN DATE: 



SANTA CLARA VALLEY WATER 

DISTRICT 


PAGE 648 

05/19/94 

FISCAL 94-95 BUDGET 

REPORT 



13:17 








COORD: Tom Dean 



PROJECT: RWTP LIQUID FEED 

SYSTEM 

05210 


3 

WU SYSTEM REVENUE 

C/Y 

WATER FACILITIES 

BR MANAGER 

9329103 

CONSTRUCTION 





****** N A R R A T I V E ****** 


PR°iI£T_GOALS_AND_gB JECTJ.VES : 

THE GOAL OF THE PROJECT IS TO COMPLY WITH THE LOCAL TOXIC GAS 
ORDINANCE ADOPTED BY THE LOCAL FIRE MARSHALL IN THE TOWN OF LOS GATOS 
IN 1989. 

MEASURABLE_TASKS_AND_COMPLET.LON_DATES: 

NOTICE TO BEGIN WORK 
COMPLETE CONSTRUCTION 
TESTING AND STARTUP 

PROJECT_COMPLEJION_DATE : 

THIS PROJECT IS SCHEDULED TO BE COMPLETED BY NOVEMBER 1995. 


JULY 1994 
JUNE 1995 
AUGUST 1995 


9329103 

CONSTRUCTION 

RWTP 

LIQUID 

FEED SYSTEM 


05/19/94 


WU 

SYSTEM 

REVENUE C/Y 

PAGE 648 






649 


RUM DATES 05/19/94 
RUM TIME: 13:17 


: 190 
PROGRAM: 2 
PROJECT; 9329104 


SAKTA CLARA VALLEY MATER OISTt! 
FISCAL 94-95 BUDGET REPORT 


PROJECT; RUT P WTR QUALITY REG CMPLNCi 
UU SYSTEM REVENUE C/Y 
PLANNING 


IOORB: Tom Bia 
05210 
HATER 







. F 1 S C ft L 1993-94 --- 

- - FISCAL 

1994 - 95 - - 

SEC 

T -0RG- 

A C C T - 


-- ACCOUNT DESCRIPTION . 

HOURS BUDGET $ YTD AO J $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT 

LftSOR 







1 

05210 

61230 

000 

EXPENSED LABOR/OVERHEAD 


1,010 

94,474 

*> 

0 5 2 2 0 

61230 

000 

(EXPENSED LABOR/OVERHEAD 


170 

13,375 


05230 

61230 

000 

EXPENSED LABOR/OVERHEAD 


136 

11,476 

i 

05340 

61230 

000 

EXPENSED LABOR/OVERHEAD 


262 

25,059 

i 

0621 0 

61230 

000 

EXPENSED LABOR/OVERHEAD 


17 

1,468 

i 

08310 

61230 

000 

EXPENSED LABOR/OVERHEAD 


27 

2,491 

i 

08420 

61230 

000 

EXPENSED LABOR/OVERHEAD 


1,696 

132,883 




SECTION TOTAL 


3,318 

281,216 

CONTRACT 

SERVICES 







2 

05210 

61071 

000 

MATERIALS & SUPPLIES GENERAL 



116,000 

2 

08420 

61063 

000 

MAINTENANCE SERVICES OTHER 



3,400 

2 

08420 

61071 

000 

MATERIALS & SUPPLIES GENERAL 



13,60-0 

2 

08420 

61073 

000 

SMALL TOOLS 



3,400 

2 

08420 

61303 

000 

TEMPORARY EMPLOYEES FEES 



5,440 

2 

08420 

61310 

458 

TEST & ANALYSIS 



34,000 


SECTION TOTAL 

IMTBA-DISTRICT EQUIPMENT 

5 61241 1NTRA DISTRICT CLASS I/1V 

* * * * PROJECT TOTAL * * * 


3,318 


195,840 

6,0S9 
483,105 


****** N A R R A T S ¥ £ ****** 

IiIi£_BIi£SI£II2M_2£_PE2iI£I_AMD_PRO JICT_igCATXOM_£gR_|yMMARY_ByDGEIs 

THIS IS A CONTINUING PROJECT INITIATED IN FY 1991-92 TO EXAMINE 
ALTERNATIVE MEANS OF DISINFECTION AND CONTROLLING THE FORMATION OF 
DISINFECTION BY-PRODUCTS AT THE DISTRICT'S THREE TREATMENT PLANTS, 
WORK FOR FY 94-95 CONSISTS OF; CONDUCTING PLANT SCALE TESTING AT THE 
TREATMENT PLANTS TO COMPARE AND VERIFY THE RESULTS OF THE PILOT 
TESTING FOR COMPLIANCE WHICH WAS CONDUCTED IM FISCAL YEAR 1993-94 
WITH THE STAGE 1 REQUIREMENTS OF THE DISINFECTION/DISINFECTION 
BY-PRODUCTS (D/DBP) RULE WHICH WAS PROPOSED IN EARLY 1994; SEfili 
COLLECTING DATA THAT WILL BE USES TO SUPPORT THE DEVELOPMENT OF THE 
ENHANCED SURFACE HATER TREATMENT RULE AND STAGE 2 OF THE D/DBP RULE; 
AMD CONTINUING WITH THE PRE-DESIGN WORK RESULTING IN THE ENGINEER'S 
REPORT AMD ENVIRONMENTAL ASSESSMENT FOR STAGE 1 AMD STAGE 2 OF THE 
D/DBP ROLE. 


PROJECTi 9329104 
RUM DATE: 0-5/19/94 


RWTP WTR QUALITY RES CMPLNCi 
MU SYSTEM REVENUE C/Y 


PAGE 645 



FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 2 
PROJECT: 9329104 


PROJECT: 9329104 
RUN DATE: 05/19/94 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 650 


PROJECT: RWTP WTR QUALITY REG CMPLNCE 
WU SYSTEM REVENUE C/Y 
PLANNING 


COORD: Tom Dean 
05210 

WATER FACILITIES BR MANAGER 


****** 


I 


IN PREVIOUS YEARS, LABOR AND EXPENDITURES WERE CHARGED TO THE 
CONSTRUCTION PROGRAM. FOR FISCAL YEAR 1994-95, CHARGES WILL BE MADE 
TO THE PLANNING PROGRAM. 


PROJECT GOALS AND OBJECTIVES: 


THE GOAL OF THIS PROJECT IS TO COMPLY WITH THE FORTHCOMING WATER 
QUALITY REGULATIONS PROPOSED BY THE ENVIRONMENTAL PROTECTION AGENCY. 
THESE REGULATIONS INCLUDE THE D/DBP RULE AND THE ENHANCED SURFACE 
WATER TREATMENT RULE. 


5IASyRABLE_TASKS_AND_COMPLETi.ON_DAT E S : 

COMPLETE PILOT SCALE TESTING 
COMPLETE HYDRAULIC STUDIES 
COMPLETE FULL SCALE TESTING 

PROJECT COMPLETION DATE: 


SEPT 1994 
DEC 1994 
JUNE 1995 


THE PROPOSED COMPLIANCE DATE FOR THE FORTHCOMING REGULATIONS ARE AS 
FOLLOWS: 


DISINFECTANT/DISINFECTION BY-PRODUCTS RULE 
STAGE 1 
STAGE 2 

ENHANCED SURFACE WATER TREATMENT RULE 
INTERIM RULE 
FINAL RULE 


JUNE 1998 
JANUARY 2002 


JUNE 1998 
JUNE 2000 


ALLOCATION FORMULA AND BASIS: 


NO LABOR OR EXPENDITURES WILL BE MADE TO THIS PROJECT NUMBER. CHARGES 
WILL BE MADE TO PROJECT NUMBER 0002104. THE ALLOCATION PERCENTAGE TO 
THE RINCONADA TREATMENT PLANT IS 34 PERCENT. 


PLANNING 


RWTP WTR QUALITY REG CMPLNCE 

WU SYSTEM REVENUE C/Y PAGE 650 
















































F820RP7R SANTA CLARA VALIEV MATER DISTRICT PAGE 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUM TIME; 13:17 


FUND: 190 
PROGRAM: 3 
PROJECT; 9329104 


PROJECT; RUT? WTR QUALITY REG CMPLSCE 


C00Ru : Tom B ® fi n 
05 210 


HU SYSTEM REVENUE C/Y 
CONSTRUCTION 


MATER FACILITIES Bit MANAGER 


.....-- f I g r ^ l 1993*94 ------------ 


SEC 

T -ORG- 

A. C C T - 

- - - 

--- ACCOUNT 

DESCRIPTION -. 

HOURS 

BUDGET $ 

‘f TO AB J $ TOTAL $ 

DISTRICT 

LABOR 









05210 

13230 

000 

CAP ! TALIZSD 

LABOR/OVERHEAD 

711 

A7 700 
** • ? * * * 

67,799 


05220 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

20 

1,655 

1,655 

1 

0 523 0 

13230 

000 

CAP ITALI ZED 

LABOR/OVERHEAD 

170 

14,987 

14,987 

1 

05340 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

20 

1,962 

1,962 

1 

08310 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

27 

2,549 

2,549 

1 

08420 

13230 

000 

CAP I TAL 1 ZED 

LABOR/OVERHEAD 

3,387 

266,583 

266,583 




SEC 

TION TOTAL 


4,335 

355,535 

355,535 

CONTRACT 

SERVICES 








2 

08420 

13303 

000 

TEMPORARY EMPLOYEES FEES 


5,440 

5,440 

2 

08420 

13310 

458 

TEST & ANALYSIS 


34,000 

34,000 

2 

08420 

61073 

000 

SHALL TOOLS 



2,550 

2,550 


-- FISCAL 1994-95 
HOURS AMOUNT 


SECTION TOTAL 


41,990 


41,990 


EQUIPMENT 

3 05210 13580 000 EQUIPMENT OTHER 


27,200 


27,200 


INTRA-DISTRICT EQUIPMENT 


5 

0521 0 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I / I V 

1,294 

1,294 

5 

05220 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I / 1 V 

36 

36 

5 

05230 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I /IV 

309 

309 

5 

05340 

13 241 

000 

INTRA 

DISTRICT 

CLASS 

1/ TV 

36 

36 

5 

08310 

13241 

000 

i NTS A 

DISTRICT 

CLASS 

1 / I V 

49 

49 

5 

08420 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I/I V 

6,184 

6,164 


SECTION TOTAL 


7,888 


7,888 


* * * * PROJECT TOTAL * * * 


4,335 432,613 


432,613 


****** N A R R A T I V E ****** 

IRiI£_DESCRIPIiOM_OF_PROJICI_AMD_PROJECI_LOCAIiOM_FO'R_syMMARr_iyDi|I: 

THIS IS A CONTINUING PROJECT INITIATED IN FY 1991-92 TO EXAMINE 
ALTERNATIVE MEANS Of DISINFECTION AND CONTROLLING THE FORMATION OF 
DISINFECT I OB BY-PRODUCTS AT THE DISTRICT'S THREE HATER TREATMENT 
PLANTS, IN FY 1993-94, WORK CONTINUES AT THE PILOT PLANT TO EVALUATE 
ALTERNATIVE DISINFECTION PROCESSES AND TO PERFORM PRELIMINARY 
ENGINEERING INVESTIGATIONS AT EACH TREATMENT PLANT. LABOR AND 
EXPENDITURES HERE CHARGED TO THE CONSTRUCTION PROGRAM IN FY 1993-94. 
FOR FT 1994-95 LABOR AND EXPENDITURES WILL 8E CHARGED TO THE PLANNING 


PROJECTS 9329104 
RUM DATE: 05/19/94 


CONSTRUCTION 


RWTP UTS QUALITY BEG CMPIMCE 

WU SYSTEM REVENUE C/Y PAGE 




FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 652 


FUND: 190 

PROGRAM: 3 

PROJECT: 9329104 


PROJECT: RWTP WTR QUALITY 
WU SYSTEM REVENUE 
CONSTRUCTION 

REG 

C/Y 

CMPLNCE 

COORD: Tom Dean 

05210 

WATER FACILITIES BR MANAGER 


* * * * * 

N A R R A T 

I 

V E 

****** 


PROGRAM. 


PROJECT: 9329104 CONSTRUCTION RWTP WTR QUALITY REG CMPLNCE 

RUN DATE: 05/19/94 WU SYSTEM REVENUE C/Y PAGE 652 



FB20SP7R 5AWTA CLASA VALLEY WATER 6I5TRIGT fhm 45S 

RUN DATE; 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUM TIME; 13:17 








COORD; Tom 

Dean 



FUND: 190 





PROJECTS RWTP SLUDGE DRYING BED REPLACE 

05210 



PROGRAM: 3 





WU SYSTEM REVENUE C/Y 

WATER FAC! 

inies 8» 

MANAGER 

PROJECT; 9329116 




CONSTRUCTION 










............ F t s c & !_ 

1993-94 -- 

- • • 

- - FI SCAT 

1994-95 -- 

SECT 

-ORG- 

ACCT- 

... 

- ACCOUNT 

DESCRIPTION ------ HOURS BUDGET % Y TO 

AD J % TOTAL 

$ 

HOURS 

AMOUNT 

DISTRICT LABOR 









1 

0521 0 

13230 

000 

CAPITAL I ZED 

LABOR/OVERHEAD 



5 00 

46,778 

<5 

05220 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 



350 

27,538 

gjj 

08330 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 



10 

772 

1 

09230 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 



300 

20,112 




S£C 

TJOM TOTAL 




1,160 

95,200 

INTRA-DISTRICT EQUIPMENT 








5 

0521 0 

13241 

000 

INTRA DISTRICT CLASS I/I V 




910 

5 

05220 

13241 

000 

INTRA DISTRICT CLASS I/IV 




637 

5 

08330 

13241 

000 

INTRA DISTRICT CLASS I/IV 




18 

5 

09230 

13241 

000 

INTRA DISTRICT CLASS I/IV 




546 




SECTION TOTAL 





2,111 




* * 

* * PROJECT 

TOTAL * * * * 



1,160 

97,311 


****** f> * r R A T S V E ****** 

S51I£_&Il£5I£IISM_2£_EE2J|£i_*MB_EE2iI£i_t2£AlI2M_£S5_lUMM*El_iy&S|i: 

THIS PROJECT CONSISTS OF THE DESIGN TO REPLACE THE ASPHALT BASE SLABS 
Of THE SLUDGE DRYING BEDS AT THE RINCONADA TREATMENT PLANT. T Hi 
ASPHALT BASE SLAB HAS DETERIORATED REQUIRING EXTENSIVE REPAIRS THE 
PAST FEW YEARS. THE RINCONADA PLANT IS LOCATED IN THE WEST FOOTHILLS 
IN LOS GATOS ON MORE AVENUE. 

PE2iI£l_S2dkS_AN0_giJ|CTiv|s: 

THE PROJECT OBJECTIVE IS TO PROVIDE CONTINUED EFFICIENT OPERATION OF 
THE SLUDGE DRYING BED FACILITY AT THE PLANT. 

COMPLETE DESIGN 
ADVERTISE AND AWARD CONTRACT 
COMPLETE CONSTRUCTION 

£E2il£I_S2B£L|1I0N_DAT|: 

THIS PROJECT IS SCHEDULED TO BE COMPLETED BY MARCH 1996. 


JUNE 1995 
AUGUST 1995 
MARCH 1996 


PROJECT ; 93291 16 
RUM DATE S 05/19/94 


CONSTRUCT ION 


StWTP SLUDGE DRYING BED REPLACE 

WU SYSTEM REVENUE C/Y PASS 6S3 




FB20RP7R SANTA CLARA VALLEY WATER DISTRICT PAGE 654 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 

FUND: 190 PROJECT: RWTP ROOF REPLACEMENT 

PROGRAM: 3 WU SYSTEM REVENUE C/Y 

PROJECT: 9329118 CONSTRUCTION 

-. FISCAL 1993-94 .FISCAL 1994-95 -- 

SECT -ORG- ACCT.ACCOUNT DESCRIPTION. HOURS BUDGET $ YTD ADJ $ TOTAL $ HOURS AMOUNT 

DISTRICT LABOR 

1 05210 13230 000 CAPITALIZED LABOR/OVERHEAD 

1 08330 13230 000 CAPITALIZED LABOR/OVERHEAD 

1 09220 13230 000 CAPITALIZED LABOR/0VERHEAD 


SECTION TOTAL 908 76,765 

CONTRACT SERVICES 

2 05210 13210 000 CONSTRUCTION 90,000 

INTRA-DISTRICT EQUIPMENT 

5 0521 0 13241 000 INTRA DISTRICT CLASS I/1V 200 

5 08330 13241 000 INTRA DISTRICT CLASS I/IV 18 

5 09220 13241 000 INTRA DISTRICT CLASS I/IV 1,434 

SECTION TOTAL 1,652 


* * * * PROJECT TOTAL * * * * 908 168,417 


****** N A R R A T I V E ****** 

BRIEF_DESCRIPT ION_OF_PRgjECI_AND_PROJECT_LOCATiON_FOR_syMMARY_ByDGET: 

THIS PROJECT PROVIDES FOR THE DESIGN AND REPLACEMENT OF THE ROOF OF 
THE ADMINISTRATION BUILDING AT THE RINCONADA PLANT. THE ROOF OF THE 
PLANT WAS INSTALLED IN 1965 AND REQUIRES EXTENSIVE REPAIRS EACH YEAR. 
THE RINCONADA PLANT IS LOCATED IN THE WEST FOOTHILLS IN LOS GATOS ON 
MORE AVENUE. 

EROi§CT_GO A L S_AND_0 BJECTXVE S : 

THE GOAL OF THIS PROJECT IS TO PREVENT WATER DAMAGE TO THE EQUIPMENT 
LOCATED IN THE ADMINISTRATION BUILDING OF THE TREATMENT PLANT. 

MEASURABLE_TASjCS_AND_COMPLEXiON_DAIES: 

COMPLETE DESIGN 
ADVERTISE AND AWARD CONTRACT 
COMPLETE CONSTRUCTION 

ER2JECI_COMPLETiON_DATE: 

THIS PROJECT IS SCHEDULED TO BE COMPLETED BY NOVEMBER 1994. 


PROJECT: 9329118 

CONSTRUCT I ON 

RWTP ROOF 

REPLACEMENT 


RUN DATE: 05/19/94 


WU SYSTEM 

REVENUE C/Y 

PAGE 654 


JULY 1994 
SEPTEMBER 1994 
NOVEMBER 1994 


110 

10,293 

10 

772 

788 

65,700 


COORD: Tom Dean 
05210 

WATER FACILITIES BR MANAGER 


















PAGE 655 


fB20RP7R 



SANTA 

CLARA VALLEY WATER DISTRICT 



RUN DATE; OS/19/94 
RUN TIME; 13:17 



F I 

SCAL 94-95 BUDGET REPORT 

COORD: Richard Went 

Eel 

FUND: 190 



PROJECT ; 

RWTP POWER FACTOR CORRECTION 

05230 


PROGRAM: 3 




WU SYSTEM REVENUE C/Y 

ENGINEERING 

5UPP0R 

PROJECT: 9329122 




CONSTRUCTIOM 







-.. f ; s C A 

L 1993-94 --------. 

f I SCA 

SECT -OR6- 

ACCT - 


- ACCOUNT DESCRIPTION -- 

---- HOURS BUDGET % 

YTD ADJ % TOTAL S 

HOURS 

DISTRICT LABOR 







1 05230 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 



400 

CONTRACT SERVICES 







2 05230 

13210 

000 

CONSTRUCT IOM 




INTRA-DISTRICT EQU 

IPMEMT 






5 05230 

13241 

000 

IMTRft DISTRICT CLASS I/IV 






ft * 

* * PROJECT TOTAL * * * * 



400 


****** N A i? R A T I V £ ****** 

IliE£_BII£&I£lI2M_2£_Efi2il.£I_iMa_EE9iI£I_t2£4IISM_£2S_IUMB&SI_6!iB§iI: 

THIS PROJECT PROVIDES FUNDS FOR THE DESIGN, PURCHASE, AND 
INSTALLATION OF ft POWER FACTOR CORRECTION CAPACITOR NETWORK FOR THE 
RINCONADA WATER TREATMENT PLANT. RINCONA0A IS PRESENTLY AVERAGING 
POWER FACTORS BETWEEN 0.86 AND 0.88 WHICH ARE WELL BELOW THE 0.95 AT 
WHICH WESTERN POWER IMPOSES A BILLING PENALTY. WESTERN INCREASED 
THIS PENALTY SY A FACTOR OF 3 IN THEIR LATEST RATE SCHEDULE RESULTING 
IN MONTHLY PENALTIES TO THE DISTRICT OF AROUND $600. 


PRO Jf CT_GOA Lg_ANB_g! J.E eilVES : 

THE GOAL OF THIS PROJECT IS TO INCREASE THE RI NOONADA POWER FACTOR 
TOWARD 0.95 WHICH IS THE LEVEL BELOW WHICH WESTERN AREA POWER IMPOSES 
BILLING SURCHARGES. INCREASING POWER FACTOR WILL ALSO RESULT IN AN 
IMPROVED PLANT ELECTRICAL EFFICIENCY THAT WILL REDUCE OVERALL POWER 
COSTS, EXTEND EQUIPMENT LIFETIME, AND EXPAND THE CAPACITY OF THE MAIN 
TRANSFORMER TO ACCEPT ADDITIONAL LOADING. 


ANALYZE PLANT POWER FACTOR USE THROUGH 
CALCULATION AND MEASUREMENT 

DETERMINE PRELIMINARY DESIGN AND SOLICIT 
FEEDBACK FROM POTENTIAL EQUIPMENT SUPPLIERS 

FINALIZE DESIGN AMD ISSUE RfP 

PURCHASE AND INSTALL POWER FACTOR CORRECTION 
'NETWORK (S) 


OCTOBER 1994 


DECEMBER 1994 

FEBRUARY 1995 
APRIL 1995 


PROJECT : 9329122 
RUH D-ATEs 05/19/94 


CONSTRUCTION 


SWT P POWER FACTOR CORRECTION 
HU SYSTEM REVENUE C/Y 


DIVISION 

1994-95 -- 
AMOUNT 

33,750 

50,000 

728 

84,478 


PASS 






FB20RP7R 
RUN DATE: 
RUN TIME: 

FUND: 190 
PROGRAM: 
PROJECT : 


PROJECT : 
RUN DATE: 


05/19/94 

13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 

PROJECT: RWTP POWER FACTOR CORRECTION 

COORD: Richard Wentzel 

05230 

PAGE 656 

3 

9329122 

* ★ * * * * 

WU SYSTEM REVENUE C/Y 
CONSTRUCTION 

NARRAT IVE 

ENGINEERING SUPPORT 

* * * * * • 

DIVISION 


MEASURE POWER FACTOR IMPROVEMENT AND VALIDATE JUNE 1995 

THROUGH BILLED SURCHARGE REDUCTION 

T_COM P L E T j_ON_D AT E : 

THIS PROJECT IS SCHEDULED FOR COMPLETION IN JUNE, 1995. 


9329122 CONSTRUCTION RWTP POWER FACTOR CORRECTION 

05/19/94 WU SYSTEM REVENUE C/Y PAGE 656 





F820RP7R 




SANTA CLARA VALLEY HATER DISTRICT 


PAGE 65 7 

RUN DATE: 05/19/9 




FISCAL 94-95 BUDGET REPORT 



RON TIME: 13:17 











CQORDs Tom Dean 



FUND: 190 




PROJECT: RWTP CHEMICAL SPILL MITIGATION 05210 



PROGRAM; 3 




UU SYSTEM REVENUE C/Y WATER PAUL 

I T I E 8 8R 

MANAGES 

PROJECT; 9329123 




CONSTRUCTION 







---- FISCAL 1993-94 ---- 

- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

‘ ‘ * 

--- ACCOUNT 


HOURS 

AMOUNT 

DISTRICT LABOR 







1 05210 

13230 

000 

CAP I TALI ZED 

LABOR/OVERHEAD 

450 

4 2. $ 101 

1 05220 

13230 

000 

CAP I TAUZED 

LABOR/OVERHEAD 

350 

27,538 

1 08230 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

200 

14.758 

1 08310 

13230 

000 

CAP I TAUZED 

LABOR/OVERHEAD 

10 

915 

1 08330 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

20 

1,548 

1 09220 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 

5 46 

45,522 

1 09230 

13230 

00 0 

CAP I TAUZED 

LABOR/OVERHEAD 

400 

26,816 



SECTION TOTAL 


1,976 

159,198 

CONTRACT SERVICES 







2 05210 

13210 

000 

CONSTRUCTION 



290,000 

2 09220 

13310 

458 

TEST B, ANALYSIS 


2,600 



SECTION TOTAL 



292,600 

I MIRA-DISTRICT EQUIPMENT 






5 05210 

13241 

000 

SNTSA DISTRICT CLASS I/IV 


819 

5 05220 

13241 

000 

INTRA DISTRI 

CT CLASS I/IV 


637 

5 08230 

13241 

000 

I NTRA DISTRICT CLASS S/IV 


364 

5 08310 

13241 

000 

ISTRA DISTRICT CLASS I/IV 


18 

5 08330 

13241 

000 

INTRA DISTRICT CLASS I/IV 


36 

5 09220 

13241 

000 

INTRA DISTRICT CLASS I/IV 


994 

5 09230 

13241 

000 

INTRA DISTRICT CLASS I/IV 


728 


SECTION TOTAL 


* * * * PROJECT TOTAL * * * * 


1,976 


3,596 

455,394 


****** N * R R A T I ¥ E ****** 

lEII£_EII£SIEII2M_2£_£S2iI£I_*Mfi_EE2iI£I_k2£ATXON_FOR_syHM*SI_mog|T; 

THIS PROJECT PROVIDES FOR THE EVALUATION AND CONSTRUCTION OF REMEDIAL 
MEASURES TO CONTAIN POTENTIAL CHEMICAL SPILLS HITHIN THE TREATMENT 
PLANT PROPERTY, THIS INCLUDES THE DESIGN AND CONSTRUCTION OF A CANOPY 
FOR THE FUEL ISLAND, CONTAINMENT HALLS FOR THREE CHEMICAL TANKS AMD 
THE GENERATOR ROOM; THE MODIFICATION AND RELOCATION THE LOWER SLUDGE 
POND DECANT PUMPS, AMD OTHER MISCELLANEOUS MODIFICATIONS. 

£S2iI£I_S2*ti_iM2_2IiI£IIMlt 5 

THE OBJECTIVE OF THE PROJECT IS TO ENSURE COMPLIANCE WITH THE 


PROJECT ; 9329123 
RUM BATE i 05/19/94 


CHEMICAL SPI! 
UU SYSTEM 


REVENUE C/Y 


CONSTRUCTION 




FB20RP7R 
RUN DATE: 
RUN TIME: 

FUND: 190 
PROGRAM: 
PROJECT: 


PROJECT: 
RUN DATE: 


05/19/94 

13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 

PROJECT: RWTP CHEMICAL SPILL MITIGATION 

COORD: Tom Dean 

05210 

PAGE 658 

3 

9329123 


WU SYSTEM REVENUE C/Y 
CONSTRUCTION 

N A R R A T I V E 

WATER FACILITIES BR 

* * * * * * 

MANAGER 


HAZARDOUS MATERIALS REGULATIONS. 


ME ASURABLE_T AS((S_AND_COMPLE TION_DATES : 

COMPLETE DESIGN 
ADVERTISE AND AWARD CONTRACT 
COMPLETE CONSTRUCTION 

PR0JECI_C0MPLEII0N_DAIE 

THE PROJECT IS SCHEDULED TO BE COMPLETED BY NOVEMBER 1995. 


FEBRUARY 1995 
MAY 1995 
NOVEMBER 1995 


9329123 

05/19/94 


CONSTRUCTION 


RWTP CHEMICAL SPILL MITIGATION 

WU SYSTEM REVENUE C/Y PAGE 658 

















F S 20RP ?R 



SANTA CLARA VALLEY WATER DISTRICT 


PAGE ©59 

RUN DATE: 

05/19/94 

FISCAL 94-95 BUDGET REPORT 



RUM TIME: 

13-17 



COORD: Jim Ferguson 


FUND: 190 



PROJECT: RINCONADA WTP BUDGET 

07100 


PROGRAM: 4 



WU SYSTEM REVENUE C/Y 

MAINTENANCE MANAGES 


PROJECT: 9329999 


•'A I NTEMANCE 






-.- - p I s C A 

L 1993-94 ...FISCAL 

1994-95 -- 

SECT 

-ORG- 

AC CT - 

-. ACCOUNT DESCRIPTION . HOURS BUDGET $ 

YTD ADJ $ TOTAL $ HOURS 

AMOUNT 

DISTRICT LABOR 





1 

07220 

61230 

000 EXPENSED LABOR/OVERHEAD 

1,002 

59,384 

$ 

07230 

61230 

000 EXPENSED LAB'OR/DVERHEAD 

1,416 

85,296 

1 

07240 

61230 

000 EXPENSED LABOR/OVER HEAD 

10,500 

750,991 


07250 

61230 

000 EXPENSED lA BOR/OVERHEAD 

331 

20,118 

i 

07260 

61230 

000 EXPENSED LABOR/OVERHEAD 

350 

30,297 




SECTION TOTAL 

13,599 

946,086 

CONTRACT SERVICES 





2 

07220 

61063 

000 MAINTENANCE SERVICES OTHER 


4,231 

2 

07220 

61071 

000 MATERIALS 6 SUPPLIES GENERAL 


12,692 

2 

0 7220 

61310 

471 EQUIPMENT RENTAL CONTRACT 


16,923 

2 

07220 

61310 

476 UTILITIES LAND FILL FEES 


4,231 

2 

07230 

61063 

000 MAINTENANCE SERVICES OTHER 


10,500 

2 

07230 

61071 

000 MATERIALS 4 SUPPLIES GENERAL 


13,200 

2 

07230 

61072 

000 CHEMICALS 


3,150 

2 

07230 

61310 

542 CONTRACT LAND MAINTENANCE 


15,000 

2 

07230 

61422 

000 LEASE EQUIPMENT 


1,560 

2 

07240 

61063 

000 MAINTENANCE SERVICES OTHER 


35,000 

2 

07240 

61071 

000 MATERIALS & SUPPLIES GENERAL 


105,000 




SECTION TOTAL 


221,487 

INTRA-DISTRICT EQUIPMENT 




5 


A 1 5 £ 1 

! N T R A DISTRICT CLASS I/IV 


24,750 

5 

07220 

61242 

000 INTRA DISTRICT CLASS IS 


15,100 

5 

07220 

61243 

000 INTRA DISTRICT CLASS III 


15,100 

5 

0 7230 

61242 

000 INTRA DISTRICT CLASS II 


13,950 

5 

07230 

61243 

000 INTRA DISTRICT CLASS III 


1,800 




SECTION TOTAL 


70,700 




* * * * PROJECT TOTAL * * * * 

13,599 

1,238,273 




****** M A ft R k T 1 V 

1 ****** 



MIl£_BIS£5IEII2M_2£_EI2ilfiI_MB_Eg°iI£I_&2MI12M_£2i_iM!8Mli_iyiSII* 

THIS IS A 9i£y BUDGETED PROJECT, WHICH WAS CREATED TO TRACK THE COSTS 
ASSOCIATED WITH MAINTENANCE OF THE RIMCONABA WATER TREATMENT PLANT 
{RWTP >. FUNDS FROM THE WATER TREATMENT DEMERAL PROJECT (# 9376999} 

WERE REDUCED AMD ALLOCATED TO THE RWTP PROJECT WITH WO NET INCREASE 
TO THE WATER TREATMENT COST CENTER, 

MAINTENANCE RINCONADA WTP BUDGET 

WU SYSTEM REVENUE C/Y PASS 659 


PROJECT: 9529999 
RUM DATE: 05/19/94 




FB20RP7R 


SANTA CLARA VALLE 

RUN DATE: 05/19/94 


FISCAL 94-95 

RUN TIME: 13:17 



FUND: 190 


PROJECT: RINCONADA 

PROGRAM: 4 


WU SYSTEM R 

PROJECT: 9329999 


MAINTE 



N A R R A 


Y WATER DISTRICT 
BUDGET REPORT 

COORD: Jim Ferguson 

PAGE 660 

WTP BUDGET 

07100 


EVENUE C/Y 

NANCE 

MAINTENANCE MANAGER 


T I V E 

* * * * * * 



THIS PROJECT PROVIDES FUNDS TO PERFORM PREVENTATIVE, CORRECTIVE AND 
PROPERTY MAINTENANCE, MODIFICATIONS OR CHANGES, CONSTRUCTION, 
VEGETATION CONTROL, LANDSCAPE MAINTENANCE, MAINTENANCE SERVICES, 
ENGINEERING AND TECHNICAL SUPPORT TO MAINTAIN THE RWTP. RINCONADA IS 
A 40 MGD FACILITY THAT IS LOCATED IN LOS GATOS AND PROVIDES DRINKING 
WATER TO PORTIONS OF LOS GATOS, SAN JOSE, MT. VIEW, CUPERTINO, SANTA 
CLARA AND SUNNYVALE THROUGH SEVERAL TREATED WATER DISTRIBUTION 
PIPELINES. 


PROJECT GOALS AND OBJECTIVES: 


WATER UTILITY MAINTENANCE DIVISION (WUMD) 

1) TO ACCOMPLISH 100% OF THE PREVENTATIVE MAINTENANCE WORK ORDERS ' 

THAT HAVE BEEN IDENTIFIED TO MAINTAIN THE RINCONADA WATER . 

TREATMENT FACILITIES. 

2) CORRECTIVE MAINTENANCE WORK IS TO BE ACCOMPLISHED AS REQUESTED BY 
OPERATIONS AND OTHER DIVISIONS, BUT WILL NOT EXCEED 30% OF THE 
ANNUAL ALLOCATED RESOURCES OF THE WUMD. 

3) MODIFICATIONS AND CHANGES ARE TO BE ACCOMPLISHED AS REQUESTED, 
PRIORITIZED BY OPERATIONS AND OTHER DIVISIONS, BUT WILL NOT 
EXCEED 20% OF THE ANNUAL ALLOCATED RESOURCES OF THE WUMD. 

4) CONSTRUCTION WORK WILL BE SCHEDULED AND PERFORMED AS REQUESTED BY 
OPERATIONS AND OTHER DIVISIONS; BUT WILL NOT EXCEED 5% OF THE 
ANNUAL ALLOCATED RESOURCES OF THE WUMD. 

5) TO DEVELOP, COORDINATE AND IMPLEMENT WATER UTILITIES MAINTENANCE 
DIVISION'S COMPUTERIZED MAINTENANCE MANAGEMENT PROGRAM, MANAGE 
THE BUDGET AND RELATED MAINTENANCE PROGRAMS. 

FIELD MAINTENANCE DIVISION (FMD) 

1) TO PROVIDE PROPERTY MAINTENANCE TO THE RINCONADA WATER TREATMENT 
FACILITIES. 

VEGETATION PROGRAMS DIVISION ! 

1) TO PROVIDE VEGETATION CONTROL AND LANDSCAPE MAINTENANCE FOR THE 
RINCONADA WATER TREATMENT FACILITIES IN COMPLIANCE WITH DISTRICT'S 
STANDARDS. 


>ROJECT: 9329999 
IUN DATE: 05/19/94 


MAINTENANCE 


RINCONADA WTP BUDGET 
WU SYSTEM REVENUE C/Y 


PAGE 660 






















F820RP7R 

RUM DAT is 05/19/94 
RUN TIME; 13:17 

FUND: 190 
PROGRAM; 4 
PROJECT: 9329999 


SANTA CLARA VALLEY MATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: RIMCOMADA WTP BUDGET 
WU SYSTEM REVENUE C/Y 
MAINTENANCE 


COORD: Jim Ferguson 
07100 

MAIMTEMAMCE MANAGER 


****** M A R R A T I V E ****** 

1) PREVENTATIVE MAINTENANCE: IN EACH QUARTER TO EXPEND APPROXIMATELY 
45 X OF HUHD QUARTERLY ALLOCATION ON (PH) WORK ACTIVITIES. 

ESTIMATED COST OF S 109,904.00 PER QUARTER. 

2) CORRECTIVE MAINTENANCE; ON A PRIORITY BASIS IN EACH QUARTER TO 
EXPEND 30% OF WUHD QUARTERLY ALLOCATION ON (CM) ACTIVITIES. 
ESTIMATED COST OF $ 73,269.00 PER QUARTER. 

3) MODIFICATIONS OR CHANGES: AS REQUIRED EACH QUARTER EXPEND NO MORE 
THAN 20% OF WUHD QUARTERLY ALLOCATION ON MODIFICATION OR CHANGES. . 
ESTIMATED COST OF $ 12,212.00 PER QUARTER. 

4) CONSTRUCTION: AS REQUIRED IN EACH QUARTER TO IMPROVE OPERATIONS 
WITH CONSTRUCTION PROJECTS, EXPEND NO MORE THAT 5% OF WUMB 
QUARTERLY ALLOCATED FUNDS ON CONSTRUCTION WORK. 

ESTIMATED COST OF * 12,212.00 PER QUARTER. 

5) MAINTENANCE PROGRAM ANALYSIS: TO PROVIDE OVERALL MANAGEMENT OF 
WUMD PROGRAM, RESOLVE CONCERNS ON AN AS NEEDED BASIS. DEVELOP 
EXPENDITURE REPORTS, iI-WEEKLY BACKLOG WORK ORDER REPORTS. UPDATE 
THE COMPUTERIZED MAINTENANCE PROGRAM PROCEDURES MANUAL AS REQUIRED 


6 ) 


PROPERTY MAINTENANCE: 

OF THE TOTAL ALLOCATION 


IN EACH QUARTER TO EXPEND APPROXIMATELY 25% 


RINCONADA WATER 


TREATMENT 


FACILITIES. 

ESTIMATED COST Of $ 29,842.00 PER QUARTER, 


7 ) VEGETATION CONTROL AND LANDSCAPE MAINTENANCE: IN EACH QUARTER TO 

EXPEND APPROXIMATELY 25% OF THE TOTAL ALLOCATION TO MAINTAIN THE 
RINCOMADA WATER TREATMENT FACILITIES. 

ESTIMATED COST OF $ 33,143.00 PER QUARTER. 


8) MAINTENANCE SERVICE: IN EACH QUARTER TO EXPEND APPROXIMATELY 25% 

OF THE TOTAL ALLOCATION TO PROVIDE AS NEEDED SERVICE TO THE OTHER 
DIVISIONS. 

ESTIMATED COST OF $ 2,466.00 PER QUARTER. 


PRO J E CI_COMPL|IiOjf_BATE : 

THIS IS AN ONGOING MAINTENANCE DEPARTMENT PROGRAM. 


PROJECT; 9329999 
RUN DATES 05/19/94 


RINCONADA WTP BUDGE 
WU SYSTEM REVENUE C/ 


MAINTENANCE 




FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 5 
PROJECT: 9337103 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 662 


PROJECT: WT PROCESS CONTROL 

UU SYSTEM REVENUE C/Y 
OPERATIONS 


COORD: Richard Wentzel 
05230 

ENGINEERING SUPPORT DIVISION 


FISCAL 1993-94 . FISCAL 1994-95 -- 


SECT 

-ORG- 

ACCT - 

- - - - 

-- ACCOUNT DESCRIPTION . 

HOURS 

BUDGET $ 

YTD ADJ S TOTAL S 

HOURS 

AMOUNT 

DISTRICT LABOR 









1 

05220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

100 

8,109 

8,109 

40 

3,148 

1 

05230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

1,500 

132,240 

132,240 

2,400 

202,500 

1 

09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

75 

5,261 

5,261 

100 

6,704 




SECT 

ION TOTAL 

1,675 

145,610 

145,610 

2,540 

212,352 

CONTRACT SERVICES 









2 

05230 

61060 

000 

MAINTENANCE SERVICES 


38,000 

38,000 



2 

05230 

61061 

000 

MAINTENANCE SERVICES SOFTWARE 





15,000 

2 

05230 

61076 

000 

COMPUTER COMPONENTS 





5,000 

2 

05230 

61140 

000 

CONFERENCES/SEMINARS/TRAINING 


4,000 

4,000 



2 

05230 

61141 

000 

CONFERENCES/SEMINARS/TRAINING 





4,000 

2 

05230 

61161 

000 

TRAN SPORTAT I ON/TRAVEL/LODGING 


2,000 

2,000 


2,000 




SECTION TOTAL 


44,000 

44,000 


26,000 

INTRA-DISTRICT EQUIPMENT 








5 


61241 

INTRA DISTRICT CLASS I/IV 


3,049 

3,049 


4,623 




* * 

* * PROJECT TOTAL * * * * 

1,675 

192,659 

192,659 

2,540 

242,975 





****** N A R R 

A T 

I V 

g ****** 




BRIEF DESCRIPTION OF PROJECT AND PROJECT LOCATION FOR SUMMARY BUDGET: 


THIS PROJECT PROVIDES FUNDS FOR THE LABOR, EDUCATION AND TRAINING, 

AND MATERIALS NECESSARY TO PROPERLY TROUBLE SHOOT AND MAINTAIN 
PROCESS CONTROL SOFTWARE AND TO PROVIDE SYSTEM ENGINEERING SUPPORT 
FOR ALL DISTRICT WATER TREATMENT PLANTS, INCLUDING THEIR ASSOCIATED 
SLUDGE PROCESSING SYSTEMS. 

IN ACCORDANCE WITH LONG RANGE STRATEGIC PLAN, EMPHASIS IS BEING 
SHIFTED FROM RAW WATER PROCESS CONTROL TO TREATED WATER PROCESS 
CONTROL, RESULTING IN A DECREASE IN HOURS CHARGED TO THIS PROJECT. 

EE2JECT_GOALS_AND_OBJECTiVES: 

THE GOAL OF THIS PROJECT IS TO PROVIDE SYSTEM MANAGER AND SYSTEM 
ENGINEERING SUPPORT FOR THE OPERATIONS AND MAINTENANCE OF ALL PROCESS 
CONTROL HARDWARE AND SOFTWARE UTILIZED IN THE DISTRICT WATER 
TREATMENT FACILITIES. 


PROJECT: 9337103 OPERATIONS 

RUN DATE: 05/19/94 


WT PROCESS CONTROL 
WU SYSTEM REVENUE C/Y PAGE 662 










SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


F820RP7R 

RUM DATE? 05/19/94 
RUM TIME: 13:17 

FUND: 190 
PROGSAN: 5 
PROJECT; 9337103 


PROJECT: UT PROCESS CONTROL 

WU SYSTEM REVENUE C/Y 
OPERATIONS 


COORD ; 


Richard Uentzel 
05230 

ENGINEERING SUPPORT 


****** N A R R A T I V E ****** 


MEASURABLE TASKS AND CO M PL ETIO N DATES : 


MAINTAIN ALL PROCESS CONTROL HARDWARE AND 
SOFTWARE IN AN EXCELLENT STATE OF READINESS 


ONGOING 


DESIGN AND SUPPORT UPGRADES AND CHANGES AS REQUIRED 

BY ISSUING ENGINEERING CHANGE NOTICES (ECN'S) 

MAINTAIN CURRENT DOCUMENTATION FOR ALL HARDWARE ONGOING 

AND SOFTWARE CONFIGURATIONS 


ESSJI£I_£gMPL|TION_DAT|: 

THIS IS AM ONGOING PROJECT. 


PROJECT ; 9337103 
SUM DATE: 05/19/94 


DIVISION 


OPERATIONS 


WT PROCESS CONTROL 
SfSTiK REVENUE C/Y 


PAGE fis»3 






FB20RP7R 



SANTA CLARA VALLEY WATER DISTRICT 



PAGE 664 

RUN DATE: 05/19/94 



FISCAL 94-95 BUDGET 

REPORT 




RUN TIME: 13:17 













COORD: Walt Wadlow 



FUND: 190 



PROJECT: WATER DISTRICT LABORATORY 

08420 



PROGRAM: 3 



WU SYSTEM REVENUE 

C/Y 

SURFACE WATER PROTECTION DIV 

PROJECT: 9340101 



CONSTRUCTION 









- F I S C A 

L 1993-94 . 

FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

“ ~ ’ 

■-- ACCOUNT DESCRIPTION . HOURS 

BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 








1 08420 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 200 

15,741 

15,741 

200 

15,671 

CONTRACT SERVICES 








2 08420 

13210 

000 

CONSTRUCT I ON 

60,000 

60,000 


88,000 

2 08420 

13220 

000 

BUILDING 




10,000 



SECTION TOTAL 

60,000 

60,000 


98,000 

EQUIPMENT 








3 08420 

13580 

000 

EQUIPMENT OTHER 

303,252 

303,252 


70,200 

INTRA-DISTRICT EQUIPMENT 







5 08420 

13241 

000 

INTRA DISTRICT CLASS I/IV 

364 

364 


364 



* * 

* * PROJECT TOTAL * * * * 200 

379,357 

379,357 

200 

184,235 


****** N A R R A T I V E ****** 

BRIEF_DESCRiPTiON_OF_PROJECT_ANO_PROJECT,LgCATiOM_FOR_syHMARY_ByOGET: 

THIS PROJECT IS TO PROVIDE FOR THE DISTRICT'S PRESENT AND FUTURE 
LABORATORY NEEDS. THE ANALYSIS OF LABORATORY NEEDS AND DETERMINATION 
OF THE DISTRICT'S ROLE WAS INITIALLY ESTABLISHED IN 1987. 

PE2iI£I_£OALS_AND_OB JECTJiyES : 

THE OBJECTIVE OF THIS PROJECT IS TO EXPAND THE CURRENT LABORATORY, 

AND PURCHASE NECESSARY LABORATORY EQUIPMENT, TO MEET THE DISTRICT'S 
DRINKING WATER MONITORING REQUIREMENTS. THIS IS CONSISTENT WITH THE 
DISTRICT'S CURRENT LABORATORY EXPANSION PLAN. THE PROJECT INCLUDES 
RESOURCES TO PURCHASE EQUIPMENT FOR MONITORING OF PROTOZOAN CYSTS, OR 
OTHER PARAMETERS, REQUI RED BY THE IN FORMAT I ON COLLECTION RULE. THE 
EXACT TYPE OF EQUIPMENT IS NOT KNOWN AT THIS TIME. THE PROJECT ALSO 
INCLUDES FUNDS FOR THE PURCHASE OF THE FOLLOWING: 

1. TOX ANALYZER ($25,000) 

2. ALLTECH VIAL CRUSHER ($2,200) 

3. HACH TURBIDIMETER MODEL 2100N ($3,000) 

MEASURABLE_TASKS_AND_COMPLETigN_DATES: 

INSTALL GC/MS, OBTAIN DEPARTMENT OF HEALTH SERVICES CERTIFICATION FOR 
USE OF GC/MS, AND BEGIN MONITORING PROGRAM OF ORGANICS SUCH AS 
HALO-ACETIC ACIDS, DECEMBER, 1995. PURCHASE AND INSTALL EQUIPMENT, 

CONSTRUCTION 


PROJECT: 9340101 
RUN DATE: 05/19/94 


WATER DISTRICT LABORATORY 

WU SYSTEM REVENUE C/Y PAGE 664 











FB20RP7R 

RUN BATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 3 
PROJECT: 9340101 


PROJECT COM 


CLARA VALLEY WATER DISTRiC 1 
ISCAL 94-95 BUDGET REPORT 


MATER DISTRICT LABORATORY 
U SYSTEM REVENUE C/Y 
CONSTRUCTION 


RQT020AN CYSTS (GIARDIA AND 
. 1995. 


TORY EXPANSION SHOULD BE COMPLETED BY DECEMBER, 1994. THIS 
T MAY REMAIN ACTIVE IN SUBSEQUENT YEARS FOR BUDGETING OF 
ONAL ANALYTICAL INSTRUMENTATION. 


PROJECT; 9340101 
RUN DAT?: 05/19/9* 



MB! 461 


COORDs Halt Madlow 


SURFACE MATER PROTEi 


NSTRUCT I OK 


HATER DISTRICT 







FB20RP7R 




SANTA CLARA 

VALLEY WATER DISTRICT 



PAGE 666 

RUN DATE: 

05/19/94 



FISCAL 

94-95 BUDGET REPORT 




RUN TIME: 

13:17 














COORD: Walt Wadtow 


FUND: 190 




PROJECT: WTR 

DISTRICT LABORATORY 

08420 



PROGRAM: 5 




WU SYSTEM REVENUE C/Y 

SURFACE 

WATER PROTECTION DIV 

PROJECT: 9340102 




OPERATIONS 









.. FISC 

A L 1993-94 . 

-- FISCAL 

1994-95 -- 

SECT 

-ORG- 

ACCT - 

" - " ' 

ACCOUNT DESCRIPTION . 

HOURS BUDGET % 

YTD ADJ $ TOTAL t 

HOURS 

AMOUNT 

DISTRICT LABOR 








1 

02230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

660 50.933 

50,933 

142 

10,833 

1 

08420 

61230 

000 

EXPENSED LABOR/OVERHEAD 

11,694 920,388 

920,388 

18,151 

1,422,204 




SECTION TOTAL 

12,354 971,321 

971,321 

18,293 

1,433,037 

CONTRACT SERVICES 








2 

08330 

61073 

000 

SMALL TOOLS 




600 

2 

08420 

61063 

000 

MAINTENANCE SERVICES OTHER 

51,800 

51,800 


76,500 

2 

08420 

61071 

000 

MATERIALS & SUPPLIES GENERAL 

70,000 

70,000 


95,000 

2 

08420 

61073 

000 

SMALL TOOLS 

5,000 

5,000 


5,000 

2 

08420 

61078 

000 

FURNITURE 




4,300 

2 

08420 

61081 

000 

ANNUAL MEMBERSHIP 




100 

2 

08420 

61098 

000 

SPECIAL EXPENSES OTHER 




4,000 

2 

08420 

61141 

000 

CONFERENCES/SEMINARS/TRAINING 

4,000 

4,000 


19,000 

2 

08420 

61303 

000 

TEMPORARY EMPLOYEES FEES 

32,000 

32,000 


45,000 

2 

08420 

61310 

458 

TEST & ANALYSIS 

68,000 

68,000 


174,000 




SECTION TOTAL 

230,800 

230,800 


423,500 

INTRA-DISTRICT EQUIPMENT 







5 


61241 

INTRA DISTRICT CLASS I/IV 

22,484 

22,484 


33,293 




* * 

* * PROJECT TOTAL * * * * 

12,354 1,224,605 

1,224,605 

18,293 

1,889,830 





****** N A R R 

A T I V 

g ****** 





BRIEF 

' DESCRIPTION OF PROJECT AND PROJECT 

LOCATION FOR SUMMARY 

BUDGET : 




THIS PROJECT IS FOR THE CONTINUED OPERATION OF THE WATER LABORATORY 
FUNCTIONS SUCH AS: SAMPLING AND ANALYSIS OF RAW WATERS AND WATER 
TREATMENT PLANTS WATERS, SAMPLING AND ANALYSIS OF DISTRIBUTION LINES, 
ANALYSIS OF TREATMENT PLANT CHEMICALS, LAB MANAGEMENT, DATA 
COLLECTION AND REPORTING, BENCH TESTS, CORROSION MONITORING, AND 
QUALITY CONTROL AND LAB CERTIFICATION. STAFF TIME IS INCLUDED TO 
EXECUTE LAB DATA REPORTING PROJECT. 

EE2i§CT _GOALS_AND_OB J EC TI.VES : 

THE OBJECTIVE OF THIS PROJECT IS TQ COMPLETE ALL CHEMICAL AND 
BIOLOGICAL MONITORING REQUIRED BY DRINKING WATER REGULATIONS, AND IN 
SUPPORT OF WATER TREATMENT PLANT OPERATIONS. 


PROJECT: 9340102 OPERATIONS WTR DISTRICT LABORATORY 

RUN DATE: 05/19/94 WU SYSTEM REVENUE C/Y PAGE 666 















FB20RP/R 



SANTA CLARA VALLEY WATER DISTRICT 

PAGE fill 7 

RUM DATE: 

05/19/94 


FISCAL 94-95 BUDGET REPOST 


RUN TIMES 

1 3 s 1 7 



COORD: Walt WadlesM 

FUND: 190 



PROJECT: WTR DISTRICT LABORATORY 

08420 

PROGRAM : 

5 


WU SYSTEM REVENUE C/V 

SURFACE WATER PROTECTION DIV 

PROJECT : 

9340102 


OPERA?IONS 




* a & •k -k * 

NARRATIVE 

* # * * * 3? 


MIASyRABL|_TASKS_AND_CgSPl,ETig^_OAT|S : 

COMPLETE ALL DRINKING WATER CHEMICAL AND BIOLOGICAL TESTS REQUIRED IN 
DRINKING WATER STANDARDS OF THE CALIFORNIA DEPARTMENT OF HEALTH 
SERVICES, JUNE, 1995. COMPLETE THE ANNUAL WATER QUALITY REPORT FOR 
CALENDAR YEAR 1994, APRIL 1, 1995. 

EE2iI£l_£2MEkIII2M_,MII • 

THIS IS AN ONGOING PROJECT WITH NO PROJECT COMPLETION DATE. THE 
WATER LABORATORY HAS SEEN OPERATED AND MAINTAINED EVER SINCE THE 
DISTRICT STARTED OPERATING THE RINCONADA WATER TREATMENT PLANT. THE 
LABORATORY'S FUNCTION HAS BEEN EXPANDED FROM SUPPORTING THE WATER 
TREATMENT PLANTS TO PROVIDING A VARIETY OF ANALYSIS REQUIRED FOR THE 
DISTRICT'S WATER QUALITY PROGRAMS. 


>ROJECT: 93*0102 
tUM DATE: 05/19/94 


R DISTRICT 
WU SYSTEM 


MORATORY 
VENUE C/Y 


OPERA?IONS 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
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COORD: Heinz Haase 


FUND: 190 




PROJECT: WATER TREATMENT 

GENERAL OPER 

08330 



PROGRAM: 

5 



WU 

SYSTEM REVENUE 

C/Y 

TREATED 

WATER DIVISION 

PROJECT : 

9376101 




OPERATIONS 











-FISCAL 1993-94 


-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

- - - • 

--- ACCOUNT DESCRIPTION . 

HOURS 

BUDGET % YTD ADJ $ 

TOTAL S 

HOURS 

AMOUNT 

DISTRICT 

LABOR 









1 

05320 

61230 

000 

EXPENSED LABOR/OVERHEAD 

100 

7,343 

7,343 

100 

7,130 

1 

07220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

2,750 

167,954 

167,954 

1,162 

68,866 

1 

07260 

61230 

000 

EXPENSED LABOR/OVERHEAD 

80 

6,867 

6,867 



1 

08210 

61230 

000 

EXPENSED LABOR/OVERHEAD 

100 

11,110 

11,110 

30 

3,372 

1 

08310 

61230 

000 

EXPENSED LABOR/OVERHEAD 

990 

92,763 

92,763 

850 

77,846 

1 

08330 

61230 

000 

EXPENSED LABOR/OVERHEAD 

40,960 

3,229,737 

3,229,737 

41,424 

3,203,234 

1 

08420 

61230 

000 

EXPENSED LABOR/OVERHEAD 

1,210 

95,233 

95,233 



1 

09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

50 

3,509 

3,509 

200 

13,408 




SECTION TOTAL 

46,240 

3,614,516 

3,614,516 

43,766 

3,373,856 

CONTRACT 

SERVICES 









2 

07220 

61063 

000 

MAINTENANCE SERVICES OTHER 





5,969 

2 

07220 

61071 

000 

MATERIALS & SUPPLIES GENERAL 





17,908 

2 

07220 

61310 

471 

EQUIPMENT RENTAL CONTRACT 


128,750 

128,750 


23,877 

2 

07220 

61310 

476 

UTILITIES LAND FILL FEES 





5,969 

2 

08330 

61060 

000 

MAINTENANCE SERVICES 


32,000 

32,000 



2 

08330 

61063 

000 

MAINTENANCE SERVICES OTHER 





32,000 

2 

08330 

61072 

000 

CHEMICALS 


1,818,000 

1,818,000 


1,818,000 

2 

08330 

61303 

000 

TEMPORARY EMPLOYEES FEES 


50,000 

50,000 


50,000 

2 

08330 

61310 

458 

TEST & ANALYSIS 


100,000 

100,000 


100,000 

2 

08330 

61310 

470 

SLUDGE REMOVAL 


124,000 

124,000 


124,000 

2 

08330 

61310 

499 

SLUDGE DISPOSAL 


36,000 

36,000 


36,000 

2 

08330 

61450 

000 

UTILITIES 


400,000 

400,000 



2 

08330 

61451 

000 

UTILITIES GAS/ELECTRICITY 





400,000 

2 

08420 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


20,000 

20,000 






SECTION TOTAL 


2,708,750 

2,708,750 


2,613,723 

INTRA-DISTRICT EQUIPMENT 








5 


61241 

INTRA DISTRICT CLASS I/IV 


84,157 

84,157 


79,655 

5 

07220 

61242 

000 

INTRA DISTRICT CLASS II 


26,000 

26,000 


11,193 

5 

07220 

61243 

000 

INTRA DISTRICT CLASS III 


26,000 

26,000 


11,193 




SECTION TOTAL 


136,157 

136,157 


102,041 




* * 

* * PROJECT TOTAL * * * * 

46,240 

6,459,423 

6,459,423 

43,766 

6,089,620 


****** N A R R A T I V E ****** 
IRJ.E F_DESCRJ.PTiON_OF_PROJECT_AND_PRO J E C T_L OC ATJ.ON_FOR_SyMMAR Y_BUD GE T : 

THIS PROJECT PROVIDES FOR THE OPERATION OF THE DISTRICTS THREE WATER 


PROJECT: 9376101 OPERATIONS 

RUN DATE: 05/19/94 


WATER TREATMENT GENERAL OPER 
WU SYSTEM REVENUE C/Y 
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FS20RP7R 

RUN DATE; 05/19/94 
RUN TIME; 13 s 1 7 

FUND: 190 
PROGRAMS 5 
PROJECT; 9376101 


SANTA CLARA VALLE? MATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT; MATER TREATMENT GENERAL OFEK 
MU SYSTEM REVENUE C/V 
OPERATIONS 


COORD; Heinz Maas# 

08330 

TREATED MATER DIVISION 


****** N A R R A T I V £ *»*«■** 

TREATMENT PLANTS. ROUTINE SUPPORT SERVICES FROM DESIGN, ENGINEERING 
SERVICES, OPERATIONS AND MAINTENANCE IS INCLUDED. SLUDGE HANDLING 
COSTS OF $124,000 AND $36,000 FOR THE SOLE SOURCE DISPOSAL WITH ROY 
CRANFORD ARE INCLUDED. 

ES§il£I_S2ii S_AND_0|JECTXVES; 

EFFICIENTLY OPERATE THE DISTRICTS WATER TREATMENT PLANTS TO MEET OR 
EXCEED ALL OPERATIONAL, SAFETY AMD PUBLIC HEALTH CRITERIA AND TO 
SATISFY TREATED WATER DELIVERY OBLIGATIONS, 

MIiiy5MLE_TASKS_MD_COMPLEjn2S ra DAXII; 

DELIVER TREATED MATER TO RETAIL CUSTOMERS 

EE2iI£i_£2ME£iII2M_S£I!- 

THIS IS AN ONGOING PROJECT 


PROJECT; 9376101 
RUM DATE: 05/19/94 


OPERATIONS 


WATER TREATKSST GENERAL OPE8 

HU SYSTEM REVENUE C/V RAGE 


669 
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RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 


COORD: Jim Ferguson 


FUND: 190 




PROJECT: WATER TREATMENT 

GENERAL MAINT 

07100 



PROGRAM: 4 




WU SYSTEM REVENUE 

C/Y 

MAINTENANCE 

MANAGER 


PROJECT: 9376999 



MAINTENANCE 










-FISCAL 1993-94 


- FISCAL 

1994-95 -- 

SECT 

- ORG- 

A CCT - 


-- ACCOUNT DESCRIPTION ------ HOURS 

BUDGET $ YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 








1 

05210 

61230 

000 

EXPENSED LABOR/OVERHEAD 1,130 

107,813 

107,813 

1,169 

109,366 


07100 

61230 

000 

EXPENSED LABOR/OVERHEAD 200 

12,945 

12,945 

300 

18,200 

1 

07220 

61230 

000 

EXPENSED LABOR/OVERHEAD 2,750 

167,954 

167,954 



1 

07230 

61230 

000 

EXPENSED LABOR/OVERHEAD 2,107 

126,301 

126,301 



1 

07240 

61230 

000 

EXPENSED LABOR/OVERHEAD 28,602 

2,123,413 

2,123,413 

2,200 

157,351 

1 

07250 

61230 

000 

EXPENSED LABOR/OVERHEAD 200 

12,586 

12,586 

90 

5,470 

1 

07260 

61230 

000 

EXPENSED LABOR/OVERHEAD 1,040 

89,274 

89,274 



1 

09230 

61230 

000 

EXPENSED LABOR/OVERHEAO 100 

7,015 

7,015 

100 

6,704 




SECTION TOTAL 36,129 

2,647,301 

2,647,301 

3,859 

297,091 

CONTRACT SERVICES 








2 

071 00 

61303 

000 

TEMPORARY EMPLOYEES FEES 




35,953 

2 

071 00 

61310 

139 

TRAINING 

6,000 

6,000 



2 

07220 

61060 

000 

MAINTENANCE SERVICES 

25,750 

25,750 



2 

07220 

61071 

000 

MATERIALS & SUPPLIES GENERAL 

51,500 

51,500 



2 

07220 

61303 

000 

TEMPORARY EMPLOYEES FEES 

4,545 

4,545 



2 

07220 

61310 

471 

EQUIPMENT RENTAL CONTRACT 

25,750 

25,750 


64,526 

2 

07230 

61060 

000 

MAINTENANCE SERVICES 

15,500 

15,500 



2 

07230 

61071 

000 

MATERIALS & SUPPLIES GENERAL 

77,300 

77,300 



2 

07230 

61072 

000 

CHEMICALS 

10,500 

10,500 



2 

07230 

61303 

000 

TEMPORARY EMPLOYEES FEES 

3,240 

3,240 



2 

07230 

61310 

124 

LANDSCAPE/REVEG PLAN PREP 

10,000 

10,000 



2 

07230 

61422 

000 

LEASE EQUIPMENT 

5,200 

5,200 



2 

0 7240 

61060 

000 

MAINTENANCE SERVICES 

88,000 

88,000 



. 2 

07240 

61061 

000 

MAINTENANCE SERVICES SOFTWARE 




10,000 

2 

07240 

61071 

000 

MATERIALS & SUPPLIES GENERAL 

290,000 

290,000 


20,000 

2 

07240 

61303 

000 

TEMPORARY EMPLOYEES FEES 

84,138 

84,138 



2 

07240 

61305 

000 

PROGRAMMING INFORMATION SYSTEM 

8,000 

8,000 



2 

07240 

61310 

123 

INSPECTION 

5,000 

5,000 



2 

07240 

61310 

334 

BUILDING MAINTENANCE 

25,000 

25,000 




07240 

61421 

000 

LEASE LAND/STRUCTURES 

22,000 

22,000 


75,000 

2 

07250 

61303 

000 

TEMPORARY EMPLOYEES FEES 

4,144 

4,144 



2 

07260 

61303 

000 

TEMPORARY EMPLOYEES FEES 

3,101 

3,101 






SECTION TOTAL 

764,668 

764,668 


205,479 

INTRA-DISTRICT EQUIPMENT 







5 


61241 

INTRA DISTRICT CLASS I/IV 

65,756 

65,756 


7,024 

5 

07220 

61242 

000 

INTRA DISTRICT CLASS I I 

41,500 

41,500 



5 

07220 

61243 

000 

INTRA DISTRICT CLASS III 

41,500 

41,500 



5 

07230 

61242 

000 

INTRA DISTRICT CLASS II 

46,500 

46,500 



5 

07230 

61243 

000 

INTRA DISTRICT CLASS III 

6,000 

6,000 




PROJECT: 9376999 MAINTENANCE WATER TREATMENT GENERAL MAINT 

RUN DATE: 05/19/94 WU SYSTEM REVENUE C/Y PAGE 670 
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FB20RP7R SANTA CLARA VALLEY WATER DISTRICT 

ROS DATE! 05/19/94 FISCAL 94-95 BUD6ET REPORT 

RUN TIME; 13:1? 


COORD; Jim Ferguson 


FUND; 190 


PROJEC 

T: WATER TREATMENT 

GENERAL MA 

I NT 

07100 


PROGRAM: 4 



WU SYSTEM REVENUE 

C/Y 


MAINTENANCE 

MANAGER 

PROJECT: 9376999 



MAINTENANCE 









-FISC 

A L 1993-94 


- FISCAL 

SECT -OR 6- 

ACCT- ------ ACCOUNT 

DESCRIPTION 

. HOURS 

BUDGET $ 

YTD ADJ $ 

TOTAL S 

HOURS 


SECTION TOTAL 



201,256 


201,256 



* * £ £ PROJECT 

TOTAL * * ® 

* 36,129 

3,613,225 


3,613,225 

3,859 


# & & * & 

* M A 

PRAT 

I V 

g * * «? & 

3? & 



IE1§£_&I1£SIEII2M_2£ 

„ESOiI£i_&M5_ 

ES2iI£i„LOCATiOM_£OR_|yMMARY_ 

IMSSII- 




THIS PROJECT PROVIDES FUNDS FOR DISTRICT LABOR TO MANAGEMENT AND 
COORDINATION OF MAINTENANCE ACTIVITIES WHICH AFFECT THE OVERALL WATER 
TREATMENT PROJECT AND GENERAL COST CENTER SUPPORT ACTIVITIES WHICH 
CANNOT BE READILY IDENTIFIED WITH k WATER TREATMENT PLANT. FUNDS ARE 
INCLUDED FOR SUPPORT SERVICES FROM THE DESIGN, ENGINEERING SERVICES, 
OPERATIONS AND TECHNICAL SUPPORT DIVISIONS. 

FUNDS FOR THIS PROJECT HAVE BEEN REDUCED AND ALLOCATED TO EACH Of THE 
THREE WATER TREATMENT PLANTS; RINCONAD A, PEN I TEN-C1 A , AND SANTA 
TERESA. MO MET BUDGET INCREASE OCCURRED IN THE WATER TREATMENT COST 
CENTER DUE TO THIS RE-ALLOCATION OF FUNDS. 

£E2iI£I_GO ALS_A ND„Oi JECTIVES; 

1) TO DEVELOP, COORDINATE AND IMPLEMENT WATER UTILITIES MAINTENANCE 
DIVISIONS COMPUTERIZED MAINTENANCE PROGRAMS, BUDGET AND 
MAINTENANCE MANAGEMENT ACTIVITIES. 

1) TO PROVIDE MAINTENANCE PROGRAM ANALYSIS, RESOLVE CONCERNS ON AN AS 
NEEDED BASIS. 

Z) DEVELOP BI-WEEKLY BACKLOG REPORTS OF OUTSTANDING WORK ORDERS. 

3) UPDATE COMPUTERIZED MAINTENANCE PROGRAM PROCEDURE MANUAL ANNUALLY 
OR AS REQUIRED. 

EI2iI£I_£2S£tIII2M_24II : 

THIS IS AN ONGOING HA IMTiMANCE DEPARTMENT PROJECT. 


PROJECT! 9376999 

RUM DATE: 05/19/94 


MAINTENAMCl 


WATER TREATMENT GENERAL MA1ST 
WU SYSTEM REVENUE C/Y 


1994-95 -- 
AMOUNT 

7,024 

509,594 


PAGE 67 






TREATED WATER 
T&D 



FB22RP4R 

RUN DATE: 05/19/94 
RUN TIME: 13:15 
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SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
PROGRAM SUMMARY BY PROJECT 


TREATED WATER T/D PROJECTS 





P R 0 J E 

C T 


- - - P R 

0 G R 

A M - - 

. 

PROJECT 

PROJECT 

-D E S C R I P 

T I ON - - - - 

PLANNING 

CONSTRUCTION 

MAINTENANCE 

OPERATIONS 

ADMINISTRATION 

TOTAL 

94 

01 

101 

LAND USE REVIEW 





61,889 


61,889 

94 

04 

1 1 2 

TW VEG MGMT/ERSN PRTCT PRM EIR 

6,567 





6,567 

94 

05 

101 

INSURANCE 






62,650 

62,650 

94 

08 

106 

HAZMAT EMER RESP - 

TREATED WTR 




29,158 


29,158 

94 

17 

101 

SAN TOMAS INJECTION WELL 


542,893 




542,893 

94 

19 

102 

SCVWD SFWD INTERTIE 


83,735 




83,735 

94 

33 

103 

MILPITAS PIPELINE 



18,299 




18,299 

94 

34 

102 

PARALLEL E PIPELINE DSGN STG I 


7,631,546 




7,631,546 

94 

37 

103 

TW PROCESS CONTROL 





49,319 


49,319 

94 

76 

101 

TREATED WATER T&D 

GENERAL OPR 




970,769 


970,769 

94 

76 

999 

TREATED WATER T&D 

GEN MAINT 



717,647 



717,647 

94 

78 

103 

TW CORROSION CONTROL 




113,266 


113,266 

94 

84 

104 

SNELL PIPELINE CATHODIC PROT 


95,156 




95,156 




TOTAL 


6,567 

8,371,629 

717,647 

1,224,401 

62,650 

10,382,894 


WATER UTILITY 


RUN DATE: 05/19/94 
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RUN DATE: 05/19/94 
RUN TIME: 13:15 
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SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 


TREATED WATER T/D 

PRC 

) J E C 

:ts 


CONSTRUCTION 



P R 0 J E C 

-D E S C R I P T 

T 

I 0 N - - - - 

PROJECT 

LABOR 

CONTRACT 

SERVICES 

EQU I PMENT 

LAND 

INTRA-DIST 

EQUIPMENT 

TOTAL 

SAN TOMAS INJECTION 

WELL 

94 

17 

101 

226,547 

311,000 



5,346 

542,893 

SCVWD SFWD INTERTIE 


94 

19 

102 

81,861 




1,874 

83,735 

MILPITAS PIPELINE 


94 

33 

103 

17,901 




398 

18,299 

PARALLEL E PIPELINE 

DSGN STG I 

94 

34 

102 

451,101 

7,170,000 



10,445 

7,631,546 

SNELL PIPELINE CAT HI 

)DIC PROT 

94 

84 

104 

69,573 

24,000 



1,583 

95,156 

PROGRAM TOTAL 





846,983 

7,505,000 

19,646 

8,371,629 


WATER UTILITY 


RUN DATE: 05/19/94 
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a>. o: 


PROGRAM on Ail BY PROJECT 


sSiVTSD wa:? if , /o FRO.rc.r3 


: :f«j*!=l=!»jTjE!K!AEK:GH 


J E 


G N 


PROJECT 


WAT : ?. ; R :'&J ifc i« JiA3:!*-f 9 4 76 


. ASQR 


f -N ’ K ACT 
S E R V I C c S 


SEjQiaiiliiRiMEtiMiT - ;: 


■•70:,*34 1 SI, 3:5:6 


- A : H:D 


EOO!PKEWT 


i 4 : 5 , ;6:5 ; 7 


570,634 IS 1,3:5 6 


AS,6m 


71? ,64 7 

7r? t :&47 


PR Oft RAM TOTAL 








F B23 RP4 R 

RUN DATE: 05/19/94 
RUN TIME: 13:15 

TREATED WATER T/D 

PROJECT 

---DESCRIPTION - 

LAND USE REVIEW 

HAZMAT EMER RESP - TREATED WTR 
TW PROCESS CONTROL 
TREATED WATER T&D GENERAL OPR 
TW CORROSION CONTROL 

PROGRAM TOTAL 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 

PROJECTS OPERATIONS 


PAGE 676 


PROJECT 

LABOR 

CONTRACT 

SERVICES 

EQUIPMENT 

LAND 

INTRA-DIST 

EQUIPMENT 

TOTAL 

94 01 101 

59,110 

1,493 



1,286 

61,889 

94 08 106 

4,058 

25,000 



100 

29,158 

94 37 103 

45,336 

3,000 



983 

49,319 

94 76 101 

743,277 

210,000 



17,492 

970,769 

94 78 103 

71,719 

40,000 



1,547 

113,266 


923,500 279,493 


21,408 1,224,401 



?UN DATE: 05/19/94 


WATER UTILITY 
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FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 5 
PROJECT: 9401101 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: LAND USE REVIEW 

WU SYSTEM REVENUE C/Y 
OPERATIONS 


COORD: Mark Klemencic 
06230 

DESIGN COORDINATION 


FISCAL 


1993-94 


SECT -ORG- 

ACCT - 

--*• 

--- ACCOUNT DESCRIPTION - 


HOURS 

BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

DISTRICT LABOR 










1 05210 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


220 

20,991 

20,991 

85 

1 05220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 





40 

1 06230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


300 

23,429 

23,429 

60 

1 09220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


580 

47,481 

47,481 

446 

1 09320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 





75 



SECTION TOTAL 



1,100 

91,901 

91,901 

706 

CONTRACT SERVICES 










2 06230 

61303 

000 

TEMPORARY 

EMPLOYEES FEES 



725 

725 


INTRA-DISTRICT EQUIPMENT 









5 

61241 

INTRA DISTRICT CLASS I/IV 



2,002 

2,002 




★ * 

* * PROJECT TOTAL * * * * 


1,100 

94,628 

94,628 

706 




* * * * 

* * N A R 

R 

A T 

I V 

£ ****** 



BRIEF 

DESCR IPTI ON 

OF PROJECT AND PROJECT 

LOCATI ON 

FOR SUMMARY 

BUDGET: 



THIS PROJECT PROVIDES FOR THE ENFORCEMENT AND APPLICATION OF 
ORDINANCE 83-2, REVIEW OF ENVIRONMENTAL DOCUMENTS, AND COORDINATION 
WITH OTHER AGENCIES WITH REGARDS TO LAND USE DECISIONS. THE 
TECHNICAL SERVICES PROJECT (#9402101) HAS BEEN COMBINED WITH LAND USE 
REVIEW FOR FISCAL YEAR 94-95. 

E52 i 5 C T_GOALS_AND_OBJE C TiVES: 

THE OBJECTIVES OF THIS PROJECT ARE TO PROTECT DISTRICT FACILITIES AND 
THE PUBLIC'S INVESTMENT IN THE DISTRICT THROUGH THE APPLICATION AND 
ENFORCEMENT OF ORDINANCE 83-2, ASSISTING OTHER AGENCIES IN LAND USE 
DECISIONS AND OTHER PLANNING EFFORTS WITH REGARDS TO DISTRICT 
CONCERNS, AND REVIEWING NEQA AND CEQA DOCUMENTS. 

MEASURABLE TASKS AND COMPLETION DATES: 


ACTIVITIES FOR THE COMING YEAR ARE DIFFICULT TO PREDICT. GENERALLY, 
THE PREVIOUS YEAR SERVES AS AN INDICATOR OF WHAT CAN BE EXPECTED IN 
THE COMING YEAR. BELOW IS A SUMMARY OF ACTIVITIES IN THE WATER 
UTILITY AREA DURING CALENDAR YEAR 1993. 

PERMITS ISSUED: 125 

ORD. 83-2 VIOLATIONS: 31 

LAND USE REVIEWS: 53 
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DIVISION 


1994-95 -- 
AMOUNT 


7,951 

3,148 

4,595 

37,185 

6,231 

59,110 


1,493 


1,286 

61,889 


PROJECT: 9401101 
RUN DATE: 05/19/94 


OPERATIONS 


LAND USE REVIEW 
WU SYSTEM REVENUE C/Y 
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* * X *■ -a- 
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MAJOR LAND uSt PLANNING B V OTHERS; 3 

£5MI£I_£omp let rog date ; 

THIS IS AN ONGOING PROJECT - 
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FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 5 
PROJECT: 9402101 


SECT -ORG- ACCT- 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: TECHNICAL SERVICES 

WU SYSTEM REVENUE C/Y 
OPERAT IONS 


COORD: Mark Klemencic 
06230 

DESIGN COORDINATION 


ACCOUNT DESCRIPTION 


DISTRICT LABOR 

1 06230 61230 000 EXPENSED LABOR/OVERHEAD 
1 09220 61230 000 EXPENSED LABOR/0VERHEAD 


SECTION TOTAL 

CONTRACT SERVICES 

2 06230 61303 000 TEMPORARY EMPLOYEES FEES 

INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/1V 


HOURS 


50 

90 

140 


-FISCAL 1993-94 
BUDGET S YTD ADJ S 


3,907 

7,369 


11,276 

725 


• * * * 


PROJECT TOTAL * * * * 


140 


255 

12,256 


TOTAL $ 

3,907 

7,369 

11,276 

725 

255 

12,256 


****** 


N A R R A T I V E ***** * 
I5II£_fil§CRiPTiON_gF_PROJECT_AND_PROJECT_LgCATiON_FgR_SyMMARY_ByDGET: 

THIS PROJECT HAS BEEN TRANSFERRED TO 5-9401101 (LAND USE REVIEW). 


FISCAL 

HOURS 


PROJECT: 9402101 OPERATIONS TECHNICAL SERVICES 

RUN DATE: 05/19/94 WU SYSTEM REVENUE C/Y 


DIVISION 

1994-95 -- 
AMOUNT 


PAGE 680 




































r(I la*; a .;uiM .■■■■>. .; ; r a;,.; r&BE 432 

fftiv >V' , FiSCAl 94-93 OUDGtT REPORT 


COORD : ft v r n i <■". Soid ft er 


P R O : ? 

PROJECT: 

■ TW VtC MGMT/ERSN 
WU S Y ST F M 9 t VENUE 
PLANNING 

p U t i 1 PIRIM e i h 
£ : /:» 

0 6 210 

0;M-.T. ■; 

■ 8 : £ 

$;E:G T -d ft-: G-- •&.£ C-T ~ 

.- - ACCOUNT f) E SCR I P T I ON - ■ 

. HOURS 

- F t S C A f. 1993-94 

BUDGET $ Y ! D AD ,1 % 

TOTAL :$ 

- - r • S C A 1 
HOURS 

"S;'^'9 ^ ” " 

A M 0 U N : 

0 : S T R I C T LABOR 

t 06? 10 6133:0 

1 07'? 3 0 61230 

000 EXPENSED LABOR/OVERHEAD 
000 ¥ : X:Pi£:N:S:E : 0 fABOR/GVE RlifA©: 

12 

1,082 

1 U.;8;2 

ts 

1 

7;n.7f 


SECTION TOTAL 

12 

1 , 0 :8 2 

1,082 

2 7 

2:, Q ; i ; B 

CON T R ACT SERVICES 

2 06210 61310 

489 ENVIRONMENTAL SERVICES 


3,000 

- 3:, ;0; 010 


4,500 

I NT R A * D I SIR: I CT EQUIP ME NT 

5 61:24 1 

I NT R A D I ST R: 1 C T CLASS I./ I V 


2 2 

22 


49 


* * * * PROJECT TOTAL * * * * 

12 

4,104 

4,104 

22 

6,567 


* * * * * * N A R R A T I V £ * * * * 9 * 

I5I§£_2iSCRiPTigR_OF_PROJ|CT_AgO_£ROJ|CT.L0£ATION_FOf_||MMARY_8UgGE?: 

THIS PROJECT CONSISTS OF PREPARING A PROGRAMME 7IG EiR FOR THE 
DISTRICT'S INTEGRATED VEGETA it ION HAN A GENE S31 (IVH) PROGRAM AND EROSION 
PROTECTION ACTIVITIES , THE EIR WILL ASSESS All THE MEASURES AND 
PROCEDURES USED BY MAINTENANCE TO REMOVE OR CONTROL VEGETATION ON 
DISTRICT'S RIGHTS' OF'WAY. THE STUDY WILL INCLUDE EVALUATION OF 
METHODS USED TO STABILIZE SI REAM BANKS FOR EROSION PROTECTION AND 
ASSESS BIOTECHNI CAL ALTERNATIVES. T HE EIR WILL ASSESS THE 

SHORT-TERM, LONG-TERM AND CUMULATIVE IMPACTS OF THESE ACTIVITIES ON 
WILDLIFE AND FISH HABITAT, AND SURFACE AND GROUND WATER QUALITY. If 
WILL THEN EVALUATE ALTERNATIVE MEANS 0F ACCOMPLISHING THE GOALS OF 
THE PROGRAM, AND RECOMMEND MITIGATION MEASURES THAT COULD REDUCE OS 
ELIMINATE ADVERSE IMPACTS. 7H I S PROJECt WAS T i f LED "INTEGRATED 
VEGETATION MANAGEMENT" IN FISCAL YEAR 93-94, 

£80JfCl_GgALS^AND_g|J|CTiVES: 

THE IMPETUS FOR THE EIR (S THE MAINTENANCE DEPARTMENT'S INTEREST IN 
RESUMING THE USE Of HERBICIDES IN "HE SOUTH COUNTY AS A COST SAVING: 

MEASURE TO COMPLY WITH CFG,A, AN EIR IS REQUIRED BEFORE A DECISION 
CAN BE MADE 10 INITIATE THE HERBICIDE PROGRAM DUE TO BOTH THE 
POTENTIAL FOR SIGNIFICANT ENVIRONMENTAL IMPACTS AND thE PUBLIC 
CONTROVERSY PERTAIN TO ARISE REGARDING THIS PROGRAM. BECAUSE 
VEGETATION IS REMOVED OR CONTROLLED BY NOS CHE MICAL METHODS WHICH ALSO 
IMPACT THE ENVIRONMENT, IT IS PRUDENT TO ASSESS ~ IMPACTS OF Al . 

»^FCn Of THE INTFGR AT Fti VEGETATION MANAGEMENT PROGRAM I K ORDER 10 
EVALUATE THPSF AfTIVI-jFS I h" A SYSTEMATIC AND COMPREHENSIVE MANNER. 

7-yt ii .!• i; *?G M • ; ? R '.:'H S LC T P fiM £ I S 

Wli 5 .’CM K'.f HJ' ■ f A; 


PL ANN ING 
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DISTRICT 
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RUN DATE: 

05/19/94 


FISCAL 94-95 BUDGET 

REPORT 





RUN TIME: 

13:17 





COORD: Bernie 

Go l dner 


FUND: 190 



PROJECT: TW VEG MGMT/ERSN 

PRTCT PRM 

EIR 

06210 



PROGRAM: 

2 


WU SYSTEM REVENUE 

C/Y 


PROJECT 

DEVELOPMENT-BR 

MANAGER 

PROJECT: 

94041 1 2 


PLANNING 








****** 

N A R R A T 

I V 

E 

****** 




IT IS EXPECTED THAT THE RESULTING IVM AND EROSION CONTROL PROGRAM 
WILL BE A PROGRAM THAT IS ACCEPTABLE TO THE PUBLIC, REGULATORY 
AGENCIES, AND THE DISTRICT IN TERMS OF EFFECTIVENESS, COST AND 
PROVIDING ENVIRONMENTAL PROTECTION. 


MEASURABLE TASKS AND COMPLETION DATES: 


DRAFT EIR CIRCULATION 


AUGUST 1995 

PUBLIC HEARING 


OCTOBER 1995 

FINAL EIR 


DECEMBER 1995 

PROJECT COMPLETION DATE: 

THIS PROJECT IS SCHEDULED 

FOR COMPLETION 

IN FY 1995-96. 

ALLOCATION FORMULA AND BASIS: 

COST CENTER: 

PROJECT # 

ALLOCATION 

NORTHWEST ZONE 

2-1004112 

10% 

NORTH CENTRAL ZONE 

2-2004112 

15% 

CENTRAL ZONE 

2-3004112 

15% 

EAST ZONE 

2-4004112 

15% 

SOUTH ZONE 

2-5004112 

20% 

SOURCE OF SUPPLY 

2-9104112 

7% 

RAW WATER 

2-9204112 

10% 

WATER TREATMENT 

2-9304112 

5% 

TREATED WATER T&D 

2-9404112 

3% 


BASIS FOR ALLOCATION IS THE RELATIVE AMOUNT OF AREA REQUIRING 
VEGETATION CONTROL. 


PROJECT: 9404112 PLANNING TW VEG MGMT/ERSN PRTCT PRM EIR 

RUN DATE: 05/19/94 WU SYSTEM REVENUE C/Y PAGE 682 











ANi* n.ASA VSi-l? fi i .s f s 

> i SCAT V 4 - 9 b BUDGET REPORT 


I N'SURANCS 

WU SYSTEM REVENUE C 
ADM ?Hi STB At ION 


000 G b « R * 1. J A B ; L IVY I H S UR AN C E 

3 0 0 S ! S K MA MA 3EH F N ^ SERVICES iNSUR 


* PROJECT TOTAL * * * * 


BRIEF DESCR IP TION OF PROJECT AND. PROJECT.tOC AT IO TjT FOR SUMMARY SUDgfT : 

THIS PROJECT ALLOCATES THAT t jiRTION OP THE COST CENTER' S CONTRIBUTION 
TO THE DISTRICT'S R!SK MANAGEMENT PROGRA# FOR THE COMING FISCAL YEAR. 

ES2iiI£i_gOALG !l ,AN:&: OBJECTIVES : 


THE DISTRICT'S R 1 SK M A'N-'A-G E-fffc N |J PROGRAM I NCS.UB-ES. A S EL F : :I:;N;Syi<E:i) 

RETEN TbTON OF 32 j.GOO , 000 :-P : E : R OCCURRENCE AND PURCHASED INSUR A N C F: TO 
LIMITS CONSISTENT WITH OUR PROJECTED NEEDS AND AVAILABILITY/COST OF 
INSURANCE IN THE MARKETPLACE. THE APPROPRIATION WUL BE TRANSFERRED 
TO THE RISK INSURANCE SERVICE FUND. 


EE22I£I._complEt igw date 


THIS IS AN ONGOING PROJECT 


ALLOCATEqn formula and basis 


fKIS PROJECT funds 6 PERCENT OF * 442 ',O 0 «:,. WHICH IS THE WATE 
UTILITY'S CONTRIBUTION TO THE SISK MANAGEMENT PROGRAM. 


A D M I si 5 S 1 H A T I ;>« 












FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 2 
PROJECT: 9408101 


SECT -ORG- ACCT- 

DISTRICT LABOR 

1 06220 61230 

1 07100 61230 

1 07260 61230 

1 08210 61230 


CONTRACT SERVICES 


07100 

08210 


61310 

61310 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: DISTRICT SOLID WASTE MGT STUDY 
WU SYSTEM REVENUE C/Y 
PLANNING 


PAGE 684 


INTRA-DISTRICT EQUIPMENT 
5 61241 


ACCOUNT DESCRIPTION 


000 EXPENSED LABOR/OVERHEAD 
000 EXPENSED LABOR/OVERHEAD 
000 EXPENSED LABOR/OVERHEAD 
000 EXPENSED LABOR/OVERHEAD 

SECTION TOTAL 


483 SOLID WASTE MANAGEMENT 
483 SOLID WASTE MANAGEMENT 

SECTION TOTAL 

INTRA DISTRICT CLASS I/I V 
* * * * PROJECT TOTAL * * i 


COORD: Jim Ferguson 
07100 

MAINTENANCE MANAGER 


HOURS 


3 

8 

5 

3 

19 


-FISCAL 1993-94 
BUDGET $ YTD ADJ $ 


19 


258 

485 

386 

334 

1,463 


780 

780 

1,560 


34 

3,057 


TOTAL * 


258 

485 

386 

334 

1,463 


780 

780 

1 , 560 


34 

3,057 


• FISCAL 1994-95 -■ 
HOURS AMOUNT 


****** 


****** 


BRIEF DESCRIPTION OF PROJECT AND PROJECT LOCATION FOR SUMMARY BUDGET: 


THIS PROJECT PROVIDES FUNDS FOR DEVELOPING STRATEGIES TO REDUCE 
DISPOSAL FEES AT LANDFILLS BY UTILIZING ALTERNATIVE SITES FOR 
DISPOSAL OF SEDIMENT AND OTHER WASTES. THE WASTE MATERIAL IS 
GENERATED BY DISTRICT FACILITY MAINTENANCE AND OPERATION ACTIVITIES. 


£R°iI£I_§OALS_AND_OBJECT1VES: 

THE GOAL OF THIS PROJECT IS TO ENSURE THAT SITES ARE AVAILABLE AT 
WHICH SEDIMENT AND SOME VEGETATIVE MATTER CAN BE STORED, DRIED, AND 
/OR DISPOSED AS AN ALTERNATIVE TO DISPOSAL AT LANDFILLS. 

N§4SyRABLE_TASXS_AND_COMPLET!ON_DATES: 

1) DEVELOP A SHORT LIST OF AVAILABLE SITES, INCLUDING LANDFILLS, BY 
AUGUST 1, 1994. 

2) SELECT ONE OR TWO CANDIDATE SITES FOR FURTHER EVALUATION WITH 
RESPECT TO FISCAL IMPACTS, PERMITTING REQUIREMENTS, AND "CEQA H 
COMPLIANCE BY NOVEMBER 1, 1994. 


PLANNING DISTRICT SOLID WASTE MGT STUDY 

WU SYSTEM REVENUE C/Y PAGE 684 


PROJECT: 9408101 
RUN DATE: 05/19/94 

















SANTA VhiHA-' T 

f iSi'At 94 93 iJUDGtf RE POM : 

. . CODRDs J 1 

PROJECT r n - s r i 3 WASTE N6T STUDY 07100 

M 1 . 1 SV.TEH RtVINUE C/Y . MAiNTEMARCE S' - N A G : ' 

(Hanning 

M A F: a A T I V $ ****** 

££Oifi£ I _ £2 Mill 110«:_ DA T 6 J 

WORK ON THIS PRO J E T IS 'EXPECT BJ TO BE COMP L ETEO BY JULY 19 95 , 


ALL 0 C A110 N __ f Q g H U L A _ AND B A S I S . 

THE ALLOCATION IS BASED ROUGHLY ON THE AMOUNT Of SEDIMENT 6ENEMATED: 
IN EACH COST CENTER, THE PERCENTAGE ALIOCATIONS ARE: 

RAW WATER T&D - 10% 

NORTHWEST, NORTH CENTRAL. CENTRAL, AND EAST - 15% 

SOUTH FLOOD CONTROL ZONE - 10% 


:■ S 2 G A v 7 a 

Rii« DAT E 0 5 / 5 v > v - . 
RIJK T IKE: 12:1? 

FU NO; 190 

PRO l!.R AM : V 

i ■ It ) j £»: r : 97 0 8101 


P P l, F f;? p 0 


?SO-Jr • 94081 0 1 

Rt.i-N F F : F . C H - ■ 9 v .. 


PL ANN I Ufi 


r- ! 3 T R f 


SOL 18 v::AST>- MET STUD’ 
S X STEM ft EVE NUB 7.f‘ 


~ f ?,?F 




















FB20RP7R SANTA CLARA VALLEY WATER DISTRICT PAGE 686 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 

COORD: Beau Goldie 

FUND: 190 PROJECT: HAZMAT EMER RESP - TREATED WTR 08230 

PROGRAM: 5 WU SYSTEM REVENUE C/Y ENVIRONMENTAL COMPLIANCE DIV 

PROJECT: 9408106 OPERATIONS 


. F I S C A L 1993-94 .-.FISCAL 1994-95 -- 

SECT -ORG- ACCT- ------ ACCOUNT DESCRIPTION ------ HOURS BUDGET $ YTD ADJ $ TOTAL $ HOURS AMOUNT 

DISTRICT LABOR 

1 08230 61230 000 EXPENSED LABOR/OVERHEAD 56 4,278 4,278 55 4,058 

CONTRACT SERVICES 

2 08230 61310 1 15 EMERGENCY OPERAT I ONS/RESPONSE 20,000 20,000 

2 08230 61310 384 HAZ MAT-CLEAN UP/REMED I AT I ON 22,500 

2 08230 61310 458 TEST & ANALYSIS 2,500 

SECTION TOTAL 20,000 20,000 25,000 

INTRA-DISTRICT EQUIPMENT 

5 61 241 INTRA DISTRICT CLASS I/1V 102 102 100 

* * * * PROJECT TOTAL * * * * 56 24,380 24,380 55 29,158 


****** N A R R A T I V E ****** 

BRIEF_DESCRi£TXON_OF_PROJECT_AND_PROJECT_LOCATigN_FOR_SyMMARY_BUDGET: 

THIS PROJECT ALLOWS DISTRICT STAFF TO INVESTIGATE, ANALYZE, REMOVE, 
AND DISPOSE OF SUSPECTED OR KNOWN HAZARDOUS WASTE FROM THE DISTRICT 
PROPERTY, EASEMENT AND RIGHT OF WAY ALONG THE TREATED WATER 
DISTRIBUTION SYSTEM. THE DISTRICT MUST RESPOND TO REMEDIATE SUCH 
PROBLEMS TO PROTECT THE PUBLIC AND DISTRICT STAFF FROM BEING EXPOSED 
TO HAZARDOUS MATERIALS AND TO PREVENT THESE MATERIALS FROM IMPAIRING 
THE DISTRICT OPERATIONS. 

P£°iICI_GOALS_AND_2BJECTXVES: 

THE OBJECTIVE IS TO PROTECT THE DISTRICT FROM LITIGATION AND 
REGULATORY ENFORCEMENT ACTIONS AS A RESULT OF ILLEGAL DISPOSAL OF 
HAZARDOUS MATERIALS ON DISTRICT PROPERTY, EASEMENT OR RIGHT OF WAY. 

MEASURABLE_TASKS_AND_COMPLETiON_DATES: 

SPECIFIC TASKS TO BE COMPLETED INCLUDED: 1) MANAGE THE EMERGENCY 
RESPONSE CONTRACT FOR 1994; 2) RESPOND TO INCIDENTS OF DISPOSAL OR 
RELEASES; 3) LIAISON WITH LOCAL, STATE AND FEDERAL AGENCIES; 4) 
DEVELOP AN EMERGENCY RESPONSE PROCEDURES MANUAL; 5) TRAIN ADDITIONAL 
STAFF TO RESPOND TO HAZMAT SPILLS; 6) PURSUE COST RECOVERY FROM 
RESPONSIBLE PARTIES; 7) AWARD THE EMERGENCY RESPONSE CONTRACT FOR 
1995. 


’ROJECT: 9408106 

OPERATIONS 

HAZMAT EMER 

RESP - 

TREATED 

WTR 


IUN DATE: 05/19/94 


WU 

SYSTEM 

REVENUE 

C/Y 

PAGE 686 





















S 'Vf< ! >, c.| •* Si k V A l f; ;■ fi W A % £ i y ; s f : S ;i (> r 

^ i .S f. A i 94 • 95 BUDGET REPORT 


P r 0 J t C T 


•’A t# A T K HE ft ft F S f> YREArEOVTR 

MU ■' V % V t K REVENUE G/v 
OPERA HOiHS 


io'Bft 


: * ft ft * ft * 


& 




* .ft'.-'.ft!:: ft! 


EMM&I _ £&#£££!I ON da U': 


T Hs$ IS AN ONGOING PROJECT BECAUSE OF THE CONTINUED DISCOVERT Of 
luut&A! uiSPOSAi OR RFl[AST 3 Or HAZARDOUS WASTES ON OISTRJC' 
PROPER i, EASL^l'RiAKD RIGHT OF WAY 


£SSJ,„iHAfU SGiRE I.M8URSEMENT : 


RE »H.BU-R.SEHENY AND GOST SHARING; IS PURSUED ON A CASE BY CASE 8 AS s e 

TH£ ^SfOKiBfnT? FOR CLEANUP ON 


ALLOCAIigs_£ORKyiA_AND_BAlls: 


SOT APPt5 CABLE 
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SANTA CLARA VALLEY WATER 

DISTRICT 
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1UN DATE: 

05/19/94 




FISCAL 94-95 BUDGET 

REPORT 




l U N TIME: 

13:17 
















COORD: Arvind 

Mody 


: UND: 190 





PROJECT: SAN TOMAS INJECTION WELL 

05220 



’ROGRAM: 

3 




WU SYSTEM REVENUE 

C/Y 

WATER 

DISTRIB DESIGN 

DIVISION 

’ROJECT: 

9417101 




CONSTRUCTION 











F I S C A 

L 1993-94 . 

-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT- 

* - " 

-- ACCOUNT 

DESCRIPTION . HOURS BUDGET $ 

YTD ADJ $ TOTAL S 

HOURS 

AMOUNT 

(ISTRICT 

LABOR 









1 

05210 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 



20 

1,871 

1 

05220 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 



1,900 

149,488 

1 

05230 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 



20 

1,688 

1 

08310 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 



20 

1,831 

1 

08320 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 



10 

772 

1 

09220 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 



328 

27,348 

1 

09230 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 



600 

40,225 

1 

09320 

13230 

000 

CAPITALIZED 

LABOR/OVERHEAD 



40 

3,324 




SECTION TOTAL 




2,938 

226,547 

CONTRACT 

SERVICES 









2 

05220 

13210 

000 

CONSTRUCT ION 





70,000 

2 

05220 

13301 

000 

AERIAL PHOTOS MAPPING 




5,000 

2 

05220 

13310 

120 

GEOTECHNICAL 

ENGR. DESIGN 




225,000 

2 

05220 

13310 

494 

UTILITY SERVICE 




5,000 

2 

05220 

13310 

533 

UTI LITY RELOCATION 




5,000 

2 

09220 

13310 

458 

TEST & ANALYSIS 




1,000 




SECTION TOTAL 





311,000 


NTRA-DISTRICT EQUIPMENT 


5 

05210 

13241 

000 

I NTRA 

DISTRICT 

CLASS 

I / I V 

36 

5 

05220 

13241 

000 

I NTRA 

DISTRICT 

CLASS 

I / I V 

3,458 

5 

05230 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I / I V 

36 

5 

08310 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I / I V 

36 

5 

08320 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I / I V 

18 

5 

09220 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I / I V 

597 

5 

09230 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I / I V 

1,092 

5 

09320 

13241 

000 

INTRA 

DISTRICT 

CLASS 

I /IV 

73 


SECTION TOTAL 5,346 

* * * * PROJECT TOTAL * * * * 2,938 542,893 


****** N A R R A T I v E ****** 

lEIIF_DESCRiPTXON_gF_PROJECT_AND_PRgjECT_LOCATigN_£OR_SUMMARr_ByDGET: 

THIS PROJECT PROVIDES FUNDS TO PREPARE A FEASIBILITY STUDY (PHASE I 
OF A CONSULTANT CONTRACT) FOR AN INJECTION WELL TO MITIGATE FOR LOST 
RECHARGE IN WEST SAN JOSE. PENDING FAVORABLE RESULTS FROM THE 
FEASIBILITY STUDY, PHASE II (THE IMPLEMENTATION OF A PILOT TESTING 

ROJECT: 9417101 CONSTRUCTION SAN TOMAS INJECTION WELL 

UN DATE: 05/19/94 WU SYSTEM REVENUE C/Y PAGE 688 



















O Q 


f U N D v 190 

G Sf A H u 3 
JE'.CT: 9417101 


::HiU : ■:: S: Y:SilLEM ; ■: R iv £ : N:U: £ t/Y 

• m k ■ JOM 


COORDA r v i na Sody 
05220 

WATER DlSTsiS DESIGN ; 0: : ! 


: H ■ it? * :* :* .«? : 


* 


I: 


* * * •» * 


PROGRAM) AND PHASE III (DESIGN FOR CONSTRUCTION OF AN. INJECTION NELL 
HEAR SAN !NOMAS ESPRESSWA* asi B I 4;0N AVENUE) Nil l fOlLOW. AWARD OF 

IHE i HRE( • PHASE CONSULT.*.*’ LONTSSr* a 5 ; ■ &E ft A D t IH FT 94-95. t®IS 

work y-ru er performed basics lpon thf d? a r -vf 


AGREEMENT DEVELOPED WITH! 
' * UTHORITY) IN FT 93-94. 
1000 *- E £ ! O f P TFE.L 1 At . AN 


;E- , ■» ■ ’ £ A F F ’ " AUTHORITY 

- . ■ ~ ; ■■*■.■■■ ■ ap k o * ; n a : 

mE c »os wst t , and appurtenances, the 


** T 


DISTRICT 
fAC ILITT 


C4M!S:Et 


DiSTR-rSUT ART W ; T; 


i p r- ; 


:k:la: s 


kER- to t H 1 ■ 


PROJECT GOALS AND OBJECTIVES; 


DU ETC • H t C0N ST R U C T I ON O F H I G H W AT 85 : : 
M I T I:G;A;T:t : "f : : 6 ;r: :; :b:i::S:T:RTl:C:T ; f: S : : 8 :E:SU:L;:T : I : NG : 
ft E C H A R GE CAPACITY S:« WEST SAN JOSE . 

Wl:; it :LS ;: T:C3 ; »t:t:g:a:t:e fM T H 11 


H ;• A • j f H D S : 
ISS 0 # 66 d 


i A R G 


‘ IS REQUIRED TO 
IRE FEET OF ANNUAL 
; ? R S P 0 S f 0 

: capac i r t . 


M;E:A:S:U:R A B l E T A S K:S:; AN D; ■: CUM PL:E T:! ©N ;> t n : 


M «0 A THREE-PHASE CONSUL TAUT CONTRACT 

rftlsAAaiifnT rHSTS Pfl© ! y ; r r T l n n u ?: 

COMPLETE CONSULTANT FEASIBILITY STUD* O' 
ADVERTISE PIPELINE FOR CONSTRUCT ION: 
BEGIN PIPELINE CONSTRUCTION 
BEGIN PILOT TESTING PROGRAM 


.. C £ X C 1 
PRO, 


JULY, 1994 
DECEMBER. 1994 
J AN UASIY s 1 9 95 
A:P:R:f:L, 1995 
SPRING. 1995 


ES2i££I..C0HP L E TiON^D A T E : 

THIS : PROJECT : IS EXPECTED 


BE COMPLETED 


FT -96- 


THE AUTHORITY IS «ESPOHSIBtE FOR REIMBURSING 
DISTRICT'S COSTS. : : 


HE DISTRICT 100% OF THE 


ALLOCATI ON FORMULA AND BASI S ; 


VTSl-d*: 


NONE 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: SCVWD SFUD INTERTIE 


PAGE 690 


COORD: Arvind Mody 
05220 


PROGRAM: 2 



WU SYSTEM REVENUE C/Y 

WATER 1 

PROJECT: 9419102 




PLANNING 








---FISC 

A L 1993-94 . 

SECT -ORG- 

ACCT- 

. ACCOUNT DESCRIPTION 


HOURS 

BUDGET $ 

YTD ADJ $ TOTAL % 

DISTRICT LABOR 







1 05210 

61230 

000 EXPENSED LABOR/OVERHEAD 


80 

7,633 

7,633 

1 05220 

61230 

000 EXPENSED LABOR/OVERHEAD 


500 

40,542 

40,542 

1 06210 

61230 

000 EXPENSED LABOR/OVERHEAD 


40 

3,608 

3,608 

1 09230 

61230 

000 EXPENSED LABOR/OVERHEAD 


200 

14,031 

14,031 



SECTION TOTAL 


820 

65,814 

65,814 

CONTRACT SERVICES 







2 05220 

61441 

000 AGREEMENTS COST SHARING 



120,000 

120,000 

INTRA-DISTRICT EQUIPMENT 






5 

61241 

INTRA DISTRICT CLASS I/IV 



1,493 

1,493 



* * * * PROJECT TOTAL * * * 

* 

820 

187,307 

187,307 



****** || A 

R R 

A T 

I V 

E ****** 


BRIEF 

DESCRIPTION OF PROJECT AND 

PROJECT 

LOCATI ON 

FOR SUMMARY 

BUDGET: 


-- FISCAL 1994-95 - 
HOURS AMOUNT 


THIS PROJECT PROVIDED FUNDS FOR THE PREPARATION OF THE PLANNING STUDY 
FOR A CONNECTION BETWEEN THE DISTRICT'S MILPITAS PIPELINE AND THE SAN 
FRANCISCO WATER DEPARTMENT'S (SFWD) BAY DIVISION PIPELINES NO. 3 AND 
4 IN THE CITY OF MILPITAS. SFWD IS THE LEAD AGENCY RESPONSIBLE FOR 
THE PLANNING STUDY, DESIGN AND CONSTRUCTION OF THIS PROJECT WITH 
TECHNICAL SUPPORT FROM THE DISTRICT. 

SFWD'S VERSION OF A PLANNING STUDY WAS COMPLETED IN FY 93-94 IN 
ACCORDANCE WITH SFWD'S PROCEDURES. THEREFORE, NO BUDGET 
APPROPRIATIONS FOR PLANNING ARE REQUIRED. SFWD WILL PROCEED WITH 
DETAILED DESIGN IN FY 94-95; DISTRICT STAFF WILL CONTINUE TO SUPPORT 
SFWD'S EFFORTS WITH FUNDS BUDGETED IN THE CONSTRUCTION PROGRAM FOR 
THIS PROJECT. 


PROJECT: 9419102 
RUN DATE: 05/19/94 


PLANNING 


SCVWD SFWD INTERTIE 
WU SYSTEM REVENUE C/Y 
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S:A;N 


i. E n r Wft ' ; > s - » • 
Y"‘ Hi:.:,:;' xi-P-ORi 


Arv;fnd * 
OS 2 20 
WATER 0 I 


CVWO S f HD I MT OR Tiff: 

?vcr FM Sf 5 V s t! ij F / 

COHSTRUCi!OB 


§.UD.0ET % 


HOUR: 


000 CAPMAliZEB LABOR/OVERHEAD; 
000 CAP?TAi ! ?ED !ABOR/OVESHEAD 
000 c A P 1 TAL1ZEO l ABGR/ OVERHEAD; 
OOP CAPITALIZED ! ABOR/OVERilEAD : 
000 CAPITALIZED s.ABOR/oyERHFAD 


N T R:A ~ D i S T R iailVT E O U I P M;E N T 

5 0:5:2 TO 13 24 1 000 I NTS A DISTRICT CLASS I /IV 

5 05220 T 3241 000 IN ISA DISTRICT CLASS I / IV 

5 0 5230 13241 000 I H T RA DISTRICT CLASS I/IV 

5 08310 13241 000 ■ N T R A DISTRICT CLASS i/IV 

■0 1HTRA DISTRICT CLASS I/IV 


SECTION TOTAL 


* * * * PROTECT' TOTAL * * * * 


BRIEF DESiCRIPT Of PROJECT AMO PROJECT LO;GAT ION FOR SUMMARY BUDGET 


THIS PROJECT PROVIDES FUNDS FOR DISTRICT ENGINEERING SUPPORT AND 
Review Of SAN FRANCISCO WATER DEPARTMENT'S CSFWB'3) CONCEPTUAL 
DESIGN, DETAILED DESIGN, AND CONSTRUCTION DOCUMENTS FOR THE INTERTIE 
THE INTERTIE WILL CONNECT THE TERMINUS OF THE 'DI STRICT'S MILPITAS 
PIPELINE TO SFUD'S SAY DIVISION PIPELINES NO., 3 44 AND WILL INCLUDE 
A PUMP STATION, APPROXIMATELY 800 FEET OF 42- INCH DIAMETER PIPE, AN D 
OTHER appurtenances. 


GOALS 


THE OBJECTIVE OF THIS PROJECT IS TO PROVIDE A CONNECTION BETWEEN 
DISTRICT AND 5 F WO w*rp B SUPPLY SYSTEMS TO ENABLE r R E EXCHANGE OF 
POTABLE WAIFR BETWEEN the TWO AGENCIES IN THE EVENT OF ft MAJOR 
'ACUITY FAHURf OR OTHER OUT AGE 1 U EITHER SYSTEM, 


; a; s; §c;s: ; : ; A ; N; D;;: ;G : 0 


ROJECT PROVIDES FOR SUP PGR! Of SFWD ACTIVITIES 

;t B;E; ; Bi;Ep:£iM:p:N:;Ti: ills ilililiS;l|;!!!!!!l!!?i||||||i 


E T I UH 
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SANTA CLARA VALLEY WATER DISTRICT 


UN DATE: 

05/19/94 


FISCAL 94-95 BUDGET REPORT 


UN TIME: 

13:17 



COORD: Arvind Mody 

UND: 190 



PROJECT: SCVWD SFWD INTERTIE 

05220 

ROGRAM: 

3 


WU SYSTEM REVENUE C/Y 

WATER DISTRIB DESIGN 

ROJECT : 

9419102 


CONSTRUCTION 




■: * *. * * * * 

NARRATIVE 

****** 


PRO J E£I_COMPLEHON_DATE : 

SFUD ANTICIPATES COMPLETION OF DESIGN IN SUMMER 1995 AND COMPLETION 
OF CONSTRUCTION BY THE END OF 1996. 


COST_SHARING^REiMBURSEMENT: 

SINCE THE DISTRICT HAS EXPENDED MONIES TO UPSIZE THE MILPITAS 
PIPELINE TO ACCOMMODATE USE OF THE INTERTIE, SFWD HAS EXPRESSED 
WILLINGNESS TO EXPEND AN EQUIVALENT AMOUNT FOR CONCEPTUAL DESIGN, 
DESIGN AND CONSTRUCTION OF THE INTERTIE. THE REMAINING CONSTRUCTION 
COSTS FOR THE INTERTIE, IF ANY, WOULD BE SHARED EQUALLY BY BOTH 
AGENCIES (SUBJECT TO A FUTURE COST SHARING AGREEMENT). PRELIMINARY 
ESTIMATES ARE THAT THE DISTRICT WILL NEED TO REIMBURSE SFWD 
APPROXIMATELY $1,000,000 FOLLOWING CONSTRUCTION. 

Akk2£AHON_FORMULA_AND_BASj^S : 

NONE . 


10JECT: 9419102 CONSTRUCTION SCVWD SFWD INTERTIE 

JN DATE: 05/19/94 WU SYSTEM REVENUE C/Y 
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f S 20 R-P 7 R 

?IUN DATS : 05/ -59/94 
RUN TIME.; 13 ; 17 

» U-iiib : 190 
PROGRAM: 3 
PROJECT; 9433103 


F I S C A L i 


PROJECT; MILPITAS PIPELINE 

WU SYSTEM REVENUE C/Y 
CONSTRUCTION 


COORD ; A r v I nd Mody 
05220 

WATER DiSTRIB DESIGN DIVISION 


SECT -QRG- ACCT- 


ACCOUNT DESCRIPTION 


- F IS C A L 1993-94 . 

BUDGET $ YTD ADJ $ TOT A: i 


: ! v> \ 

f< OUR S AMOUNT 1 


DISTRICT LABOR 

1 05210 13230 000 CAPITALIZED LABOR/OVERHEAD 

1 05220 13230 000 CAPITALIZED LABOR/OVERHEAD 

1 09220 13230 000 CAPITALIZED LABOR/OVERHEAD 

SECTION TOTAL 


3/816 

56,759 

6,714 

67,289 


3,816 
56, 7S9 

6, 714 

67,289 


1,871 
9,442 
6,588 

17,901 


CONTRACT SERVICES 

2 05220 13210 000 CONSTRUCT I ON 
2 08230 13310 458 TEST 6 ANALYSIS 


200,000 


200,000 
30,000 


SECT l ON T 0 T A i. 


23 0,000 


too I PM£N T 

! 0 1524 1 000 INVRA DISTSI. 

IQ 13241 000 INTRA DISTSI) 

! 0 1 3 2 4 1 0 00 ;VTRA D ! ST RIi 


rs 

1 , 2 7* 
1 4 9 


SECTION TOTAL 


1.496 


PROJECT TOTAL 


298,785 


BRIEF DESCRIPTION OF PROJECT AND PR-WE 


ON LOR SUMMARY BUDGET: 


THIS PROJECT PROVIDES HOURS FOR THE RESOLUTION OF CLAIMS AGAINST THE 
DISTRICT FOR THE CONSTRUCTION Of THE MILPITA.S PIPELINE STAGES 2 AND 
3; DOLLARS FOR THE PAYMENT OF CLAIMS ARE NOT BUDGETED, CONSTRUCTION 
OF THIS PROJECT WAS COMPLETED AMD IT WAS PLACED INTO SERVICE IN FY 
93 - 94, IT CONSISTS OF 4,6 MILES OF 42-INCH PIPELINE FROM THE 
PEN1TENCIA DELIVERY MAIN TO THE CITY OF MILPITAS PUMP STATION, 

EESil£l„ Mtk s_M£L- 2 £il CJ-1VE s : 

THIS PROJECT'S GOAL IS TO DISTRIBUTE TREATED WATER TO THE SAN JOSE 
WATER COMPANY, THE CITY OF MILPITAS AND OTHER RETAILERS IN 
NORTHEASTERN SAN JOSE. 

MEASURABLE TASKS AND COMPLETION DATES; 


RESOLVE STAGE 2 CLAIMS 


DEPENDENT UPON LEGAL PROCESS 


BEPIMBENT 


►ROJECTs 9433103 
iUM DAY* :• 05 / 19/94 


MU PITAS PIP? 
WU SYSTEM REVENUE 


RESOLVE STAGE 3 CLAIMS 


HPOH LEGAL PROCESS 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
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FUND: 190 
PROGRAM: 
PROJECT: 


3 

9433103 


PROJECT: MILPITAS PIPELINE 

WU SYS TEH REVENUE C/Y 
CONSTRUCTION 



COORD: Arvind Mody 

05220 

WATER DISTRIB DESIGN DIVISION 


****** 

N A R R A T I 

V 

E * 



PRO j§CT_COMPLEIi.0 N_DaTE : 

CONSTRUCTION OF THE MILPITAS PIPELINE WAS COMPLETED IN FY 93-94. 
COST_SHARJ[NG^REIMBURSEMENT : 

NONE . 

itkOCATiON_FOR MULA_AND_BAS^S: 

NONE . 


•ROJECT: 9433103 
(UN DATE: 05/19/94 


CONSTRUCTION 


MILPITAS PIPELINE 
WU SYSTEM REVENUE C/Y 
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R UN P'h T t : ■••0 5/19/94 
|U N ■ ft £ : m3T ; :-7 

?Unu: 190 

S: 

MU :■ ~i: r ; 9 4 3410? 


SANT* C5.AHA VALLE*" HAU-RBISTftirT 
f-SCAi. 9<*-y5 BliOiji 1 SEP OR < 


PR; a J £ C;T : PARALLEL E PIPELINE D S G H ST G I 

uif s'St pm revenue c/ 
CONSTRUCTION 


t 1 A fi.fc » y 9 


• COORDj Arvintf Mody 

:1S 

:W4:it:®ii KTSTigiTiB dEiSiTiGP: Bi; v : r:s!i:as : 


|SlCi»:s 


1993-94 


PliSiCAiit 1 : 99:4-:9®: : 


!!!!!l!!|^| j 

11 mz - 

AO-e.T • 


ACCOUNT 

DESCRIPTION . 

HOURS 

BUDGET * 

YTD AOi $ 

TOTAL % 

HOURS' 

ill r 

iSiiiiiiii 











. a .. 

0.3210 

*3230 

ode 

CAPITAUiMO 

LABOR/CJVfRHEAD 

80 

7, *3:3- 


7 ,833 

6:0 

5,6:1:3: 

. 1 

05220 

13230 

000 

CAPITALIZED 

LABOR /OVER READ 

6 .. 900 

5:59,4:80 


559,480 

3.450 

2 71 . 4 0 

T: 

05 230 

SiiMSOi 

000 

CAP 5TALI ZED 

4 ABORTOVERHEAD 

3 00 

2:6:> 99:8 


36,448 

500 

47,188 

1 

GSM0 

13230 

0:0:0 

capitalized 

LABOR/OVERHEAD 

296 

22,611 


2:2:,: Sit: il 

9:0 

6.642 

% 

09220 


000 

CAPITALi ZED 

LABOR/OVERHEAD 

122 

9,988 


9,988 

939 

7 ; 8i: t :i2iSi9 

1 

09230 

13230 

0 00 

CAP I T A !. 1 ZFD 

LAOOR/OVERHEAD 

: 6-SiO- 

4 5,600 


4:5,6 0B 

700 

4i6:,'9 : '2'9- 




S£:ei 

n or to M l 


8,348 

671,760 


671,760 

5,739 

451,101 




•HA- 


"l 

0 5 2 2:0 

13210 i 

000 : 

CONSTRUCT I ON 





7, 02:0,0:0 0 

'2' 


1 3 3 0 3 

000 

TEMPORARY EMPL OYEE S TEES 

25,000. 



2:5,0:08 



0 5 220 

1 3 : 3 ; 1 0 

: 1l 2^9 

Geotechnical : t ng r. desi g n 





2:0: t 0:0 0 

7- 

0-5220 : 

I'iliSiliO: 

31! 

D U P i. 1 C A T i N G / R fc P R OBUC T 1 ON S£R V 

3,0 00 



3. t ;o;o.;o 

, OO'J 



13 : 3:"i :0 

A-9 4 

UTMiTT SERVICE 





10 ,0 0 0 


0 : S ; ?-2 : 0 : 

M310 

533 

UTILITY RELOCATION 





10,000 

2j 

05220 

: -l ; 3:4^:d 

000 

UTIL ;' i :S 

80,000 



8:0,0:0:0 


2j 

0 5 230 

13310 

T ; 1i 

CORROSION ENGINEERING DESIGN 

20,000 



20,000 

20,000 

? 

0 8 ? 3 0 

'1^310 

384 : 

Mw£--7.' ■■W‘4 :T> r3 ::£:A;a| : «*»•:/•$»•£'■$ AT T Q-U 

75,0:0:0: 



t V , odo 


2 

0 82 30 

13 310 

401 

SAMPLING 





3,0 00 

& 

08230 

13310 

4 : 5:8 : 

TEST £ ANALYSIS 

20,000 



20 # 0:0 : 0 

5 , 0 00 

p 

09220 

i: 3:3 10 

458 

T E: S T S : A S A LYSIS 





78,000 




SECT 

low TOTAL 

223,000 



223, DO’J 

T 0 0 0 d 

D I S = 

T:R i C T v.0 

UliPME:# 








5 

0 5 2 1 0 

1:3:243 

000 

INTRA DISTRICT CLASS 1 /IV 

146 



146 

T09: 

5 : 

0522 C 

13241 

0 00 

IN T R A DISTRICT CLASS I / I V 

12,558 



1 2:,:5:5:8: 

6,2 79 

5 

05230 

13:2:41 

odd 

INTRA DISTRICT CLASS I/IV 

546 



5:4:6 

910 

5 

08230 

13:2:4:1 

00n 

INTRA DISTRICT CLASS I/IV 

5:3:9 



539 

1-:6 : 4 : 

5 

09220 

1324 1 

000 

INTRA DISTRICT CLASS I / IV 

2:2:2 



Mi 

1 ,3:0:9 

5 

09230 

132* 1 

000 

INTRA DISTRICT CLASS I/IV 

1 , 1 83 



1 , 183 

1,234 




SECT 

TOW TOTAL 

15,194 



15,194 

III 10.445 




* ft : 

* * PROJECT TOTAL '* * * '* 8,348 

909,954 



909,954 5,739 

7 , ||t i||| 





****** N A R R A T 

5 V 

E 

4* 

•ft 

ft 

ft 

ft 






40:£:| 

C'RSPTTON M P«9J:€ET AND PROJECT L.0 C A T ; I:GN: i., L:0:E :: 

:S:U:M:M : A:ftiY 

BUD G E T * 







T H 5 S P S 0£ C T :■: PROVIDES !' 0 R COMPLETION Of ' PLAN 

S AND si 

Pit i 8 

'Tcat IONS KOR 







THE PARA) t r. L EAST PIPELINE AND f OR ENGINEER I 

NO SERV 

ICEs 

DUPING STAGE 



■T:;- i 

-•-■<*10? 



CONST ftt/CT! ON 



PAPAL!PL 

f- R I PS 1 : Til 0 S ?: tt ? ■ C 



f? V: 

.4 






•-M S r ST afS RE VEND: ) / 

PAiGiL 4 9 5 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 3 
PROJECT: 9434102 


ROJECT: 9434102 
UN DATE: 05/19/94 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: PARALLEL E PIPELINE DSGN STG I 
WU SYSTEM REVENUE C/Y 
CONSTRUCTION 

***** * N A R. R A T I V E 

I OF PIPELINE CONSTRUCTION. THIS 54-INCH TREATED WATER PIPELINE WILL 
PARALLEL THE EXISTING EAST PIPELINE ALONG WHITE ROAD FROM ABORN ROAD 
TO OCALA AVENUE AND WILL SUPPLEMENT DELIVERIES TO RETAILERS. THE 
PROJECT ALSO INCLUDES A LINE VALVE AND VAULT ON THE EXISTING EAST 
PIPELINE AT WHITE ROAD AND PATT AVENUE. 

E52 J E CT_GOALS_AND_OB J E CT I.VE S : 

THE GOAL OF THIS PROJECT IS TO SUPPLEMENT TREATED WATER DELIVERIES TO 
RETAILERS TO FULFILL YEAR 2020 DELIVERIES FOR THE AREA SERVED BY THE 
SANTA TERESA AND PENITENCIA WATER TREATMENT PLANTS. 

MI*§yRABLE_TASKS_AND_CQMPLETI ON DATES: 


COMPLETE CONSTRUCTION DOCUMENTS SEPTEMBER, 1994 

ADVERTISE PROJECT FOR CONSTRUCTION OCTOBER, 1994 

AWARD CONTRACT FOR CONSTRUCTION NOVEMBER, 1994 

ISSUE NOTICE TO BEGIN WORK JANUARY, 1995 

BEGIN CONSTRUCTION MARCH, 1995 


PROJECT_COMPLE II9N_D ATE: 

COMPLETE CONSTRUCTION IN MARCH, 1996. 
I _S H A RI,N G£R E J.MBU R S E ME NT : 

NONE 

£kkOC ATiON_FORMUL A_AND_B AS I.S : 

NONE . 
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COORD: Arvind Mody 
05220 

WATER DISTRIB DESIGN DIVISION 


CONSTRUCTION PARALLEL E PIPELINE DSGN STG I 

WU SYSTEM REVENUE C/Y PAGE 696 



































r ft 


SAM: A LLAMA VA„ i.L? WA ' r » ;t? • r : S#PT:n iff 
iiSCAl. Vi y 5 BUDGE * REPORT 


r Li is 0 ; 1 i 

8 OGHAM 


PRO J ?• nT r TU PRO0 E SS CON T.ROL 

'.so <;¥s ! ES REVENUE (;/Y 

OPL A 1 i O NPS 


~00«3: 


R i (. h:u r ci y:c> 
05 P S D 

E : N:GT M f; P P » >i 


i-vPPu« 


SECT: ORG - 

ACC T - 

DISTRICT L A BOR 

1 05220 

6 T 2-3-6 

1 05230 

61230 

1 09230 

6 12.30 

C ONTR AC T SERVICES 

2 05230 

61141 

2 05230 

61161 


INTRA-DISTRICT EQUIPMENT 
5 61241 


. ACCOUNT Of; SCR I P T i ON 

H OUR S 

--'FISC 
BUDGET $ 

A L 1993-94 --- 

YTD AD J $ TOTAL % 

- - f ? S CAT. 
HOURS 

1994-95 

AMOUNT 

0 0 0 EXPENSED lA 8 0S / OVESHE AD 

000 EXPENSED LABOR/OVER HEAD 

000 EXPENSED LABOR/OVERHEAD 

100 

5 : W 

50 

8, 109 
44.080 

3, 5 u -v 

8,109 

44,080 

3,509 

40 

500 

3 , 148 
42,188 

SECTION TOTAL 

650 

S5,69:6 

55,698 

5 40 

45,336 

00 0 CONFERENCES/SEM IN-ARS/TRAI N ! MG 

00 0 TRAN SPORTAT ION/TRAVEL/LODGING 





2,000 
1,000 

SECTION TOTAL 





3,000 

INTRA DISTRICT CLASS I/IV 


1,133 

1,183 


91:5 

* * * * PROJECT TOTAL * * * * 

650 

56.381 

56,881 

540 

4:?y:3l9: 

****** N A R § 

A 

T i V 

g W ?r Sf » *■ *? 



DESCRIPTION OF PROJECT AND PP.OJECT 

LOCATION 

FOR SUMMARY 

BUDGET : 




THIS PROJECT PROVIDES FUNDS FOR THE LABOR, EDUCATION AND TRAINING. 
AND MATERIALS NECESSARY TO PROPERLY TROUBLE SHOOT AND MAINTAIN THE 
PROCESS CONTROL SOFTWARE AND TO PROVIDE SYSTEM ENGINEERING SUPPORT 
FOR ALL TREATED WATER TRANSMISSION AND DISTRIBUTION FACILITIES. 


£52il£I„gOA t S AND OB J E C TIVES : 


T HE GOAL OF THIS PROJECT I S' TO PROVI DE SYSTEM MAN AGER AND SYSTEM 
ENGINEERING SUPPORT FOR THE OPERATION AND MAINTENANCE OF ALL PROCESS 
CONTROL HARDWARE AND SOFTWARE UTILIZED I.N THE DISTRICT TREATED WATER 
TRANSMISSION AND DISTRIBUTION FACILITIES. 


MS A SUS AB.L-E T ASKS „AgD_£OMPLI T 1 ON,jBAT E S 


MAI N T A!N *u CONTROL HARDWARE AND 
SOFTWARE IN AN EXCEL LENT STATf Of READINESS 

DESIGN AND SUPPORT UPGRADES AND CHANGES 
BY ISSUING ENGINEERING CHANGE NOTICES (ECS'S) 

MAINTA.N CURRENT DOCUMENTATION FOR All HARDWARE 
A H D SOFT WARE CONFIGURATIONS 


HUGOINS 

AS REQUiRS-0 


i *>A f-j 0 : W ? -Vv 4 


psers-ss c o n r p a •. 

iTF'N V t MOL “■/' 
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SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 

05/19/94 

FISCAL 94-95 BUDGET REPORT 

RUN TIME: 

13:17 


FUND: 190 


PROJECT: TW PROCESS CONTROL 

PROGRAM: 

5 

WU SYSTEM REVENUE C/Y 

PROJECT : 

9437103 

OPERATIONS 


****** n A R R A T I V 


PROJECI_COMPLEIIOM_DATE: 

THIS IS AN ONGOING PROJECT. 


COORD: Richard Wentzel 
05230 

ENGINEERING SUPPORT DIVISION 





PROJECT: 9437103 OPERATIONS TW PROCESS CONTROL 

RUN DATE: 05/19/94 WU SYSTEM REVENUE C/Y PAGE 698 



















•' h tk w i a ;cU; a a a v a t 1 t w a t •: s o s ?; >-1 r r 

RUN D A T 3. ■. ©5/19/94 FILMc. V» - •. 3-::;; SEPOS^ 


ICTOjCTRiO : Haase: 


F'UsN'D-; 1 9 &'■ 



PROJECT: 

TREATED WATER 

T:fcD GENERAL 

OPR 

083 30 







W:U SYSTEM epVEN 

U E C / Y 


;T R: E:;A T E:D 

V h i l. k :: : V i s i: 

il-W 

P $0 j E £r ; 

' ■" ? 6 ■ 0 1 



OPER A TTONS 










.. .. . -- 

- - F I K !; 

A L 1993-94 ■ 

- .. .. ...... 

• - FISCAL 

1 994'- 95 * -: 

S F : C 

|T -ORG- 

ACCT 

.. ACCOUNT DESCRIPTION ~- 

- ■ - - HOURS 

BUDGET % 

Y TO ADJ $ 

total s 

HOURS 

0 ll-H-'t 

0 i S T I GI 

:L A; : B;G R : 









i 

0:5:3:20 

61230 

0:0:0 EA:Pl:N ; S:Eip LABOR/OVkRKDAS; 

100 

2,348 


7,34 3 

100 

f ? 1; 3 : 0 


08310 

6 1230 

000 EXPENSED i AEOR/OVERHE AD 

12-0 

1 1, 243 


11.245 

120 

t'G, 989 

1 

0 8330 

61: 2 3 0 

000 EXPENSED LABOR/OVERHEAD 

9,291 

A 32,6:0 4 


732,604 

9,291: 

713.454 

] 

09230 

612 3 0 

0 0 0 E X:PE:S SED L A SOP / OVER H.EAD 

50 

3 s n o 


3 , 3 : 0 : 9 

100 

•6.70 4 




SECTION TOTAL 

9,5 8 1 

754.699 


754,699 

9 ,611 

743,277 

contract 1 

S E R V I c f: s 









2 

08330 

61450 

000 UTILITIES 


210,000 


210,000 



2 

0 833 0 

61451 

000 UTILITIES GAS/ELECTS I CITY 






210,000 




SECTION TOTAL 


210,000 


210,000 


210 , 00:0 

IN T RA-DISTRICT EQU IPMEMT 








5 


' T 4 1 

INTRA DISTRICT CLASS l||v 


17,401 


17,401 


17. 4 9 2 




- * 1 * PROJECT TOTAL * * * * 

9,561 

982 , 100 


982 , 1 00 

9,611 

77U .. 7v 




****** N A R 

RAT 

i v 

£ ***** 

* 




p.r.Ef DgS 08 im.q.H ^iF.^ROJEQT AND PRO JEC.T ..LOCAT I OK Pp.R SUHttAiR?, SittPfrET : 

THIS PROJECT PROVIDES FOR OPERATION: OF T'HiE DISTRICTS 28 MILES 
TREATED WATER DISTRIBUTION PIPELINES. ROUTINE SUPPORT SERVICE FROM 
DESIGN, ENGINEERING AMO MAINTENANCE IS INCLUDED. 

£35 OBJECTIVES : 

EFFICIENTLY OPERATE THE 0!STRICT'S TREATED WATER DISTRIBUTION SYSTEM 
CONSISTENT WITH ALL OPERATIONAL, SAFETY AND PUBLIC HEALTH CRI TERIA 
AND SATISFY TREATED WATER DELIVERY OBLIGATIONS. 

MEASURABLE .TASKS .AND _COMPU TJON_D 416 §: 

REQUFSTAND APPROVE TREATED WATER DELIVERY SCHEDULES FOR THE UPCOMING 
FISCAL YEAR »r JUNE 1 MONITOR TREATED WATER DELIVERIES AND METERS. 

•PROJEi: 1 COMPCE f ION _DAT£ . ... 

THIS IS AN ONGOING PROJECT 


TREATED M-A T i.-R T S :0 QE S PRA i: 

W ' ■ r -• ; « « ■ ■/? fi... 


6:pE.8AX:I:dWS 
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SANTA CLARA 

VALLEY WATER 

DISTRICT 



PAGE 700 

RUN DATE: 

05/19/94 


FISCAL 

94-95 BUDGET 

REPORT 




RUN TIME: 

13:17 
















COORD: Jim Ferguson 


FUND: 190 




PROJECT: TREATED WATER T&D 

GEN MAI NT 

07100 



PROGRAM: 

4 



WU SYSTEM REVENUE 

C/Y 

MAINTENANCE 

MANAGER 


PROJECT : 

9476999 




MAINTENANCE 











F I S C A 

L 1993-94 . 

- FISCAL 

1994-95 -* 

SECT -ORG- 

ACCT - 

' * ' 1 

-- ACCOUNT DESCRIPTION . 

HOURS BUDGET $ 

YTD ADJ J TOTAL t 

HOURS 

AMOUNT 

DI STRICT 

LABOR 









1 

05210 

61230 

000 

EXPENSED LABOR/OVERHEAD 




10 

937 

1 

07100 

61230 

000 

EXPENSED LABOR/OVERHEAD 

199 

12,882 

12,882 

351 

21,295 

1 

07220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

300 

18,323 

18,323 

500 

29,633 

1 

07230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

702 

42,079 

42,079 

810 

48,792 

1 

07240 

61230 

000 

EXPENSED LABOR/OVERHEAD 

3,850 

285,824 

285,824 

4,250 

303,974 

1 

07250 

61230 

000 

EXPENSED LABOR/OVERHEAD 

200 

12,586 

12,586 

733 

44,550 

1 

07260 

61230 

000 

EXPENSED LABOR/OVERHEAD 

840 

72,105 

72,105 

700 

60,594 

1 

09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

100 

7,015 

7,015 

100 

6,704 

1 

09320 

61230 

000 

EXPENSED LABOR/OVERHEAD 




50 

4,155 




SECTION TOTAL 

6,191 

450,814 

450,814 

7,504 

520,634 

CONTRACT 

SERVICES 









2 

07100 

61303 

000 

TEMPORARY EMPLOYEES FEES 





35,953 

2 

07220 

61063 

000 

MAINTENANCE SERVICES OTHER 





9,645 

2 

07220 

61071 

000 

MATERIALS & SUPPLIES GENERAL 





28,936 

2 

07220 

61303 

000 

TEMPORARY EMPLOYEES FEES 


4,545 

4,545 



2 

07220 

61310 

471 

EQUIPMENT RENTAL CONTRACT 


25,750 

25,750 


24,646 

2 

07220 

61310 

476 

UTILITIES LAND FILL FEES 





9,646 

2 

07230 

61063 

000 

MAINTENANCE SERVICES OTHER 





1,030 

2 

07230 

61071 

000 

MATERIALS & SUPPLIES GENERAL 





1,000 

2 

07230 

61072 

000 

CHEMICALS 


1,030 

1,030 


500 

2 

07230 

61303 

000 

TEMPORARY EMPLOYEES FEES 


3,240 

3,240 



2 

07230 

61422 

000 

LEASE EQUIPMENT 





500 

2 

07240 

61060 

000 

MAINTENANCE SERVICES 


35,000 

35,000 



2 

07240 

61063 

000 

MAINTENANCE SERVICES OTHER 





35,000 

2 

07240 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


15,000 

15,000 


1,500 

2 

07240 

61073 

000 

SMALL TOOLS 


3,000 

3,000 


3,000 

2 

07250 

61303 

000 

TEMPORARY EMPLOYEES FEES 


4,144 

4,144 



2 

07260 

61303 

000 

TEMPORARY EMPLOYEES FEES 


3,101 

3,101 






SECTION TOTAL 


94,810 

94,810 


151,356 

INTRA-DISTRICT EQUIPMENT 








5 


61241 

INTRA DISTRICT CLASS I/I V 


11,268 

11,268 


13,657 

5 

07220 

61242 

000 

INTRA DISTRICT CLASS II 


10,500 

10,500 


10,500 

5 

07220 

61243 

000 

INTRA DISTRICT CLASS III 


10,500 

10,500 


10,500 

5 

07230 

61242 

000 

INTRA DISTRICT CLASS II 


9,000 

9,000 


9,000 

5 

07230 

61243 

000 

INTRA DISTRICT CLASS I I I 


2,000 

2,000 


2,000 




SECTION TOTAL 


43,268 

43,268 


45,657 




* * 

* * PROJECT TOTAL * * * * 

6,191 

588,892 

588,892 

7,504 

717,647 

>ROJECT: 

9476999 



MAINTENANCE 


TREATED WATER T&D 

GEN MAINT 


tUN DATE: 

05/19/94 
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v \ :* 4 ' * 05/19/0* 
R U N 7 5 M E s 1 ?j :i 7 

fUNO; 190 

PROGRAM: 4 
PROJECTs 9476999 


r a ■ «. i 


R:E:p:0:k I 


coor-d; 


Iftf :■& * * 


; :p;:R!S:J!£::C; : T: : : T;R:E;A:T;;E .&::: T&D S; ; E:W: tN-T 

UU SVSIEJt REVENUE :/y 

S4.v>si» ;■ 

* * *: •*• * * K A ■■.'•■:. E 

BRI|£._D|SCR1P T^Q|£^0 F_PROJ;£CT_A N D ^PROJECT _l OCA T^ON_F OR _SUMM ARY BUDGET ; 

This PROJECT PROVIDES FUNDS TO per pork PREVENT AT 3 VE , CORRECTIVE AND 
PROPERTY MAINTENANCE, MODIFICATIONS OR CHANGES, CONSTRUCTION, 

V E C S 7 A f i 0 N CiJSsTRu; , L A *i 0 S C A ? * A t N I r N ;\ H C E A H L M A j N T £ N A N C l SERVICES' 

TO MAINTAIN THE TREATED WATER : * j ''■PEllNES. they include the 
WEST, NT. VIEW, SANTA CLARA, CAM s Bt IE, SMfcLi , EAST AND MILPITAS 
PIPE! INKS. FUNDS ARE ALSO INC! D F *Q» SU*»3RT SERVICES FOR 
ENGINEERING, DESIGN TECHNICAL AND SEA;. E S T A T £ , ALONG WITH THE 
PLANNING, SCHEDULING AND COORD INAT ;ON OF THE WATER UTILITIES 
MAINTENANCE DIVISION'S MAINTENANCE PROGRAM. 

P H 0 J : £ C T _ GOA t §A N D_08 J E C t i V E S : 

WATER UTIII'T MAINTENANCE DIVIS.CN {w.JMDj . 

; ; TO -_-• . '•• < 005 , Uf the PREVENTATIVE MAINTENANCE WORN 0 AIB:E|R:S : 

THAT HAVE BEEN IDEA' 1 ED TO MAINTAIN THESE FACILITIES 

c 5 'ORRECTIVE MAINTENANCE WORK IS TO BE ACCOMPLISHED AS REQUIRED SY 
OPERATIONS AND OTHER DIVISIONS, SOT WILL N37 EXCEED 30% OF THE 
ANNUAL ALLOCATED RESOURCES OF Tht WUMD. 

3) MODIFICATIONS and CHANGES ARE 7 ” BE ACCOMPLISHED AS REGUESTED 
PRIORITIZED BY OPERATIONS AND OTHER DIVISIONS, BUT WILL NOT 
EXCEED 20% OF THE ANNUAL ALLOCATED RESOURCES OF THE WUMD 

4) CONSTRUCTION WORK WilL BE SCHEDULED AND PERFORMED AS REQUESTED BY 
OPERATIONS AND OTHER DIVISIONS. 8UI WILL NOT EXCEED 5% OF THE 
ANN:UAL :; A ; i:L:b-GA ; T ; E : B : ; R:E:Se'U:R:C:E:S ; M T:H:E: : WUM:!): . 


ji# Ferju) 
OMDO 

MAINTEWANCi 


:5b TO DEVELOP. COORDINATE AND IMPLEMENT WATER UTILITIES MAINTENANCE 
DIVISION'S COMPUTERIZED MAINTENANCE MANAGEMENT PROGRAM, BUDGET AND 
RELATED MAINTENANCE PROGRAMS. 

FT/ELD MAINTENANCE DIVI SI r. « .. v * =' ; 

I > T G PR Gill# PROPE P ' Y MAIN! ENA NC E TO THE 'P6*< ED WATTS T S:D RIGHT 
OF WAY . 


VEGETATION PROGRAMS DIVISION (VPD i 

1) to PROVIDE VEGETATION CONTROL AND LANDSCAPE MAIN!ENANCE 
FAGT LTTTIES W I T :H I K TH-t ; GQS f CENTER . 


; or 


9 4 76999 
• ! 5 •• : 9 / 9 


TREATED UAikR i«D 
WU SYS!ft« R» 


MANAGES 


IfiEEiN MAI -< 
VS HUE C/ 






: B20RP7R 

IUM DATE: 05/19/94 
!UN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 702 


UND: 190 

ROGRAM: 4 

ROJECT: 9476999 


PROJECT: 

TREATED WATER T&D GEN 
WU SYSTEM REVENUE C/Y 
MAINTENANCE 

MAINT 


COORD: Jim Ferguson 

07100 

MAINTENANCE MANAGER 


****** 

N A R 

R A T I 

V E 

* * 

* * * * 


MAINTENANCE SERVICES DIVISION (MSD) 

1) TO PROVIDE SUPPORT AS NEEDED TO WATER UTILITIES AND FIELD 
MAINTENANCE DIVISIONS WITH NO DELAY IN SERVICE. 


ME ASURABLE_T ASKS_AND_COMPLET J,ON_DATES : 

1) PREVENTATIVE MAINTENANCE: IN EACH QUARTER TO EXPEND APPROXIMATELY 
45% OF THE WUMD QUARTERLY ALLOCATION ON PM WORK ACTIVITIES. 
ESTIMATED COST OF $ 42,706.00 PER QUARTER. 

2) CORRECTIVE MAINTENANCE: ON A PRIORITY BASIS IN EACH QUARTER TO 
EXPEND 30% OF WUMD QUARTERLY ALLOCATION ON CM ACTIVITIES. 
ESTIMATED COST OF $ 28,471.00 PER QUARTER. 

3) MODIFICATION AND CHANGES: AS REQUIRED EACH QUARTER EXPEND NO MORE 
THAN 20% OF WUMD QUARTERLY ALLOCATION ON MODIFICATION OR CHANGE. 
ESTIMATED COST OF $ 18,980.00 PER QUARTER. 

4) CONSTRUCTION: AS REQUIRED IN EACH QUARTER TO IMPROVE OPERATIONS 
EXPEND NO MORE THAT 5% OF WUMD QUARTERLY ALLOCATION ON 
CONSTRUCTION WORK. 

ESTIMATED COST OF 4,745.00 PER QUARTER. 

5) MAINTENANCE PROGRAM ANALYSIS: TO PROVIDE OVERALL MANAGEMENT OF 
WATER UTILITIES MAINTENANCE PROGRAM, RESOLVE CONCERNS ON AN AS 
NEEDED BASIS. DEVELOP EXPENDITURE REPORTS MONTHLY, BI-WEEKLY 
BACKLOG WORK ORDER REPORTS. UPDATE COMPUTERIZED MAINTENANCE 
PROGRAM PROCEDURES MANUAL ANNUALLY OR AS REQUIRED BY CHANGES. 

6) PROPERTY MAINTENANCE: IN EACH QUARTER TO EXPEND APPROXIMATELY 25% 

OF THE TOTAL ALLOCATION TO MAINTAIN THE FACILITIES WITHIN THE 
TREATED WATER T&D COST CENTER. ^ 

ESTIMATED COST OF $33,916.00 PER QUARTER ; 

7) VEGETATION CONTROL: IN EACH QUARTER TO EXPEND APPROXIMATELY 25% 
OF THE TOTAL ALLOCATION TO MAINTAIN THE FACILITIES WITHIN THE 
TREATED WATER T&D COST CENTER. 

ESTIMATED COST OF $25,758.00 PER QUARTER 

8) MAINTENANCE SERVICE: IN EACH QUARTER TO EXPEND APPROXIMATELY 25% 
OF THE TOTAL ALLOCATION TO PROVIDE AS NEEDED SERVICE TO THE OTHER 
DIVISIONS. 

ESTIMATED COST OF $3,122.00 PER QUARTER. 


TREATED WATER T&D GEN MAINT 

WU SYSTEM REVENUE C/Y PAGE 702 


10J EC T: 9476999 
JN DATE: 05/19/94 


MAINTENANCE 








PRQJECT; rw COR R 05 ION CONTRO; 

WU SYSTEM REVENUE C/T 
om- I)>t SON' 


TNG T N " SllO.i 


AC Cl 


A CCOU NT Of SCSI P:T ION 


DISTRICT LASOR 

1 05230 6 1230 000 EXPENSED l A BOR/OVERHE AD 

CO-RTS ACT SERVICES 

2 05230 61060 000 MAINTENANCE SERVICES 

2 05 2 3 0 610 71 00 0 MA TER I A L S & SUP*l IBS GENTER A i 

2 05230 61310 1 1 1 COMOS I ON E N G I WEE S I N G DESIGN 

2 05230 61310 45-8 TEST £ ANALYSIS 

SECTION TOTAL 

INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/1V 

* * * * PROJECT TOTAL * * * * 


HiOSRi'S : 


850 


■ - f 1 S r a '■ 1593-:?:* 

8UDSET $ Y TD AD .j $ 


TOT A S. % 


■ FISCAL 1994-95 
HOUR S A m a u s f 


74 ,:9 : 3:6 

74,936 

850 

? 1 719 

500 

1 0 .. 0 0 0 

5 0:0 

10,000 


10,000 

3 0,0 0 0 

10,500 

10,500 


40,000 

1,54 7 

1,547 


1,547 

36,985 

fl&,983 

850 

113,266 


* * * * * * H A R R A T I V E 4 4*4** 
.ISII£_®ISCRX£IION^O£_PRg JEC T_AND,PRpJECT_L0CAT1ON__£OR_SUMMARY BUDGE T ; 

THIS PROTECT PROVIDES FUNDS FOP THE FIELD TESTING AND MONITOR!WG OF 

I?!,E? RR , 0SI0>I ACTiV!TIES 0N THE TREATED WATER TRANSMISSION AND 
DISTRIBUTION FACILITIES AND FOR FIELD MAINTENANCE Of ALL CATHODIC 
DEVICES INSTALLED ON THESE FACILITIES. 

MOM£l...GUALS..Aj|D_,Oft ; JECTi.V:|S : 

THE GOAL OF THIS PROJECT IS TO MONITOR ALL CATHODIC PROTECTION 
DEVICES INSTALLED ON DISTRICT TREATED WATER FACILITIES ON A ROUTINE 
BASIS AND TO ADJUST THE OUTPUT OF DEVICES AS NEEDED AND TAKE OTHER 
f A" I f IES AS REQUIRED TO PREVENT EXTERNAL CORROSION OF THESE 

MEASUS ABLESTASKS AND_COMPLET£QN DATESi 


HON! TOR 

WEST 

PIPELINE 

OCTOBER 

1 994 




n a y 

1 995 

MON IT OS 

SANTA 

£ L A D i SIR I BU T AR Y 

NOVEMBER 

1 994 

HON ITOR 

MI L PI 

T AS PIPELINE 

D F CE M:8E R 

1994 




TUNE 

T 9^5 

\mw. 1 T DR 

E A Si r 

p I1? t, L ; i H: E 

JANUARY 

1995 


ORA OS I 0* 


OPERA flows 





FB20RP7R 
RUN DATE: 
RUN TIME: 

FUND: 190 
PROGRAM: 
PROJECT : 


05/19/94 

13:17 


9478103 


****** 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: TW CORROSION CONTROL 
WU SYSTEM REVENUE C/Y 
OPERATIONS 


I 


PAGE 704 

COORD: Richard Wentzel 
05230 

ENGINEERING SUPPORT DIVISION 

E ****** 


MONITOR SNELL PIPELINE 

MONITOR CAMPBELL DISTRIBUTARY 

MONITOR SUNNYVALE DISTRIBUTARY 
AND PENITENCIA CLEARWELL 

E52I_COMPLEHON_DATE : 

THIS IS AN ONGOING PROJECT. 


FEBRUARY 

MARCH 

APRIL 


1995 

1995 

1995 



OPERATIONS 


'ROJECT: 9478103 
SUN DATE: 05/19/94 


TW CORROSION CONTROL 
WU SYSTEM REVENUE C/Y 
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• : B2 0RR7S 



g-$-ft£ T-..4 

n jA R- A V'A. : t-L' ^--:V V & 

B H- DT$ : -7& I C T 



£ 70: 

D:A:T:£ S 

05/19/94 


£ : 

S C A 1. 9 4 95' £ U. Q : G £ 

T: REPORT 




RUN T i ME : 

1 3 ; 1 Y 













c 00 r e 

■. R-i ch:»r«l Went-AeT 


FUND: 190 



PROJti/f; 

S:N:£:L:L FfFET • *E 

CATHODIC PROT 

0:52:3d 



PROGRAM; 3 




WU SYSTEM: REVENU 

;E C/Y 

eliSFiEE-R-IHC 

SUPPORT 

DIVISION 

PROJECT; 94-84 T04 



ION 










-FISCAL 1993-94 --- 


FISCAL 

1994-95 -- 

SECT 

- OR G - 

ACCT - 

. A ( COUN T DESCRIPTION - -: 

HOURS 

BUDGET $ YTD ADJ s 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 








1 

05 2 1 0 

13230 

000 CAPITALIZED LABOR/OYERKEAD 




2:0 

1 ,871 

1 

05230 

13 230 

000 CAPITALIZED LABOR/OVERHEAD 

10 0 

26,448 

26,448 

100 

8,4 38 

1 j 

09220 

1 3-230 

000 CAPITAL I ZED LABOR/OVERHEAD 

102 

3-349 

8,34 9 

550 

45,856 

1 

0923 0 

13 230 

000 CAPITALIZED 1.ABOR/OVERHEAD 

3 00 

21,045 

21,045 

200 

13,408 




SECTION TOTAL 

7B2 

55 >8:4:2 

55,842 

870 

69,573 

CONTRACT S 

ERiVMES 








2 

05230 

13210 

OOO CONSTRUCTION 


30:0 t 0:0:0 

3 00,00:0 



2 

05 23 0 

13310 

111 CORROSION ENGINEERING 0 E S I 


3 0 t 0.0-0 

3 0,0-00 


2-0,0:0 0 

& 

092:20 

13510 

458 TEST & ANALYSIS 


0 0 

5 00 


4, 0:0:0 




SECTION TOTAL 


3.30,5 00 

330,500 


2 * i 0 ; d : 0 

! N T ft A --0 l S T: 

K 'i e • E O W 

IPHf N? 







5 

0:5:21:0 

13 241 

0 00 INTRA DISTRICT CLASS I / IV 





36 

K 

omm 

13:2:41 

000 5NTRA DISTRICT CLASS 1/!V 


S 



182 

3 

-Q 922 G 

1 324 1 

000 • N T R:A DISTRICT CLASS I/IV 


TS6 

186 


1,00,1 

5 

09230 

l 3241 

00 Q INTRA 0 1ST NICT CL ASS I / I V 


5’4 6 

5 46 


364 




SECTION TOTAL 


1,2 7-8 

I ,228 


1,583 




* * * * PROJECT TOTAL * * * * • 

702 

387,820 

387,620 

870 

95 , 1 5:6 




* * * * * * $g r 4 R 

R A I 

f y p & * ife ■& is is 





i£II£„&iS£SIEli9M..2£_£S2il£I_^M&_EESiI£I_i=.2£^I12M;-£0R, ii .SS:MWAEV_ByDg|T: 

THIS PROJECT PROVIDES FUNDS TO INSTALL AH ACT I VE CATHODIC PROTECT ION 
SYSTEM ON STACIE I OF THE SNELL PIPELINE. THIS PROJECT WAS AWARDED IN 
FT 93/94 AND CONSTRUCTION FUNDS WERE ENCUMBERED. FUNDS IN THIS 
FISCAL YEAR ARE TO COVER THE ENGINEERING AND INSPECTION SUPPORT FOR 
THE CONSTRUCT TON PHASE . 


PROJECT GOALS 


OBJECTIVES; 


THE GOAL OF THIS PROJECT IS TO PROTECT THE ?sal I Pi: PEL INE FROM 
EXTERNAL CORROSION SY IMSTALtJWG AN ACTIVE CATHODIC PROTECTION 
SYSTEM. 


j 484T04 
ff l:I 9/94 


ISSUE NOTICE TO PROCEED 

C ON S T V :)C 


JUL Y 


1994 

SNELL 


PIPES INE CATHODIC PROT 
wu ststcm Revenue t:/Y 


I SSUE WOT ICS TO PROCEED 
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FB20RP7R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 

COORD 

FUND: 190 PROJECT: SNELL PIPELINE CATHODIC PROT 

PROGRAM: 3 WU SYSTEM REVENUE C/Y 

PROJECT: 9484104 CONSTRUCTION 

****** N A R R A T I V E ****** 

PROiI£I_COMP L EIJ.ON_D aTE : 

THIS PROJECT IS SCHEDULED TO BE COMPLETED IN NOVEMBER 1994. 


ROJECT: 9484104 CONSTRUCTION SNELL 

UN DATE: 05/19/94 


Richard Wentzel 
05230 

ENGINEERING SUPPORT DIVISION 


IPELINE CATHODIC PROT 
WU SYSTEM REVENUE C/Y 


PAGE 706 
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GENERAL 



FB22RP4R 

RUN DATE: 05/19/94 
RUN TIME: 13:15 


SANTA CLARA VALLEY WATER DISTRICT 
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FISCAL 94-95 BUDGET REPORT 
PROGRAM SUMMARY BY PROJECT 
ADMINISTRATION & GENERAL PROJ 

PROJECT .P R 0 G R A M. PROJECT 


PROJECT 

---DESCRIPTION - 

PLANNING 

CONSTRUCTION 

MAINTENANCE 

OPERATIONS 

ADMINISTRATION 

TOTAL 

95 

04 

104 

AUTOMATED MAPPING/GIS 

161,731 





161,731 

95 

05 

101 

INSURANCE 





358,285 

358,285 

95 

06 

101 

ADMINISTRATIVE PROJECT 





1,366,427 

1,366,427 

95 

06 

102 

ADMINISTRATION OF DOCK PERMITS 





6,368 

6,368 

95 

06 

103 

CONTRACT AUDITING FINANCIAL 





56,085 

56,085 

95 

06 

104 

DESIGN MANUAL 





77,116 

77,116 

95 

06 

107 

WATER MEASUREMENT AUDIT 





17,174 

17,174 

95 

06 

200 

TECHNICAL & SUPPORT PROJECTS 





1,641,631 

1,641,631 

95 

1 0 

101 

ZONE W2 WTR REVENUE COLLECTION 





271,297 

271,297 

95 

10 

102 

ZONE W5 WTR REVENUE COLLECTION 





512,783 

512,783 

95 

10 

104 

ZONE W2 METER RDNG/FIELD SURV 




245,421 


245,421 

95 

10 

105 

ZONE W5 METER RDNG/FIELD SURV 




96,513 


96,513 

95 

10 

106 

ANLYS & IMPLMT DOC IMAGING SYS 





17,697 

17,697 

95 

1 1 

101 

VASONA METER TEST FAC EQUIP 


70,000 




70,000 

95 

1 1 

105 

WATER USE MEASUREMENT G W 




623,534 


623,534 

95 

1 1 

106 

WATER USE MEASUREMENT S W 




23,728 


23,728 

95 

1 1 

120 

WATER USE MEASUREMENT ZONE W-2 




277,882 


277.882 

95 

1 1 

121 

WATER USE MEASUREMENT ZONE W-5 




275,945 


275,945 

95 

12 

101 

FINANCIAL AND CASH FLOW STUDY 

419,946 





419,946 

95 

1 5 

101 

BASIN MNGMNT NORTH COUNTY 

441,040 





441,040 

95 

18 

101 

WATER RECLAMATION GENERAL 

159,465 





159,465 

95 

18 

102 

WTR RECLAMATION CITY SAN JOSE 

64,170 





64,170 

95 

18 

1 03 

WASTE WATER EXPORT STUDY 

42,127 





42,127 

95 

18 

1 04 

WTR RECLAMATION-SUNNYVALE 

130,946 





130,946 

95 

18 

105 

WTR RECLAMATION SANTA CLARA 

78,501 





78,501 

95 

18 

106 

WTR RECLAMATION GILROY/MGN HL 

78,501 





78,501 

95 

55 

101 

GROUNDWATER LEVEL MONITORING 




204,788 


204,788 

95 

73 

101 

WATER SUPPLY MODELS 

201 ,698 





201,698 

95 

74 

101 

WATER SUPPLY MASTER PLAN 

1,006,667 





1,006,667 

95 

74 

103 

WTR SUPP PLN-SOUTH COUNTY 

339,433 





339,433 

95 

74 

104 

WTR SUPP PLN-WESTSIDE 

296,496 





296,496 

95 

74 

105 

WTR SUPP PLN-WATER NEEDS 

123,598 





123,598 

95 

79 

101 

WATER QUALITY STUDIES 

134,625 





134,625 

95 

79 

102 

WATER QUALITY STUDIES 

61,749 





61,749 

95 

79 

103 

UST HAZMAT CLEANUP PROGRAM 

300,171 





300,171 

95 

79 

104 

NONPOINT SOURCE FUNDED 

346,706 





346,706 

95 

79 

105 

WELLHEAD PROTECTION PROGRAM 

597,077 





597,077 

95 

79 

108 

WQS-CORROSION CONTROL PROGRAM 




184,976 


184,976 

95 

79 

109 

RESERVOIR WATERSHED MGMT 




1,252,224 


1,252,224 

95 

79 

110 

NONPOINT SOURCE DISTRICT 

205,351 





205,351 

95 

79 

1 1 1 

NPS DISTRICT FUNDING 

454,500 





454,500 

95 

79 

112 

WATERSHED MNGT PREPARATORY STY 

41,560 





41,560 

95 

79 

116 

GROUNDWATER QUALITY MANAGEMENT 

514,004 





514,004 

95 

81 

101 

BASIN MNGMNT SOUTH COUNTY 

87,046 





87,046 


RUN DATE: 05/19/94 


WATER UTILITY 
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RUN DATE: 05/19/94 
RUN TIME: 13:15 


SANTA CLARA VALLEY WATER DISTRICT 
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FISCAL 94-95 BUDGET REPORT 


PROGRAM DETAIL BY PROJECT 


ADMINISTRATION & GENERAL PROJ 


CONTRACT 

SERVICES 


INTRA-DIST 

EQUIPMENT 


LABOR 


PROJECT 


EQUIPMENT 


LAND 


TOTAL 


AUTOMATED MAPPING/GIS 


FINANCIAL AND CASH FLOW STUDY 95 12 101 


BASIN MNGMNT NORTH COUNTY 


WATER RECLAMATION GENERAL 


WTR RECLAMATION CITY SAN JOSE 95 18 102 


WASTE WATER EXPORT STUDY 


WTR RECLAMATION-SUNNYVALE 


WTR RECLAMATION SANTA CLARA 


WTR RECLAMATION GILROY/MGN HL 95 18 106 


WATER SUPPLY MODELS 


WATER SUPPLY MASTER PLAN 


WTR SUPP PLN-SOUTH COUNTY 


WTR SUPP PLN-WESTSIDE 


WTR SUPP PLN-WATER NEEDS 


WATER QUALITY STUDIES 


WATER QUALITY STUDIES 


UST HAZMAT CLEANUP PROGRAM 


NONPOINT SOURCE FUNDED 


WELLHEAD PROTECTION PROGRAM 


NONPOINT SOURCE DISTRICT 


NPS DISTRICT FUNDING 


RUN DATE: 05/19/94 
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WATER UTILITY 
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RUN DATE: 05/19/94 
RUN TIME: 13:15 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 


PAGE 711 


ADMINISTRATION & GENERAL PROJ 


CONSTRUCTION 


P R 0 J E 
- - - D E S C R I P 

C T 
T I 

0 N - - - - 

PROJECT 

LABOR 

CONTRACT 

SERVICES 

EQUIPMENT 

LAND 

INTRA-D1ST 
EQUIPMENT 

TOTAL 

VASONA METER TEST 

FAC 

EQUIP 

95 11 101 



70,000 



70,000 


PROGRAM TOTAL 


70,000 


70,000 


RUN DATE: 05/19/94 


WATER UTILITY 


PAGE 711 
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FB23RP4R 

RUN DATE: 05/19/94 
RUN TINE: 13:15 


ADM INISTRATI ON & GENERAL PROJ 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 


OPERATIONS 


PROJECT 

---DESCRIPTION - 

PROJECT 

LABOR 

CONTRACT 

SERVICES 

EQUIPMENT 

LAND 

INTRA-D1ST 
EQUIPMENT 

ZONE W2 METER RDNG/FIELD SURV 

95 

10 

104 

235,866 

2,666 



6,889 

ZONE W5 METER RDNG/FIELD SURV 

95 

10 

105 

92,478 

1,334 



2,701 

WATER USE MEASUREMENT G W 

95 

1 1 

105 

597,312 

11,000 



15,222 

WATER USE MEASUREMENT S W 

95 

1 1 

106 

23,182 




546 

WATER USE MEASUREMENT ZONE W-2 

95 

1 1 

120 

270,966 




6,916 

WATER USE MEASUREMENT ZONE W-5 

95 

1 1 

121 

249,575 

20,000 



6,370 

GROUNDWATER LEVEL MONITORING 

95 

55 

101 

172,402 

28,000 



4,386 

WQ S-CORROSION CONTROL PROGRAM 

95 

79 

108 

141,203 

40,500 



3,273 

RESERVOIR WATERSHED MGMT 

95 

79 

109 

227,955 

1,019,000 



5,269 

ANDERSON HYDROGENERATION SYST 

95 

86 

102 

57,756 

3,600 



1,347 

PROGRAM TOTAL 




2,068,695 

1,126,100 

52,919 


RUN DATE : 05/19/94 


WATER UTILITY 


PAGE 713 


TOTAL 


245,421 
96,513 
623,534 
23,728 
277,882 
275,945 
204,788 
184,976 
1,252,224 
62,703 

3,247,714 


PAGE 713 









ADH 5 N 1ST SAT! ON % S:6 NT Rft i. PRO 


P R 0 J E C T 

& £ S O R 1 f> T •!• 0 N- 

1NSURANCE 

A DM INISTRATIVE PROJECT 

ADMINISTRATI ON OF DOCK PERMITS 
CONTRACT AUDITING FINANCIAL 
DESIGN MANUAL 
WATER MEASUREMENT AUDIT 
TECHNICAL & SUPPORT PROJECTS 
ZONE W2 WTR REVENUE COLLECTION 
ZONE M5 WTR REVENUE COLLECTION 
AN ITS « IMPLMT DOC IMAGING SYS 

PROJECT SUB-TOTAL 

DEBT SERVICE-BONDS PAYABLE 
DEBT SERVICE-BONDS PAYABLE 
DEBT SER VICE - BONDS PAYABLE 

DEBT SERVICE SUB -T DIAL 


PRPiJifc c r 


95 

05 

101 i 


95 

0 6 

1 0 1 

1,089,742 

95 

06 

102 

6,231 

95 

06 

103 


95 

06 

104 

74,442 

95 

06 

107 

16,810 

95 

06 

200 

1 ,332,330 

95 

10 

101 

zM,M9 

95 

10 

102 

406,7 14 

95 

10 

106 

7,479 


95 

99 

101 

95 

99 

iff 

95 

99 

101 


PROGRAM TOTAL 


;r,:s; ;; ,i f C OS / T 9 / 94 




94,398 
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RUN DATE: 05/19/94 



FISCAL 94-95 BUDGET 

REPORT 




RUN TIME: 13:17 















COORD: Bill Hoeft 


FUND: 190 



PROJECT: AUTOMATED MAPPING/GIS 

06210 



PROGRAM: 2 




WU SYSTEM REVENUE 

C/Y 

PROJECT 

DEVELOPMENT 

-BR MANAGER 

PROJECT: 9504104 




PLANNING 










- F I S C A 

L 1993-94 . 

-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

- " “ * 

ACCOUNT DESCRIPTION 

. HOURS 

BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 









1 02230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

230 

17,750 

17,750 

66 

4,998 

1 06210 

61230 

000 

EXPENSED LABOR/OVERHEAD 

75 

6,768 

6,768 

75 

6,477 

1 09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

150 

10,524 

10,524 





SECTION TOTAL 

455 

35,042 

35,042 

141 

11,475 

CONTRACT SERVICES 









2 06210 

61305 

000 

PROGRAMMING INFORMATION 

SYSTEM 




150,000 

INTRA-DISTRICT EQUIPMENT 








5 

61241 

INTRA DISTRICT CLASS I/IV 


829 

829 


256 



* * 

* * PROJECT TOTAL * * * 

* 455 

35,871 

35,871 

141 

161,731 




****** ty n 

R R A T 

I V 

£ ****** 




BRj.E F_DESCIUPT I.ON_OF_PRO JECT_AND_PRO J E CT_LOCAT I. 0N_FOR_SUMMAR Y_BUDGET : 

THIS PROJECT PROVIDES FOR THE IMPLEMENTATION AND INITIATION OF 
OPERATIONS OF THE DISTRICT'S MAJOR GIS SYSTEM. 


Ei2 J T _GOA L S_AND_OB J E C Tj^VE S : 

THE PRIMARY GOAL OF THIS PROJECT IS TO INVESTIGATE AND IMPLEMENT A 
MAJOR GIS AND WORK STATIONS THAT WILL BE ABLE TO OPERATE/USE THE NEW 
COUNTYWIDE ELECTRONIC CADASTRAL BASE MAP OF SANTA CLARA COUNTY. 

MEASURABLE_TASKS_AND_COMPLETI.ON_DATES : 

IMPLEMENT NEW GIS SYSTEM (BOTH SOFTWARE AND HARDWARE) APRIL 1995 

EE2iI£I_£2!!PkEU ON_D A T E : 

FOLLOWING IMPLEMENTATION OF THE MAJOR GIS SYSTEM IN 1995, THIS 
PROJECT WILL CONTINUE AS AN OPERATIONS PROJECT. 

£OST_SHARINGEREiMBURSEME NT : 

NONE. 

AktOCATiON_FORMULA_AND_BAS^S: 

THIS PROJECT WILL EQUALLY BENEFIT THE FLOOD CONTROL AND WATER SUPPLY 


PROJECT: 9504104 
RUN DATE: 05/19/94 


PLANNING 


AUTOMATED MAPPING/GIS 

WU SYSTEM REVENUE C/Y PAGE 715 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 717 


COORD: Ben Francis 

PROJECT: INSURANCE 02240 

UU SYSTEM REVENUE C/Y RISK MANAGEMENT DIVISION 

ADMINISTRATION 


SECT -ORG- 





-- F I S C A 

L 1993 

-94 - 

TOTAL $ 

-- FISCAL 
HOURS 

1994-95 -- 
AMOUNT 








CONTRACT SERVICES 
2 02240 

2 02240 

61042 

61047 

000 

000 

GENERAL LIABILITY INSURANCE 

RISK MANAGEMENT SERVICES-INSUR 


250,000 



250,000 


250,000 

108,285 



SECTION TOTAL 


250,000 



250,000 


358,285 



* * 

* * PROJECT TOTAL * * * * 


250,000 



250,000 


358,285 




****** h a R R 

A T 

I V 

E * * 

* * * 





MII£_2IiCRiPTiON_OF_PROJECT_AND_PROJECT_LOCATiON_FOR_SUMMARY_ByDGEX: 

THIS PROJECT ALLOCATES THAT PORTION OF THE COST CENTER'S CONTRIBUTION 
TO THE DISTRICT'S RISK MANAGEMENT PROGRAM FOR THE COMING FISCAL YEAR. 


PP2iI£I_GOALS_AND_OBJECT IVES : 

THE DISTRICT'S RISK MANAGEMENT PROGRAM INCLUDES A SELF INSURED 
RETENTION OF $2,000,000 PER OCCURRENCE AND PURCHASED INSURANCE TO 
LIMITS CONSISTENT WITH OUR PROJECTED NEEDS AND AVA ILABILITY/COST OF 
INSURANCE IN THE MARKETPLACE. THE APPROPRIATION WILL BE TRANSFERRED 
TO THE RISK INSURANCE SERVICE FUND. 

PE2JiCI_COMPLETiON_DATE : 

THIS IS AN ONGOING PROJECT. 

ALLOCATJ, ON_FORMULA_AND_BASI.S:: 

THIS PROJECT FUNDS 56 PERCENT OF $442,000, WHICH IS THE WATER 
UTILITY'S CONTRIBUTION TO THE RISK MANAGEMENT PROGRAM. 


FUND: 190 
PROGRAM: 1 
PROJECT: 9505101 


PROJECT: 9505101 
RUN DATE: 05/19/94 


ADMINISTRATION 


IN SURANCE 

WU SYSTEM REVENUE C/Y PAGE 717 
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FB20RP7R 
RUN DATE: 
RUN TIME: 

FUND: 190 
PROGRAM: 
PROJECT: 


PROJECT : 
RUN DATE: 


05/19/94 

13:17 


1 

9506101 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: ADMINISTRATIVE PROJECT 
WU SYSTEM REVENUE C/Y 
ADMINISTRATION 


PAGE 719 


COORD: TOM DEAN 
05210 

WATER FACILITIES BR MANAGER 


I 


BRiEF_DESCRiPnON_OF_PROJECT_ANO_PROJECT_LOCATigN_FOR_SyMMARY_BUDGET: 

THIS PROJECT PROVIDES FOR DISTRICT LABOR EXPENSE AND OUTSIDE SERVICE 
COSTS REQUIRED TO SUPPORT THE COST CENTER AND WHICH ARE OF SUCH 
NATURE THAT THEY CAN NOT BE IDENTIFIED WITH ANY OTHER SPECIFIC 
PROJECT. EXAMPLES ARE MEETINGS, UPDATING OF MANUALS, SUPERVISION, AND 
OTHER GENERAL ACTIVITIES. 

FUNDS IN ORG 5210 ARE PROVIDED FOR TEMPORARY EMPLOYEE FEES WHICH WERE 
TRANSFERRED FROM THE SERVICES AND SUPPLIES ACCOUNT TO LOWER THE 
DISTRICT'S OVERHEAD RATE. ACTUAL EXPENDITURES, WHEN MADE, WILL BE 
CHARGED TO OTHER PROJECTS AND NO CHARGES FOR TEMPORARY EMPLOYEE FEES 
WILL BE MADE TO THIS PROJECT. 

2J |CT _GOAL S_AND_OBJE C TIVES : 

IT IS MORE COST EFFECTIVE TO ASSIGN CHARGES OF A NONSPECIFIC NATURE 
TO A SINGLE PROJECT THAN TO ATTEMPT TO ALLOCATE THEM BY SOME 
SUBJECTIVE FORMULA. 

MEASU R A B L E_T ASjCS_AND_COj3PL E Tj.gN_D AT E S : 

THIS ACCOUNT IS USED FOR EFFECTIVELY CAPTURING CHARGES THAT ARE OF A 
GENERAL NATURE TO THE WATER UTILITY ENTERPRIZE. 

EE2J£CI_COMPLEIION_DATE: 

N/A 

22§I_S H AIUN G^R E IMBURSEMENT : 

MEMBERSHIPS ARE INCLUDED FOR: 


1) 

CUWA 




$60,000 

/ 

ORG 

08100 

2) 

AWWA 




$30,000 

/ 

ORG 

08100 

3) 

ACWA 




$ 

6,700 

/ 

ORG 

08210 

4) 

WUWC 




$10,000 

/ 

ORG 

01100 

5) 

ACWA 




$11,000 

/ 

ORG 

01100 

6) 

GROUNDWATER MANAGEMENT DISTRICT'S 

ASSOCIATION 

$ 

120 

/ 

ORG 

01100 

7) 

NATIONAL 

WATER 

RESOURCES ASSOCIATION 

$ 

260 

/ 

ORG 

01100 

8) 

AMERICAN 

WATER 

WORKS ASSOCIATION 


$ 

150 

/ 

ORG 

01100 

9) 

NATIONAL 

WATER 

WELL ASSOCIATION 


$ 

150 

/ 

ORG 

04240 

10) 

RENEWAL- 

WATER 

USE 


$ 

1,500 

i 

ORG 

05100 

11 ) 

RENEWAL- 

CROSS 

CONNECTION CONTROL 

FOUNDATION 

$ 

500 

/ 

ORG 

05320 

12) 

NATIONAL 

WATER 

WELL ASSOCIATION 


$ 

150 

/ 

ORG 

0821 0 

13) 

AGU WITH 

WATER 

RESOURCES RESEARCH 


$ 

120 

/ 

ORG 

08210 


9506101 

05/19/94 


ADMINISTRATION 


ADMINISTRATIVE PROJECT 
WU SYSTEM REVENUE C/Y 


PAGE 719 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 
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COORD: Vince Lico 


FUND: 190 



PROJECT: ADMINISTRATION 

OF 

DOCK PERMITS 

09320 



PROGRAM: 1 



WU SYSTEM REVENUE 

C/Y 


REAL ESTATE 

DIVISION 


PROJECT: 9506102 



ADMIN ISTRATI ON 











- - - 

FISC 

A L 1993-94 - 


- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT- 

. ACCOUNT 

DESCRIPTION . 

HOURS 

BUDGET S 

YTD ADJ S 

TOTAL t 

HOURS 

AMOUNT 

DISTRICT LABOR 











1 09320 

61230 

000 EXPENSED LABOR/OVERHE AD 

50 


4,295 


4,295 

75 

6,231 

INTRA-DISTRICT EQUIPMENT 










5; : “ : 

61241 

INTRA DISTRICT 

CLASS I/IV 



91 


91 


137 



* * * * PROJECT 

TOTAL * * * * 

50 


4,386 


4,386 

75 

6.368 



***** 

* N A R R 

A T 


I V 

E * * * * * 

* 




BRIEF 

DESCRIPTION OF 

PROJECT AND PROJECT 

LOCATION 

FOR 

SUMMARY 

BUDGET : 





THIS PROJECT PROVIDES SALARIES FOR DISTRICT STAFF TO INSPECT AND 
ADMINISTER THE PRIVATE DOCK PROGRAM AUTHORIZED BY THE BOARD OF 
DIRECTORS ON APRIL 28, 1981. 


PRO iECT_GOAL S_AND_OB JECTiVE S: 

THIS PROJECT IS DEVELOPED TO MONITOR RESERVOIR ACTIVITY TO MINIMIZE 
THE CONSTRUCTION OF ILLEGAL DOCKS WITHIN DISTRICT RESERVOIR FEE-OWNED 
RIGHT OF WAY . 

MEASURABLE_TASKS_AND_COMPLETiON_DATES: 

INSPECTION OF RESERVOIRS ON A YEARLY BASIS. PREPARE ANNUAL REPORT 
FOR SUBMISSION TO BOARD OF D I RECTORS EVERY THREE YEARS. 

E50JECT_COMPLETION_DATE : 

THIS IS AN ONGOING PROJECT. 


PROJECT: 9506102 ADMINISTRATION ADMINISTRATION OF DOCK PERMITS 

RUN DATE: 05/19/94 WU SYSTEM REVENUE C/Y PAGE 721 
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* * * 


****** 


! A R R A T I V r 

If it f _fif SCHj.Pl i ON „ 0 £ _ PR0JEC T _ A MS _ P R 0 4 E C T_LQ C A Tj. 0 N _ £g*_ SyHMARVJjyDGET : 

Tins PROJECT CONSISTS EXE S. US I V'Ei V -Of OO.MFtiRACT AUDITORS PER FORMING THE 
ANNUAL EXAMINATION Of THE DISTRICT'S FINANCIAL RECORDS, 

Ef 2 J|£I_SOALS_AND_ 0 |J|CTiVES: 

IT IS MORE EFFECTIVE TO ASSIGN CHARGES OF A GENERAL ADMINISTRATIVE 
NATURE TO A SINGLE PROJECT THAT CAN BE CLEANLY IDENTIFIED AS to 
MAGNITUDE RATHER THAN ATTEMPT fO ASSIGN THESE COSTS DIRECTLY TO WORK 
PROJECTS. 

lll|: m A 811 _ T A S K S j§§ 1 >: j|o|| t ET 1 ON _ D A T £ S : 

THIS IS THE FINAL YEAR OF A MULTI-YEAR AGREEMENT WITH KPMG PEAT 
MARWICK TO AUDIT THE ANNUAL F i N A N C! AT. STATEMENTS AND TO PERFORM AN 
ANNUAL SINGLE AUDIT. 

j§ f 9 i IC 1 . „ c 0 MPL E T i 0 N _ DAT £ ; 

9:0 BAYS AFTER FISCAL YEAR END. 

■A £:L0:CA T DOW „F:0:RM:U:L* AND :: 

THE CURRENT ALLOCATION f0 THE COST CENTERS IS BASED ON THE PRECEDING 
YEAR'S ACTUAL EXPENDITURES AND ENCUMBRANCES OF EACH FUND; 


COST ■CfpTjEiR: 

WA T ER UT MIr Y ENTERPRISE FUND 


PROJECT NO. 
1 9506103 


% A L L OCA T I ON 
56,8% 


A DM I ri strYat i ON 
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RUN DATE: 

05/19/94 


FISCAL 94-95 BUDGET 

REPORT 





RUN TIME: 

13:17 















COORD 

: Arvind 

Mody 


FUND: 190 



PROJECT: DESIGN MANUAL 



05220 



PROGRAM: 

1 


WU 

SYSTEM REVENUE 

C/Y 


WATER 1 

JISTRIB DESIGN 

DIVISION 

PROJECT: 

9506104 



ADMINISTRATION 











F I S C A 

L 1993-94 --- 


-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION . 

HOURS BUDGET t 

YTD ADJ % 

TOTAL * 

HOURS 

AMOUNT 

DISTRICT 

LABOR 









1 

05210 

61230 

000 EXPENSED LABOR/OVERHEAD 

160 

15,265 


15,265 

100 

9,355 

1 

05220 

61230 

000 EXPENSED LABOR/OVERHEAD 

700 

56,759 


56,759 

720 

56,649 

1 

05230 

61230 

000 EXPENSED LA BOR/OVERHEAD 

80 

7,053 


7,053 

100 

8,438 




SECTION TOTAL 

940 

79,077 


79,077 

920 

74,442 

CONTRACT 

SERVICES 









2 

05220 

61071 

000 MATERIALS & SUPPLIES GENERAL 


500 


500 



2 

05220 

61093 

000 PRINTING/BINDING 


1.000 


1,000 


1,000 




SECTION TOTAL 


1,500 


1,500 


1,000 

INTRA-DISTRICT EQUIPMENT 








5 


61241 

INTRA DISTRICT CLASS I/IV 


1,711 


1,711 


1,674 




* * * • project TOTAL * * * * 

940 

82,288 


82,288 

920 

77,116 




****** n A R 

RAT 

I V 

E * * * * * * 





BRXEF_DESCRiPTXON_OF_PRgJECT_AND_PROJECT_igCATigN_FOR_SyMMARY_ByDGET: 

THIS PROJECT PROVIDES FUNDS FOR THE DEVELOPMENT AND CONTINUOUS 
UPDATING OF AN ADMINISTRATION AND DESIGN MANUAL AND STANDARDIZATION 
OF DRAWINGS FOR THE WATER FACILITIES BRANCH (WFB). 

E12JECT_GOALS_AND_OBJECTXVES: 

THE GOALS OF THIS PROJECT ARE TO PROVIDE GENERAL GUIDELINES, 
PROCEDURES AND CRITERIA FOR COMMONLY ENCOUNTERED WFB TASKS TO 
STANDARDIZE DRAWINGS AND TO ENABLE STAFF TO COMPLETE PROJECTS IN A 
MORE EFFICIENT AND UNIFORM MANNER. 

MEASyRABLE_TASKS_AND_CgMPLEngN_DATES: 

COMPLETE ELECTRICAL/CONTROL SYSTEMS SECTIONS NOVEMBER, 1994 

COMPLETE CIVIL DESIGN SECTIONS FEBRUARY, 1995 

COMPLETE ENGINEER'S REPORT/ENVIRONMENTAL 

DOCUMENT SECTION MAY, 1995 

ISSUE REVISED ADMINISTRATION AND DESIGN MANUAL JUNE, 1995 

UPDATE ORG 5220 STANDARD DETAIL SHEETS (USED BY 

ENTIRE BRANCH) AS NEEDED 


PROJECT: 9506104 ADMINISTRATION DESIGN MANUAL 

RUN DATE: 05/19/94 WU SYSTEM REVENUE C/Y PAGE 723 
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SANTA CLARA VALLEY WATER 

DISTRICT 

PAGE 725 

RUN DATE: 

05/19/94 


FISCAL 94-95 BUDGET 

REPORT 


RUN TIME: 

13:17 











COORD: STAN WILLIAMS 


FUND: 190 




PROJECT: TECHNICAL & SUPPORT PROJECTS 01000 


PROGRAM: 

1 



WU SYSTEM REVENUE 

C/Y GENERAL MANAGER 


PROJECT: 

9506200 



ADM INISTRATI ON 








FISCAL 1993-94 . FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

• - - . 

--- ACCOUNT DESCRIPTION . HOURS BUDGET S YTD ADJ S TOTAL S HOURS 

AMOUNT 

DISTRICT 

LABOR 






1 

02230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

76 

5,801 

1 

02240 

61230 

000 

EXPENSED LABOR/OVERHEAD 

60 

3,921 

1 

03100 

61230 

000 

EXPENSED LABOR/OVERHEAD 

50 

3,424 

1 

04100 

61230 

000 

EXPENSED LABOR/OVERHEAD 

100 

8,406 

1 

05210 

61230 

000 

EXPENSED LABOR/OVERHEAD 

70 

6,551 

1 

05220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

20 

1,574 

1 

05310 

61230 

000 

EXPENSED LABOR/OVERHEAD 

135 

10,869 

1 

05320 

61230 

000 

EXPENSED LABOR/OVERHEAD 

6,702 

477,831 

1 

05330 

61230 

000 

EXPENSED LABOR/OVERHEAD 

40 

3,442 

1 

05340 

61230 

000 

EXPENSED LABOR/OVERHEAD 

25 

2,395 

1 

0621 0 

61230 

000 

EXPENSED LABOR/OVERHEAD 

2,252 

194,453 

1 

06230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

30 

2,299 

1 

06320 

61230 

000 

EXPENSED LABOR/OVERHEAD 

120 

9,850 

1 

07220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

393 

23,293 

1 

07230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

60 

3,615 

1 

07250 

61230 

000 

EXPENSED LABOR/OVERHEAD 

8,490 

516,002 

1 

07260 

61230 

000 

EXPENSED LABOR/OVERHEAD 

TOO 

8,658 

1 

08310 

61230 

000 

EXPENSED LABOR/OVERHEAD 

25 

2,290 

1 

08320 

61230 

000 

EXPENSED LABOR/OVERHEAD 

30 

2,319 

1 

09220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

92 

7,630 

1 

09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

550 

36,875 

1 

09320 

61230 

000 

EXPENSED LABOR/OVERHEAD 

10 

832 




SECTION TOTAL 

19,430 

1,332,330 

CONTRACT 

SERVICES 






2 

05320 

61063 

000 

MAINTENANCE SERVICES OTHER 


25,000 

2 

05320 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


2,500 

2 

05320 

61073 

000 

SMALL TOOLS 


1,000 

2 

05320 

61093 

000 

PRINTING/BINDING 


1,000 

2 

05320 

61096 

000 

BOOKS/PUBLICATIONS 


1,000 

2 

05320 

61303 

000 

TEMPORARY EMPLOYEES FEES 


16,000 

2 

05320 

61310 

115 

EMERGENCY OPERAT I ONS/RESPONSE 


100,000 

2 

053 2 0 

61310 

136 

SPECIAL PROJECT 


12,500 

2 

053 2 0 

61310 

3 56 

BASIC DATA 


10,000 

2 

05320 

61502 

000 

EXPENSE STRUCTURES & IMPROVE 


34,590 

2 

0621 0 

61303 

000 

TEMPORARY EMPLOYEES FEES 


17,000 

2 

06210 

61305 

000 

PROGRAMMING INFORMATION SYSTEM 


20,000 

2 

06210 

61310 

104 

CIVIL ENGINEERING DESIGN 


17,500 

2 

07220 

61063 

000 

MAINTENANCE SERVICES OTHER 


155 

2 

07220 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


465 

2 

07220 

61310 

471 

EQUIPMENT RENTAL CONTRACT 


465 

2 

07220 

61310 

476 

UTILITIES LAND FILL FEES 


155 

PROJECT: 

9506200 



ADMINISTRATION 

TECHNICAL & SUPPORT PROJECTS 



RUN DATE: 05/19/94 WU SYSTEM REVENUE C/Y PAGE 725 
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FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM : 1 

PROJECT: 9510101 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: ZONE W2 WTR REVENUE COLLECTION 
WU SYSTEM REVENUE C/Y 
ADMINISTRATION 


PAGE 727 


COORD: Zoe Dias 
04240 

WATER REVENUE DIVISION 


FISCAL 


1993-94 


INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/IV 


* * * * 


PROJECT TOTAL 


* * * * 


4,652 


8,467 

386,727 


8,467 

386,727 


FISCAL 1994-95 


SECT 

-ORG- 

ACCT - 

* " * ' 

ACCOUNT DESCRIPTION . 

HOURS 

BUDGET $ 

YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 










1 

02230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

846 

65,285 


65,285 

404 

30,815 

1 

04240 

61230 

000 

EXPENSED LABOR/OVERHEAD 

3,506 

223,784 


223,784 

3,063 

190,874 

1 

09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

300 

21,045 


21,045 






SECTION TOTAL 

4,652 

310,114 


310,114 

3,467 

221,689 

CONTRACT SERVICES 










2 

02230 

61305 

000 

PROGRAMMING INFORMATION SYSTEM 






18,800 

2 

04240 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


6,000 


6,000 


6,000 

2 

04240 

61073 

000 

SMALL TOOLS 






1,133 

2 

04240 

61093 

000 

PRINTING/BINDING 


8,034 


8,034 


8,034 

2 

04240 

61303 

000 

TEMPORARY EMPLOYEES FEES 


6,934 


6,934 



2 

04240 

61304 

000 

LEGAL SERVICES 


7,725 


7,725 


7,725 

2 

04240 

61305 

000 

PROGRAMMING INFORMATION SYSTEM 


37,847 


37,847 



2 

04240 

61430 

000 

PUBLICATION FEES/LEGAL NOTICES 


1,606 


1,606 


1,606 




SECTION TOTAL 


68,146 


68,146 


43,298 


3,467 


6,310 

271,297 


****** N a R R A T I V E ****** 

BRIEFDESCRIPT j.ON_OF_PROJECT_AND_PROJECT_LOCATiON_FOR_SyMMARY_BUDGET: 

THIS ONGOING PROJECT CONSISTS OF ALL ADMINISTRATIVE ACTIVITIES 
RELATED TO THE COLLECTION OF WATER REVENUES IN ZONE W-2. 

HOURS ARE LESS THAN THE 93-94 BUDGET BECAUSE ISO HAS ALLOCATED LESS 
HOURS FOR OUR PROJECT AND DRAFTING WILL NOT BE UPDATING USGS MAPS. 

E!12iI£I_£2ALS_AND_OB J ECTJLVES : 

THE OBJECTIVE OF THIS PROJECT IS TO OPTIMIZE REVENUE COLLECTI ON AND 
ADMINISTRATION. 

MEASURABLE_TASj(S_AND_COMPLET!ON_DATES: 

PREPARE, ISSUE AND AUDIT GROUNDWATER PRODUCTION STATEMENTS - MONTHLY, 
SEMI-ANNUALLY AND ANNUALLY. ISSUE GROUNDWATER INVOICES - AS 
REQUIRED. ISSUE REFUND REQUESTS - AS REQUIRED. ISSUE SURFACE WATER 
PERMITS - AS REQUIRED. AUDIT AND INVOICE SURFACE WATER ACCOUNTS - 


PROJECT: 9510101 
RUN DATE: 05/19/94 


ADMINISTRATION 


ZONE W2 WTR REVENUE COLLECTION 
WU SYSTEM REVENUE C/Y 


PAGE 727 


















FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME : 13:17 

FUND: 190 
PROGRAM: 1 
PROJECT: 9510102 


SECT -ORG 
DISTRICT 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: ZONE W5 WTR REVENUE COLLECTION 


PAGE 729 


LABOR 

02230 

04230 

04240 

09230 






WU SYSTEM REVENUE 

C/Y 





ADMINISTRATION 







-FIS C 

ACCT - 

. . • . 

ACCOUNT DESCRIPTION ■ 

. HOURS 

BUDGET $ 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1,314 

101,402 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

100 

7, 241 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

5,355 

341,805 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

500 

35,075 


SECTION TOTAL 


7,269 

485,523 


COORD: Zoe Dias 
04240 

WATER REVENUE DIVISION 


L 1993-94 
YTD ADJ S 


TOTAL S 


CONTRACT SERVICES 


SECTION TOTAL 

INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/I V 


* * * * 


PROJECT TOTAL * * * * 


7,269 


145,481 

13,229 

644,233 


101,402 
7,241 
341 ,805 
35,075 

485,523 


145,481 

13,229 

644,233 


-- FISCAL 1994-95 ■ 
HOURS AMOUNT 


805 

50 

5,485 


6,340 


61,400 

3,510 

341,804 


406,714 


2 

02230 

61305 

000 

PROGRAMMING INFORMATION SYSTEM 



37,600 

2 

04240 

61071 

000 

MATERIALS & SUPPLIES GENERAL 

14,000 

14,000 

14,000 

2 

04240 

61073 

000 

SMALL TOOLS 



2,267 

2 

04240 

61093 

000 

PRINTING/BINDING 

18,746 

18,746 

18,746 

2 

04240 

61094 

000 

POSTAGE 



100 

2 

04240 

61303 

000 

TEMPORARY EMPLOYEES FEES 

14,077 

14,077 


2 

04240 

61304 

000 

LEGAL SERVICES 

18,025 

18,025 

18,025 

2 

04240 

61305 

000 

PROGRAMMING INFORMATION SYSTEM 

76,841 

76,841 


2 

04240 

61430 

000 

PUBLICATION FEES/LEGAL NOTICES 

3,792 

3,792 

3,792 


6,340 


94,530 

11,539 

512,783 


* * * * * * 


N A R R A T I V E ***** * 

BR!EF_DESCR!PTiON_OF_PROJECT_AND_PROJECT_LOCATJ.ON_FOR_SyMMARY_ByDGET: 

THIS ONGOING PROJECT CONSISTS OF ALL ADMINISTRATIVE ACTIVITIES 
RELATED TO THE COLLECTION OF WATER REVENUES IN ZONE W-5. 

HOURS ARE LESS THAN THE 93-94 BUDGET BECAUSE ISD HAS ALLOCATED LESS 
HOURS FOR OUR PROJECT AND DRAFTING WILL NOT BE UPDATING USGS MAPS. 

£I_GOALS_AND_OBJECTXVES: 

THE OBJECTIVE OF THIS PROJECT IS TO OPTIMIZE REVENUE COLLECTION AND 
ADMINISTRATION. 

MEASyRABLE_TASKS_AND_COMPLETiON_DATES: 

PREPARE. ISSUE AND AUDIT GROUNDWATER PRODUCTION STATEMENTS - MONTHLY, 
SEMI-ANNUALLY AND ANNUALLY. ISSUE GROUNDWATER INVOICES - AS 


PROJECT: 9510102 
RUN DATE: 05/19/94 


ADMINISTRATION 


ZONE W5 WTR REVENUE COLLECTION 
WU SYSTEM REVENUE C/Y 


PAGE 729 
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SANTA CLARA VALLEY WATER 

DISTRICT 




PAGE 73 

RUN DATE: 05/19/94 


FISCAL 94-95 BUDGET 

REPORT 





RUN TIME: 13:17 













COORD: Zoe Dias 



FUND: 190 


PROJECT: ZONE W2 METER RDNG/F IELD SURV 

04240 



PROGRAM: 5 


WU SYSTEM REVENUE 

C/Y 


WATER REVENUE DIVISION 

PROJECT: 9510104 


OPERATIONS 









F I S C A 

L 

1993-94 . 

-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION . HOURS BUDGET $ 

YTD 

ADJ $ TOTAL S 

HOURS 

AMOUNT 

DISTRICT LABOR 








1 04240 

61230 

000 EXPENSED LABOR/OVERHEAD 2,717 

173,422 


173,422 

3,785 

235,866 

CONTRACT SERVICES 








2 04240 

61061 

000 MAINTENANCE SERVICES SOFTWARE 





1,333 

2 04240 

61062 

000 MAINTENANCE SERVICES HARDWARE 





1,333 



SECTION TOTAL 





2,666 

INTRA-DISTRICT EQUIPMENT 







5 

61241 

INTRA DISTRICT CLASS I/I V 

4,945 


4,945 


6,889 



* * * * PROJECT TOTAL * * * * 2,717 

178,367 


178,367 

3,785 

245,421 



****** N A R R A T 

I V 

E 





BRIEF 

DESCRIPTION OF PROJECT AND PROJECT LOCATION FOR 

SUMMARY BUDGET 






THIS ONGOING PROJECT CONSISTS OF ALL FIELD 

AND OFFICE 

SUPPORT 





ACTIVITIES RELATED TO METER READING AND FIELD SURVEILLANCE 

IN ZONE 




W - 2 . 

ADDITIONAL HOURS ARE FOR REGISTERING MONITORING WELLS. 
PROJECT_GOALS_AND_OBJECIIVES: 

THE OBJECTIVE OF THIS PROJECT IS TO PROVIDE ACCURATE AND TIMELY METER 
READINGS AND FIELD SURVEILLANCE INFORMATION FOR AUDITING GROUNDWATER 
PRODUCTION ACCOUNTS. 

MEASURABLE_TASKS_AND_COMPLETI.ON_DATES: 

READ WATER, POWER AND HOUR METERS TO VERIFY GROUNDWATER PRODUCTION 
STATEMENTS - MONTHLY AND SEMI-ANNUALLY. PERFORM FIELD SURVEILLANCE 
INSPECTIONS TO ASSIST IN AUDITING MONTHLY, SEMI-ANNUAL AND ANNUAL 
GROUNDWATER PRODUCTION STATEMENTS - AS REOUIRED. PREPARE REQUESTS 
FOR METER INSTALLATIONS - AS REQUIRED. APPROVE METER INSTALLATIONS - 
AS REQUIRED. 


OPERATIONS ZONE W2 METER RDNG/FI ELD SURV 

WU SYSTEM REVENUE C/Y PAGE 731 


PROJECT: 9510104 
RUN DATE: 05/19/94 











UNO -■ 190 

'R OGR AM: S 

R 0 J !; C : • 9 H 1 !"; 1 ;! * 



P« U ;I CT 7:0 H E 
wU :: 1 JiYis 

W5 METER SO NG/f s ELD SURV 
i • H REVENUE !- / Y 

Pf SAT ICsT 

0 4 24 0 

W'A TER RE 

y lH UE ft 1V I S1 


SECT ORG- 

» f' T 


i----- account descr I PT jdw ■»-- 

f $ $ £ f. t 1993 -94 « i 

H OT! R £ BUO(t|T $ Y T :D * ?} .1 $ 

T0TAL % 

* - FISCAt 
HOUSS 

1994-95 -■ 
AMOUNT 

IS-TRICT LABOR 

1 04240 

61230 

n a 

LSD E N -OED L ABO R/O VERNE AD 

1 # 2 91 &'£. g 4 0 4 

82,404 

1,484 

9? . 4/8 

0M T R ACT SERVICES 

2 04240 

2 04240 

61061 

61062 

000 

000 

MAINTENANCE SERVICES SOFTWARE 

M A INT E N AN C £ SERVICES H ARB W A R E 




667 

66? 



SECTION TOTAL 




1 .334 

NTS A 'DISTRICT E QU 
5 

IPMENT 

61241 

1 NT 

RA DISTRICT CLASS I/IV 

2,350 

2,350 


2,701 



at at 

* * PROJECT TOTAL * * * * 

1,291 84,754 

84,754 

1,484 

96,St3 


****** N A R R A T t V E ****** 

S£JLI£-fiii£!U.EIJL2!L2iLE*2£i£I -*i2-£!i2J££l.A2£&Ii2M_E2E_s2?H!MI_t222II : 

THIS ONGOING PROJECT CONSISTS OF ALL FIELD AND OFFICE SUPPORT 
ACTIVITIES RELATED TO METER READING AND FIELD SURVEILLANCE IN ZONE 
«-5 . 

ADDITIONAL HOURS ARE FOR REGISTER ING MONITORING HELLS. 

£B.2J&£I„£2^LI„AND_0B J£CT I VES : 

THE OBJECTIVE Of THIS PROJECT IS TO PROVIDE ACCURATE AND TIMELY METER 
READINGS AND FIELD SURVEILLANCE INFORMATION FOR AUDITING GROUNDWATER 
PRODUCTION ACCOUNTS. 

m | a 52Mi£I_1 MS5 2_ compl e t j. o n _ da t e $ : 

READ WAT : £R , POWER AND HOUR METERS TO VER I FY GROUNDWATER PRODUCTION 
STATEMENTS - MONTHLY AND SEMI - ANNUAL! y - PERFORM FIELD SURVEILLANCE 
INSPECTIONS TO ASSIST IN AUDITING MONTHLY. SEMI-ANNUAL AND ANNUAL 
GROUNDWATER PRODUCTION STATEMENTS - AS REQUIRED. PREPARE REQUESTS 
FOR METER INSTALLATIONS - AS REQUIRED. APPROVE METER INSTALLATIONS - 
AS REQUIRED. 









FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 733 


COORD: Zoe Dias 


FUND: 190 


PROJECT: ANLYS & IMPLMT DOC IMAGING 

SYS 

04240 



PROGRAM: 1 


WU SYSTEM REVENUE C/Y 


WATER 

REVENUE DIVISION 

PROJECT: 9510106 


ADM INISTRATI ON 







. F I S C 

A L 1993-94 - 


-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION . HOURS BUDGET $ 

YTD ADJ S 

TOTAL S 

HOURS 

AMOUNT 

DISTRICT LABOR 







1 04240 

61230 

000 EXPENSED LABOR/OVERHEAD 



120 

7,479 

CONTRACT SERVICES 







2 04240 

61310 

255 SYSTEMS ANALYSIS 




10,000 

INTRA-DISTR I CT EQUIPMENT 






5 

61241 

INTRA DISTRICT CLASS I/ I V 




218 



* * * * PROJECT TOTAL * * * * 



120 

17,697 



****** N A R R A T I V 

£ * * * * * 

* 




BRIEF 

DESCRIPTION OF PROJECT AND PROJECT LOCATION FOR SUMMARY 

BUDGET: 





THIS PROJECT PROVIDES FUNDS FOR REVIEW AND ANALYSIS OF IMPLEMENTING A 
DOCUMENT IMAGING SYSTEM PILOT PROGRAM FOR THE WATER REVENUE DIVISION 
TO INCLUDE ALL ACTIVE, INACTIVE AND DESTROYED WATER PRODUCING AND 
MONITORING WELL FILES AND SURFACE, RECLAIMED AND TREATED WATER FILES. 

HOURS ARE ALLOCATED FROM ZONE W2 WATER REVENUE COLLECTION PROJECT 
#9510101. 

E52JICT_GOALS_AND_OBJECTiVES: 

THE OBJECTIVE OF THIS PROJECT IS TO REPLACE THE OBSOLETE PAPER FILING 
SYSTEM CURRENTLY IN USE WITH A SYSTEM THAT UTILIZES CURRENT 
TECHNOLOGY IN ORDER TO FREE FLOOR SPACE FOR OTHER USES, IMPROVE 
RETRIEVAL TIME TO ENHANCE CUSTOMER SERVICE AND REDUCE STAFF EXPENSE 
ASSOCIATED WITH FILING AND RETRIEVING DOCUMENTS. 

MEASyRABLE_TASKS_AND_COMPLETiON_DATES: 

PREPARE AND MAIL REQUEST FOR PROPOSAL - 8/15/94 
CONVENE CONSULTANT REVIEW BOARD TO RANK CONSULTANTS - 09/29/94 
SUBMIT CONTRACT TO BOARD FOR APPROVAL - 10/25/94 
RECEIVE FINAL REPORT FROM CONSULTANT - 01/13/95 

EVALUATE BENEFITS, IMPACTS, AND ISSUES OF IMPLEMENTING CONSULTANT'S 
RECOMMENDATIONS - 01/31/95 

PREPARE FINAL RECOMMENDATION FOR 1995/96 BUDGET - 03/01/95 
P£2!ICI_COMPLETiON_DAIE: 

WORK ON THIS PROJECT WILL BE COMPLETED BY THE END OF FISCAL YEAR 
95/96. 

PROJECT: 9510106 ADMINISTRATION ANLYS & IMPLMT DOC IMAGING SYS 

RUN DATE: 05/19/94 WU SYSTEM REVENUE C/Y PAGE 733 
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PROJECT: VA : S'0SA METER TEST FAC EQUIP 
UU SYSTEM BE VENUE C/Y 
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ACCOUNT 


•>l SCR l : PT I Oil ft 


:H!®0S!Sb 


- - r I 5 C A ! 1993-94 

BUDGE 1 $ fT B AB,! 4 


: 3 5 7 0 0 If Q ft Q U I ft ft; ft ft I U A : r ft M ft A S UR i ft: G 

3 580 000 EWiSEII ffi© 

s e c t i m r err A i 

* * * * PEGUEeT T 0 T : A : i * * * * 


50,0:0:0 
45.000 

95,000 

9:5, ”00 


* ft' ft ft * ft : 


A 


a 


if 


*4 • ft 


M1I£JOf S£R T fgg Jig jf _ 0 F... PR$J£ G T _ AN D _P RO J EC T LO CATION FORSUKMMI „ |U OGf T : 

THIS PROJECT PROVIDES FUNDS FOR THE PURCHASE AND REPLACEMENT OF 
EOUT PMEN T A T T HE VASOHA ME TER TE ST FAC HITT, AND TO PURCH ASE NEW 
METERS, SACK FLOW PREVENT ION DEVICES, PIPE AND FITTINGS FOR METER 
INSTALLATIONS. 

If 8211 £1.. GO At S_ A fg . OBJECT IVES s 

THE GOAL OF THIS PROJECT IS TO PROVIDE THE EQUIPMENT AND MATERIALS 
NECESSARY- TO MEET THE NEEDS OF THE WATER MEASUREMENT PROGRAM AND 
METER INSTALLATIONS. 

MEASURAfL|_IAS«S_AM&_CgM£LETIOS_DAT£S: 

PURCHASE METERS AS SEEDED FROM THE FOLLOWING MANUFACTURERS; 

SPARLING, SENS: US, MICROMETER. PAMAME T RICS, TURBO, HATER SPECIALTIES, 
MASTER METER OR EQUAL. 


PROJE! 


PURCHASE PIPE AND FITTINGS AS NEEDED FOR METER INSTALLATIONS. 
CO MRCiETflOiN, ; DATE: 


THIS IS AN ONGOING PROJECT. 






FB20RP7R SANTA CLARA VALLEY WATER DISTRICT PAGE 735 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 


COORD: John Sutcliffe 


FUND: 190 


PROJECT: WATER USE MEASUREMENT G W 


05320 



PROGRAM: 5 


WU 

SYSTEM REVENUE 

C/Y 


TECHNICAL 

SUPPORT DIVISION 

PROJECT: 9511105 



OPERATIONS 










- F I S C A 

L 1993-94 - 


-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION . 

r- HOURS 

BUDGET $ 

YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 









1 02230 

61230 

000 EXPENSED LABOR/OVERHEAD 

85 

6,560 


6,560 

70 

5,341 

1 05310 

61230 

000 EXPENSED LABOR/OVERHEAD 

90 

7,496 


7,496 

60 

4,829 

1 05320 

61230 

000 EXPENSED LABOR/OVERHEAD 

16,980 

1,246,809 


1,246,809 

8,234 

587,142 



SECTION TOTAL 

17,155 

1,260,865 


1,260,865 

8,364 

597,312 

CONTRACT SERVICES 









2 05320 

61071 

000 MATERIALS & SUPPLIES GENERAL 


5,000 


5,000 


10,000 

2 05320 

61073 

000 SMALL TOOLS 






1,000 

2 05320 

61303 

000 TEMPORARY EMPLOYEES FEES 


32,000 


32,000 





SECTION TOTAL 


37,000 


37,000 


11,000 

INTRA-DISTRICT EQUIPMENT 








5 

61241 

INTRA DISTRICT CLASS I/IV 


31,223 


31,223 


15,222 



* * * * PROJECT TOTAL * * * * 

17,155 

1,329,088 


1,329,088 

8,364 

623,534 


****** N A R R A T I V E ****** 

BRXEF_DESCRiPTiON_OF_PROJECT_AND_PROJECT_LOCATiON_FOR_SUMMARY_BUDGET: 

THIS PROJECT PROVIDES FUNDS FOR FIELD AND OFFICE ACTIVITIES RELATED 
TO OPERATION OF THE METER TEST FACILITY, TESTING AND OVERHAUL OF 
METERS AND BACKFLOW DEVICES, AND FOR TESTING OF METERS OWNED BY WATER 
COMPANIES AND MUNICIPAL WATER AGENCIES. THIS PROJECT ALSO PROVIDES 
FUNDS TO PURCHASE REPAIR PARTS FOR METERS AND BACKFLOW DEVICES. 

PRO!§CI_GOALS_AND_OBJECTIYES: 

THE GOAL OF THIS PROJECT IS TO PROVIDE ACCURATE AND DEPENDABLE 
MEASURING DEVICES FOR VERIFYING WATER PRODUCTION IN SANTA CLARA 
COUNTY. 

MEASURABLE_TASKS_AND_COMPLETrON_DATES: 

COMPLETE MAJOR MAINTENANCE AND OVERHAUL ACTIVITIES IN ACCORDANCE WITH 
MANUFACTURERS SPECIFICATIONS MONTHLY. COMPLETE METER TESTING AND 
CALIBRATION ACTIVITIES IN ACCORDANCE WITH DISTRICT GUIDELINES. 
MAINTAIN COMPLETE AND ACCURATE RECORDS ON ALL METERS AND RELATED 
FACILITIES. 


PROJECT: 9511105 
RUN DATE: 05/19/94 


OPERATIONS 


WATER USE MEASUREMENT G W 
WU SYSTEM REVENUE C/Y 


PAGE 735 











M: :: • 1 i- -i - 1 ’ T 

r U N D; 19 0 

PROGRfrHft 5 

i> a a ji £ « • @511 G ft 


ft ft M > ft OLftSSft ,'ftt. !J-;y WATER DISTRICT 

^UBrGfE:f-’ • 


PROJEC: WA’FP USE m.A$UPF«CK7 S U 
WU SYSTEM REVENUE C/1 


ft'ASS -73 6 


COORD. 0 e n r. i s D rest i 

0832 0 

R AQ : Oates division 


SECT •ORG ACCT ■ 


ACCOUNT D:E:S:Gi? ; iPT TOR: 


; >i -■ r ■ i» h;>- . 

1 08320 61230 000 EXPENSED LA3GS/GVERHEAD ’ 

? : N : -7:$:* D • ft T R! C 7 E:aU-J:-t.«e«"T 

5 61 241 TNTRA DISTRICT CLASS I/1V 

* * * * PROJECT TOTAL * * * * 


2 3,8 21 


24,.3:6 7 


: F : £; S; C A; ;L 1:993;:' 94 . 

:H:puR::3 aUMtJ s;: Y TD AD J :$ TGTAS $ 


<3,821 


24,-367 


■ F l SCAI Iv9ft 95 
M0tS:fe-:S4 ASOiJMT 


2 -3 . 18 2 


< 5 . 7 ft ft 


* * * * * * N A S? R A .T I V E * * * 

SjS I i f ..DESCRIPTION ,Or PR{iJ£Ci_AND PR 0 J|£T L OC A T|Ofs . FOR SUMMARY_BUDG|T : 

THIS PROJECT PROVIDES FOR DELIVERING, MEASURING AND CONOUCTING I 
SUSVEILlASCF ft? WATER P R OD ft C f i ON , 

PROJ-EC .r_GOALS_A::N:a_0» J-E.CTI_y.tS."; . . 

ACCURATELY MEASURE AND RECORD SURFACE WATER US£ AN D PROVIDE DATA 
WAT ER RE VE Nii F DIVISION . 

MEASURABLE TASKS AMD COMPLETION DATES : 


P RO J r L ’ COM P L f. I I 0N: 0 A T fc : 


THIS IS AN ONGOING PROJECT 


>5 1 1 1 06 
' ' i : , 


Bfr&m T T ONS 


«**«:& USE :ttE:A$y*:E:ME#-t $ S 
WU ft Y S T £% «VT«;S. C;" 










FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 737 


COORD: John Sutcliffe 

FUND: 190 PROJECT: WATER USE MEASUREMENT ZONE W-2 05320 

PROGRAM: 5 WU SYSTEM REVENUE C/Y TECHNICAL SUPPORT DIVISION 

PROJECT: 9511120 OPERATIONS 

. FISCAL 1993-94 . FISCAL 1994-95 -- 

SECT -ORG- ACCT.ACCOUNT DESCRIPTION . HOURS BUDGET $ YTD ADJ t TOTAL t HOURS AMOUNT 

DISTRICT LABOR 

1 05320 61230 000 EXPENSED LABOR/OVERHEAD 

INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/1V 

* * * * PROJECT TOTAL * * * * 


****** N A R R A T I V E * * * * * 

BRIEF_DESCRIPTrgN_OF_PRgjECT_AND_PROJECT_LgCAT J.ON_FOR_SyMMARY_BUDGET: 

THIS PROJECT PROVIDES FUNDS FOR FIELD AND OFFICE ACTIVITIES RELATED 
TO THE INSTALLATION AND PREVENTIVE MAINTENANCE OF GROUNDWATER AND 
SURFACE WATER PRODUCTION OF ABOUT 350 METERS IN ZONE W-2 (NORTH). 

PROJI_GOALS_AND_gBJECTiVES: 

THE GOAL OF THIS PROJECT IS TO PROVIDE ACCURATE AND DEPENDABLE 
MEASURING DEVICES FOR VERIFYING WATER PRODUCTION OF ABOUT 350 METERS 
IN ZONE W- 2. 

N§ASURABLE_TASKS_AND_CgMPLETigN_DATES: 

COMPLETE INSTALLATION OF WATER METERS AS REQUESTED. 

COMPLETE PREVENTIVE MAINTENANCE: MONTHLY, QUARTERLY, SEMI-ANNUALLY 
AND ANNUALLY PER PREVENTIVE MAINTENANCE SCHEDULES. 

PRO J ECI_COMP L EHgN_D ATE : 

THIS IS AN ONGOING PROJECT. 


PROJECT: 9511120 OPERATIONS WATER USE MEASUREMENT ZONE W-2 

RUN DATE: 05/19/94 WU SYSTEM REVENUE C/Y PAGE 737 


3,800 270,966 

6,916 

3,800 277,882 













PROJECT: WATER USE HFASUREMi'N T AONF W-S 3i3?0' : 
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F XPFNSFO lABOR/OVERHEAD 




i-y sm i 

OR TRAC 

it •s-F- : ^y:ii£;ii:S ! 
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61502 

ROD 

EXPENSE S T RUC rURES l IMPROVE 
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I STRICT E QV 
5 

iiiPMETfiT 
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1 ;N TRA : D: riSi T iR il C T OIL AS 5 1/ If V 








ft ft 

* * PROJECT TOTAL * v * * ’ 




3,500 


* * * * * * N A R ft A T i V E ****** 

lSil£_OISCRiPTigJi_0£_PRgJiCT_A«t_£ROJ|Ci_Lg5ATiejt_FOA_SUMM:AR;T_|ige||! 

THI S PROJECT PROVIDES FORDS FOR F I £ L.D AMD OiFFI.GE ACTIVITIES RELATED 
TO THE I Si ST A l. t AT'! ON AND PR EVEN! f VE M A I N T OMAN C E OF tlrR O'UiND WAT £ R ANC 
SURFACE WATER PRODUCTION M F f Ei-Rj-N G F ACI i if I ES WITHIN ZOMw-5 ( SOUTH). 

EB2iICI_GOALS_AND_0|JECTiV£S: 

THE GOAL OF THIS PROJECT IS TO PROVIDE ACCURATE AND DEPENDABLE 
MEASURING DEVICES FOR VERIFYING WATER PRODUCT I ON 0» ABOUT 385 METERS 
rsr Mme tf-S. 

FTEA SO-R.ABLE _!ASKS AND_COMPLET TON DATES > 

COMPLETE INSTALLATION OF WATER METERS AS REQUESTED, 

COMPLETE PREVENTIVE MAINTENANCE: MONTHLY,, QUARTERLY, SEMI - ANNUAL • Y 
AND ANNUALLY PER PREVENTIVE MAIN T ENA NCE 3 C H ED U i E S , 

PROJECT COMP LEIlOJi^DAIE: 






FB20RP7R 


SANTA CLARA VALLEY WATER DISTRICT 



PAGE 739 

RUN DATE: 

05/19/94 

FISCAL 94-95 BUDGET REPORT 





RUN TIME: 

13:17 



COORD: 

Jeanette 

M i c k o 

FUND: 190 


PROJECT: FINANCIAL AND CASH FLOW 

STUDY 


05330 


PROGRAM: 

2 

WU SYSTEM REVENUE C/Y 



PROGRAM 

ANALYSIS 0IVISI ON 

PROJECT: 

9512101 

PLANNING 







. F I S 

CAL 

1993-94 - 


-* FISCAL 1994-95 -- 


SEC 

T -ORG- 

ACCT - 

. - - . 

ACCOUNT DESCRIPTION . 

HOURS 

BUDGET $ 

YTD ADJ * 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT 

LABOR 










1 

05210 

61230 

000 

EXPENSED LABOR/OVERHEAD 

200 

19,082 


19,082 

180 

16,841 

1 

05220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

150 

12,163 


12,163 

180 

14,161 

1 

05310 

61230 

000 

EXPENSED LABOR/OVERHEAD 

750 

62,466 


62,466 

720 

57,949 

•,v| 

05330 

61230 

000 

EXPENSED LABOR/OVERHEAD 

3,998 

321,625 


321,625 

3,485 

299,786 




SECTION TOTAL 

5,098 

415,336 


415,336 

4,565 

388,737 

CONTRACT 

SERVICES 










2 

05330 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


250 


250 


100 

2 

05330 

61093 

000 

PRINTING/BI NOING 


2,000 


2,000 


2,000 

2 

05330 

61097 

000 

SOFTWARE 


500 


500 


800 

2 

05330 

61303 

000 

TEMPORARY EMPLOYEES FEES 


20,900 


20,900 



2 

05330 

61310 

496 

FINANCIAL/ECONOMIC ANALYSIS 


40,000 


40,000 


20,000 




SECTION TOTAL 


63,650 


63,650 


22,900 

INTRA-DISTRICT EQUIPMENT 









5 


61241 

INTRA DISTRICT CLASS I / IV 


9,278 


9,278 


8,309 




★ * 

* * PROJECT TOTAL * * * * 

5,098 

488,264 


488,264 

4,565 

419,946 


* * * * * * N A R R A T I V E * * * * * * 

BR£EF_DESC1H PT£0N_0£_PROJECT_AND_PR0JECT_LOCAT£ON_£OR_SUMMARY_BUDGET : 

THIS ON-GOING PROJECT PROVIDES FOR THE PREPARATION OF THE ANNUAL 
WATER RATE RECOMMENDATION AS REQUIRED BY SECTION 26.5 OF THE DISTRICT 
ACT, A MID-YEAR ADJUSTMENT ACCORDING TO SECTION 26.7 OF THE DISTRICT 
ACT, WATER RATE STUDIES, AND ANALYSIS OF WATER RATE PROJECTIONS FOR A 
TEN-YEAR PERIOD. 

£52JI£I_GOALS_AND_OBJECT£V ES: 

THE GOAL IS TO PROVIDE WATER RATE INFORMATION TO EFFECTIVELY MANAGE 
THE WATER UTILITY ENTERPRISE. 

5EASyRABLE_TASKS_AND_COMPLETjLON_DATES : 

FINAL 1994 WATER UTILITY ENTERPRISE REPORT SEPTEMBER 1994 

MID-YEAR RATE ADJUSTMENT OCTOBER 1994 

PRELIMINARY RATE RECOMMENDATION AND APRIL 1995 

PROJECT: 9512101 PLANNING FINANCIAL AND CASH FLOW STUDY 

RUN DATE: 05/19/94 WU SYSTEM REVENUE C/Y PAGE 739 
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SANTA CLARA 

VALLEY WATER DISTRICT 



PAGE 741 

RUN DATE: 

05/19/94 


FISCAL 

94-95 BUDGET 

REPORT 




RUN TIME: 

13:17 
















COORD: Jeanette 

Mi cko 


FUND: 190 




PROJECT: BASIN MNGMNT NORTH COUNTY 

05330 



PROGRAM: 

2 



WU SYSTEM REVENUE 

C/Y 

PROGRAM 

ANALYSIS DIVISION 

PROJECT: 

9515101 




PLANNING 











- F I S C A 

L 1993-94 . 

-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

" - - ‘ 

L -- ACCOUNT DESCRIPTION . 

HOURS 

BUDGET $ 

YTD ADJ $ TOTAL % 

HOURS 

AMOUNT 

DISTRICT 

LABOR 









1 

0531 0 

61230 

000 

EXPENSED LABOR/OVERHEAD 

160 

13,325 

13,325 

160 

12,879 

1 

05320 

61230 

000 

EXPENSED LABOR/OVERHEAD 

1,100 

80,771 

80,771 

550 

39,220 

1 

05330 

61230 

000 

EXPENSED LABOR/OVERHEAD 

5,372 

432,155 

432,155 

3,434 

295,399 




SECTION TOTAL 

6,632 

526,251 

526,251 

4,144 

347,498 

CONTRACT 

SERVICES 









2 

05330 

61060 

000 

MAINTENANCE SERVICES 


5,700 

5,700 



2 

05330 

61062 

000 

MAINTENANCE SERVICES HARDWARE 


1,200 

1,200 



2 

05330 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


1,000 

1,000 


1,000 

2 

05330 

61093 

000 

PRINTING/BINDING 


2,000 

2,000 



r-: 2 : 

05330 

61097 

000 

SOFTWARE 


3,500 

3,500 


1,000 

2 

05330 

61303 

000 

TEMPORARY EMPLOYEES FEES 


10,000 

10,000 


20,000 

2 

05330 

61305 

000 

PROGRAMMING INFORMATION SYSTEM 


2,600 

2,600 


4,000 

2 

05330 

61310 

105 

CIVIL ENGINEERING PLANNING 


145,000 

145,000 


60,000 




SECTION TOTAL 


171,000 

171,000 


86,000 

INTRA-DISTRICT EQUIPMENT 








5 


61241 

INTRA DISTRICT CLASS I/IV 


12,070 

12,070 


7,542 




★ * 

* * PROJECT TOTAL * * * * 

6,632 

709,321 

709,321 

4,144 

441,040 


****** 

A 

R R 

A T 

I V 

E ****** 

DESCRIPTION OF PROJECT 

AND 

PROJECT 

LOCATION FOR 

SUMMARY 

BUDGET : 


THIS PROJECT PROVIDES FUNDS TO DOCUMENT AND PROJECT GROUNDWATER 
SUPPLIES AND GROUNDWATER STORAGE FOR WATER SUPPLY PLANNING. IT 
INCLUDES SURFACE WATER BALANCES AND MAINTAINING, UPDATING, AND USING 
THE COMPUTER MODEL TO ANALYZE AND PROJECT GROUNDWATER OPERATIONS TO 
FACILITATE CONJUNCTIVE USE AND EFFECTIVELY UTILIZE THE SANTA CLARA 
VALLEY GROUNDWATER SUBBASIN. 

PRO JECI_GOALS_AND_OB J E CTJ.VE S : 

THIS PROJECT SUPPORTS THE GOAL OF FULLY UTILIZING LOCAL GROUNDWATER 
SUPPLIES BY UPDATING, MAINTAINING, AND USING THE GROUNDWATER MODEL TO 
ASSIST IN PLANNING ANNUAL WATER SUPPLIES TO PROJECT FUTURE 
GROUNDWATER STATUS, AND EVALUATE ADDITIONAL RECHARGE AND PUMPING 
QUANTITIES AND LOCATIONS. 


PROJECT: 9515101 
RUN DATE: 05/19/94 


PLANNING 


BASIN MNGMNT NORTH COUNTY 
WU SYSTEM REVENUE C/Y 


PAGE 741 










PR0JE C T; ;> A Si N NNGMNT »f 0 H f H COL 

Wii SYSTEM ft g V P «j !.i E C/T 
••• i ANN ( Wu 

' " ’ ' - - N A R ft A T ' 

...COMPLE:iJ.g«^DATE S : 

1.1 a i son wn h water retai less groundwater 

S:ti:S:c:iSi-:i :r^j|:g . ' . . . '!• 

GROUNDWATER SUPPLY STATUS REPORT 

COUPLER OPERA f 2 ONAl STORAGE ANALYSIS 

DEVELOP WATER BUDGETS TOR SUBAREAS W l TH!N 
SANTA CLARA VALLEY GROUNDWATER SU8BASIN 

WATER SUPPLY AND USE CHARTS 

FIVE-YEAR PLAN FOR g AS 1N M:«N:AG:£:M§N T ; 

-SUMMARY OF CURRENT STUDIES 
-LIST OF FUTURE STUDIES 

ANWA't OPERATIONAL R : E:CO#M£NI> AT IONS 

OUTLINE GROUNDWATER MONITORING PLAN 

EVALUATE STORATI VI TIES AND TRANSMISSIVITIES 
WITH MODFLOWP (INVERSE PROGRAM) 

P feKf. £OMPL|TiGJ_CATE : 

IS AN ON-GOING ACTIVITY. 


: !. v •> V 

OlllTEiRLY 

3 TIMES ANNUAL 
DECEMBER 1994 
DECEMBER 1994 

JANUARY 1995 
APR 1 1 5 995 

APRIL 1995 
APRIL 1995 
JULY 1995 


THIS 




FB20RP7R 




SANTA CLARA 

VALLEY WATER 

DISTRICT 
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RUN DATE: 

05/19/94 


FISCAL 94-95 BUDGET 

REPORT 




RUN TIME: 

13:17 
















COORD: William 

Molna r 


FUND: 190 




PROJECT: WATER 

RECLAMATION 

GENERAL 

05340 



PROGRAM: 

2 



WU SYSTEM REVENUE 

C/Y 

WATER RESOURCE DEV 

DIVISION 

PROJECT : 

9518101 




PLANNING 











FIS C A 

L 1993-94 . 

-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

• * - ' 

r-- ACCOUNT DESCRIPTION . 

HOURS BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT 

LABOR 









1 

0531 0 

61230 

000 

EXPENSED LABOR/OVERHEAD 

400 

33,315 

33,315 

293 

23,582 

1 

05330 

61230 

000 

EXPENSED LABOR/OVERHEAD 

100 

8,045 

8,045 

188 

16,174 

1 

05340 

61230 

000 

EXPENSED LABOR/OVERHEAD 

1,660 

159,680 

159,680 

640 

61,257 

1 

06210 

61230 

000 

EXPENSED LABOR/OVERHEAD 

60 

5,414 

5,414 



1 

0821 0 

61230 

000 

EXPENSED LABOR/OVERHEAD 

50 

5,556 

5,556 

50 

5,621 


08420 

61230 

000 

EXPENSED LABOR/OVERHEAD 

30 

2,361 

2,361 






SECTION TOTAL 

2,300 

214,371 

214,371 

1,171 

106,634 

CONTRACT 

SERVICES 









2 

0531 0 

61141 

000 

CONFERENCES/SEMINARS/TRAINING 





1,000 

2 

0531 0 

61161 

000 

TRANSPORTATION/TRAVEL/LODGING 





1,000 

2 

05340 

61073 

000 

SMALL TOOLS 


500 

500 



2 

05340 

61077 

000 

OFFICE MACHINES 





600 

2 

05340 

61093 

000 

PRINTING/BINDING 


5,000 

5,000 


5,000 

2 

05340 

61094 

000 

POSTAGE 





TOO 

2 

05340 

61097 

000 

SOFTWARE 





1,000 

2 

05340 

61 141 

000 

CONFERENCES/SEMINARS/TRAINING 





500 

2 

05340 

61161 

000 

TRANSPORTAT I ON/TRAVEL/LODGING 





1,500 

2 

05340 

61310 

1 05 

CIVIL ENGINEERING PLANNING 





25,000 

2 

0534 0 

61310 

142 

PUBLIC EDUCATION 


5,000 

5,000 


15,000 




SECTION TOTAL 


10,500 

10,500 


50,700 

INTRA-DISTRICT EQUIPMENT 








5 


61241 

INTRA DISTRICT CLASS I/IV 


4,186 

4,186 


2,131 




* * 

* * PROJECT TOTAL * * * * 

2,300 

229,057 

229,057 

1,171 

159,465 





****** N A R R 

A T 

I V 

g ****** 




Bin E£_D E SCjn PI^ON_g F _P R 0 J E C T_AND_P R 0 J E C T_L gc A T J_ON_ F OR_SUMH A R Y_BUDGE T : 

THIS PROJECT SUPPORTS THE GENERAL ACTIVITIES OF THE DISTRICT TO 
INVESTIGATE AND ENCOURAGE THE USE OF RECLAIMED WATER SUPPLIES 
THROUGHOUT THE COUNTY. 

PR2iECT_GgALS_AND_gB JECT j.VES : 

BOARD RESOLUTION 93*55 SUPPORTED THE USE OF NONPOTABLE RECLAIMED 
WATER TO AUGMENT THE CURRENT WATER SUPPLY. THE CITIES OF SAN JOSE, 

SANTA CLARA, SUNNYVALE, MOUNTAIN VIEW, PALO ALTO, AND GILROY ARE 
INVESTIGATING THE POTENTIAL USE OF RECLAIMED WATER. THE PURPOSE OF 

PROJECT: 9518101 PLANNING WATER RECLAMATION GENERAL 

RUN DATE: 05/19/94 WU SYSTEM REVENUE C/Y PAGE 743 
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SANTA 

CLARA 

VALLEY WATER DISTRICT 
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RUN DATE: 05/19/94 

FISCAL 

94-95 BUDGET 

REPORT 




RUN TIME: 13:17 














COORD 

: William 

Molna r 


FUND: 190 


PROJECT: 

WTR 

RECLAMATION 

CITY SAN JOSE 

05340 



PROGRAM: 2 



WU SYSTEM REVENUE 

C/Y 

WATER RESOURCE DEV 

DIVISION 

PROJECT: 9518102 




PLANNING 










-FISCAL 1993-94 - 


-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION -- 

- - " ' 

HOURS 

BUDGET $ YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 









1 05310 

61230 

000 EXPENSED LABOR/OVERHEAD 





120 

9,658 

1 05340 

61230 

000 EXPENSED LABOR/OVERHEAD 


840 

80,803 

80,803 

490 

46,902 



SECTION TOTAL 


840 

80,803 

80,803 

610 

56,560 

CONTRACT SERVICES 









2 05340 

61093 

000 PRINTING/BINDING 



5,000 

5,000 


5,000 

2 05340 

61097 

000 SOFTWARE 



500 

500 


1,500 

2 05340 

61310 

105 CIVIL ENGINEERING PLANNING 



375,000 

375,000 



2 05340 

61310 

142 PUBLIC EDUCATION 



5,000 

5,000 





SECTION TOTAL 



385,500 

385,500 


6,500 

INTRA-DISTRICT EQUIPMENT 








5 

61241 

INTRA DISTRICT CLASS I/IV 



1,529 

1,529 


1,110 



* * * * PROJECT TOTAL * * * * 


840 

467,832 

467,832 

610 

64,170 


BRifF_DESCR!PIiON_OF_PROJECT_ANO_PRgjECT_LOCAT10N_FOR_SyMHARY_ByDGET : 

THIS PROJECT SUPPORTS THE DISTRICT'S SPECIFIC ACTIVITIES TO 
INVESTIGATE THE POTENTIAL USE OF RECLAIMED WATER IN THE SAN 
JOSE/SANTA CLARA WATER POLLUTION CONTROL PLANT (SJ/SC WPCP) DRAINAGE 
AREA. 

J§£I_52*t§_AND_OBJECTiVES: 

THE SJ/SC WPCP DISCHARGES AN AVERAGE DRY WEATHER FLOW OF 
APPROXIMATELY 99 MGD INTO THE SOUTH BAY DURING THE CURRENT DROUGHT 
PERIOD. IN 1989, THE REGIONAL WATER QUALITY CONTROL BOARD ISSUED A 
CEASE AND DESIST ORDER ALLEGING THAT THE SJ/SC WPCP IS RESPONSIBLE 
FOR THE CONVERSION OF 220 ACRES OF SALT MARSH TO FRESH MARSH BETWEEN 
1970 AND 1985 IMPACTING TWO ENDANGERED SPEC IES. IN 1991, THE 
DISTRICT COST SHARED WITH THE CITY OF SAN JOSE TO PERFORM PLANNING 
STUDIES TO DETERMINE THE IMPLEMENTATION OF RECLAIMING WASTEWATER FROM 
THE SJ/SC WPCP. THE STUDY COMPLETED IN 1992 IDENTIFIED THAT 
APPROXIMATELY 24,000 AF/YR OF RECLAIMED WATER COULD BE DELIVERED TO 
THE GREATER SAN JOSE AREA INCLUDING THE GOLDEN TRIANGLE. IN 1993, 

THE SAN JOSE CITY COUNCIL APPROVED A RESOLUTION TO AUTHORIZE THE CITY 
TO PROCEED WITH AN INDEPENDENT NONPOTABLE RECLAMATION PROJECT. AS 
PART OF THE PROJECT DEVELOPMENT OF THE CITY'S NONPOTABLE RECLAMATION 


'ROJECT: 9518102 
SUN DATE: 05/19/94 


PLANNING; 


WTR RECLAMATION CITY SAN JOSE 
WU SYSTEM REVENUE C/Y 


PAGE 745 
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FB20RP7R 

RUM DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 2 
PROJECT: 9518103 


SECT -ORG- ACCT 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: WASTE WATER EXPORT STUDY 
WU SYSTEM REVENUE C/Y 
PLANNING 


PAGE 747 


COORD: William Molnar 
05340 

WATER RESOURCE DEV DIVISION 


DISTRICT LABOR 

1 05100 


. ACCOUNT DESCRIPTION 

61230 000 EXPENSED LABOR/OVERHEAD 


HOURS 


-FISCAL 1993-94 
BUDGET $ YTD ADJ $ 


TOTAL S 


FISCAL 1994-95 ■ 
HOURS AMOUNT 


1 

0531 0 

61230 

000 EXPENSED LABOR/OVERHEAD 



100 

8,329 

8,329 

1 

05340 

61230 

000 EXPENSED LABOR/OVERHEAD 



291 

27,991 

27,991 




SECTION TOTAL 



391 

36,320 

36,320 

CONTRACT 

SERVICES 








2 

0534 0 

61310 

105 CIVIL ENGINEERING PLANNING 



225,000 

225,000 

INTRA-DISTRICT EQUIPMENT 







5 


61241 

INTRA DISTRICT CLASS I/ I V 




712 

712 




* * * * PROJECT TOTAL * * * 

; • 


391 

262,032 

262,032 




****** ty a 

R 

R 

A T 

I V 

j: ****** 



BRIEF 

DESCRIPTION OF PROJECT AND 

PROJECT 

LOCATION FOR 

SUMMARY 

BUDGET: 


160 

160 

140 

460 


460 


15.012 

12,879 

13,399 

41,290 


837 

42,127 


THIS PROJECT SUPPORTS THE DISTRICT'S PARTICIPATION IN A FEASIBILITY 
STUDY TO EXPLORE THE CONCEPT OF TRANSPORTING RECYCLED WATER FROM THE 
BAY AREA TO THE SAN JOAQUIN VALLEY, WHICH WAS APPROVED BY THE BOARD 
IN JANUARY 1994. 

PR"0 J E CI_GOA L S_AND_OB J EGY I.VES : 

TO DETERMINE IF RECLAIMED WATER CAN BE EXCHANGED FOR RAW WATER IN THE 
CENTRAL VALLEY AND MEET THE OBJECTIVES OF THE DISTRICT'S RECLAMATION 
POLICY TO USE RECLAIMED WATER TO AUGMENT DISTRICT SUPPLIES. 

P*2JI£I_COMPLEITON_DATE: 

WORK ON THIS PROJECT IS ANTICIPATED TO EXTEND THROUGH FY 1995-96. 
£2SI_SHARiNG/RElMByRSEMENT: 

PORTION OF DISTRICT'S SHARE ON THIS PROJECT WAS BASED ON POPULATION 
SERVED AND AMOUNTED TO 16% OF TOTAL. 


PROJECT: 9518103 
RUN DATE: 05/19/94 


PLANNING 


WASTE WATER EXPORT STUDY 

WU SYSTEM REVENUE C/Y PAGE 747 











S'A'NTA Cl ASA ^ i. E e v WA i k A \ H U'i 

flic A i V •< v' ' SuilGt t AfP'IRf 


F:U:l*i:0: r 3 ;i 
P POGP A M : 


p •'<’.!! r r I W 7 R K F C L AM AT I OH SUN H TVA l 
W O SYSTEM 8 P V f N U F r / Y 

' I » /»N ! Pi ■) 


CJSsstsO ; i a:» H:o:;Tv.&r 

0 : 3 '■} 0 

: W4 I 7 K ; : 8 }• S 0 UR- ;: 0 i 


ACCOUNT OESCRIPriO N- 


1 AS 0:8 
• • '<10 


C’> r 30 0 00 L X p T N i i D lABGR/OVERHEAD 

1 05340 -61 ?3 0 000 EXPENSED ! A BOS / OVE R N E AD 

SECT!ON TOTAL 

CON T R A r; T 8:1 R V T C |;S 

2 0534 0 61:097 00 0 SOFTWARE 

2 05340 61443 000 AGREEMENTS RECLAIMED W1 % SUB 
SECTION TOT At 

I N TS A -DI S TRIGT EQUIPMENT 

5 61241 TNTRA 01 STRICT CLASS I/IV 

* * * * PROJECT TOTAL •* * * * 


nO>'R 


• - :E: A: 

BUDGE! S 


1993-94 
VTD ADJ $ 


TOTAL 


• I 1 : •A t 
HSU#® 


250 

320 


3 20 


AMOUNT 


: 5:,63:5 
at ;9?9 


/ V: , 6 * 4. 


800 

too , o:oo 

too e 800 


5:8:2 

130.946 


****** N A R R A t I V F ****«« 

I5ilf_D|SCRIgti0R_0£_PR0 JECI_AMD_PR 0 JE CT _T.Q:CAJN O/N. £OR_ SUMMARY_BUOG£T : 

THIS PRO J EC T SUPPORTS THE DISTRICT'S SPECIFIC ACTIVITIES TO ENCOURAGE 
TRE USE OF RECLAIMED WATER IN THE CITY Of SUNNYVALE AND ALSO TO 
PROVIDE FINANCIAL SUPPORT FOR THE RECLA I MED WAT6R DEVELOPED. 

THE CITY OF SUNNYVALE HAS EMBARKED ON A WATER RECYCLING PROGRAM TO 
PROVIDE AND DELIVER RECL AIMED WATEP THROUGHOUT THE CITY. THE 
RECLAIMED WATER QUALITY PRODUCED FROM THE UP CP IN SUNNYVALE MEETS 
TITLE 22 REQUIREMENTS FOR UN R E STRICT EO NONPOT ABLE USES.. THE PHASE I 
CONSTRUCTION IS CURRENTLY UNDERWAY AND IS SCHEDULED TO BE COMPLETED 
8Y SPRING 1994. 7 H E PHASE II CONSTRUCTION Will BEGIN SHORTLY AFTER 

PHASE I IS COMPLETED. APPROXIMATE 2,000 AF/VR OF RECI AIMED WATER 
WILL 8? DELIVERED TO 300 POTENTIAL USERS FOR LANDSCAPE IRRIGATIONS 
AND : INDUS 7 SI At TOOL ’ N:G PROCESSES,, THE ! 5 I $ 1 e I { - * S OBJECTIVE IS TO USE 
RECLAIMED WATER TO AUGMENT SUPPLIES WITHIN THE FRAMEWORK OF THE 
DISTRICT'S RECLAMATION s OLICY, 

MEASURAB - ..TA-StS_ AWG • ’>«•t" » ON_0pgf: 

■- APPROVAL OF PROJECT FOR FINANCIAL SUPPORT BY NOVEMSER 1994, 

?„ SIGNED AGREEMENT FOR FINANCIAL SUPPORT BY DECEMBER 1994. 

P L A M 11 H V, l » » 


A ft! % r 


m -SUNN YVAT 
REVENUE f, 






FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 2 
PROJECT: 9518105 


SECT -ORG- ACCT- 


DISTRICT LABOR 

1 05310 

1 05340 


CONTRACT SERVICES 
2 05340 


61230 

61230 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: WTR RECLAMATION SANTA CLARA 
WU SYSTEM REVENUE C/Y 
PLANNING 


PAGE 749 


COORD: William Motnar 
05340 

WATER RESOURCE DEV DIVISION 


ACCOUNT DESCRIPTION 


000 EXPENSED LABOR/OVERHEAD 
000 EXPENSED LABOR/OVERHEAD 

SECTION TOTAL 


61443 000 AGREEMENTS RECLAIMED WTR SUB 


INTRA-DISTRICT EQUIPMENT 

5 61241 


INTRA DISTRICT CLASS I/I V 
* * * * PROJECT TOTAL * * 


HOURS 


-FISCAL 1993-94 
BUDGET $ YTD ADJ S 


TOTAL * 


FISCAL 1994-95 -- 
HOURS AMOUNT 


50 

250 

300 


300 


4,026 

23,929 

27,955 

50,000 

546 

78,501 


****** 


N A R R A T I V E ****** 

BRII£_5E§CRXPTiON_OF_PROJECT_AND_PROJECT_LgCAXION_FOR_SyMMARY_BUDGET: 

THIS PROJECT SUPPORTS THE DISTRICT'S SPECIFIC ACTIVITIES TO ENCOURAGE 
THE USE OF RECLAIMED WATER IN THE CITY OF SANTA CLARA AND ALSO TO 
PROVIDE FINANCIAL SUPPORT FOR THE RECLAIMED WATER DEVELOPED. 

EE2iE£I_22Ek§_ andobJEcxxve s: 

THE CITY OF SANTA CLARA'S RECLAMATION PROJECT HAS BEEN IN OPERATION 
SINCE 1990. THE PROJECT RECEIVES TREATED WASTEWATER FROM THE SJ/SC 
WPCP AND DELIVERS APPROXIMATELY 450 AF/YR TO USERS SUCH AS ROLM 
CORPORATION, 49ER TRAINING CAMP, GREAT AMERICA, A CITY GOLF COURSE 
AND PARK, AND CITY STREET MEDIAN FOR LANDSCAPE IRRIGATION. THIS 
PROJECT'S DISTRIBUTION SYSTEM WILL EVENTUALLY BE INTEGRATED AS PART 
OF THE SJ/SC WPCP RECLAMATION PROJECT. THE DISTRICT'S OBJECTIVE IS 
TO USE RECLAIMED WATER TO AUGMENT SUPPLIES WITHIN THE FRAMEWORK OF 
THE DISTRICT'S RECLAMATION POLICY. 

MEASyRABLE_IASKS_AND_COMPLEXION_DAXES: 

1. APPROVAL OF PROJECT FOR FINANCIAL SUPPORT BY AUGUST 1994. 

2. SIGNED AGREEMENT FOR FINANCIAL SUPPORT BY SEPTEMBER 1994. 

EESi§£I_22MEkIII2H_2EII: 

THIS IS AN ONGOING PROJECT. 


PROJECT: 9518105 
RUN DATE: 05/19/94 


PLANNING 


WTR RECLAMATION SANTA CLARA 

WU SYSTEM REVENUE C/Y PAGE 749 












f SrC :!<:«!< ?:k 

s:ti N jj A-i ; * 

» :‘!i T i Nt 

f tiSD ; 19! 

PROGRAM i 


s-am-ta m > m - a /a11.ey pa;;.;; ;> m - ma - 

rsJ&AT V4 93 s®8@rl Rj&pTijRT 


’RUJL’Cl - WTR REClAMATION GILROY/MGN s) L 
WU SYSTEM REVENUE C/* 

PLANNING 


SECT ORG- ACCT - .ACCOUNT DESCRIPTION - 

DISTRICT LABOR 

1 05310 61230 000 EXPENSED LA8.GR/OVFRH:EAI» 

1 05340 61230 000 EXPENSED t ABOR/OVERHEAD 

SECTION TOTAL 

CONTRACT SERVICES 

2 0514-0 61443 000 AGREEMENTS RECLAIMED WTR SUB 

I N T R A - DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I / IV 

* * * * PROJECT TOTAL * * * * 


sFOUR S 


- - El S :C A L : : 1993-94 
h ‘ : G i-! •;• Y-r-:D- &&J $ 


****** jj a R R A T I V | ****** 

I5II£_eiSCRiPTIOS_O F_PRO J J|CX i .AN5^PRO J EeT_LOCATiO|i^£Og_Sy»SMtEI_It£G|I: 

THIS PROJECT SUPPORTS THE DI SIR ICT<S SPECIFIC ACTIVITIES TO ENCOURAGE 
THE USE OF RECLAIMED WATER IN CITIES OF GILROY AND MORGAN HILL AS® 
ALSO TO PROVIDE FINANCIAL SUPPORT FOR THE RECLAIMED WATER DEVELOPED * 

£?ei££X_50ALS.AND_0|JECTTV|S: 

CITIES GF GILROY AND MORGAN HILL COMPLETED THE DESIGN OF HEW 
SECONDARY WASTEWATER FACILITIES IK 1993 AND THE CONSTRUCT I OR OF THESE 
FAGsLUIES IS UNDERWAY AND IS ANTICIPATED TO BE COMPLETED BY FALL 
1994, THE CITIES' LONG TERM PLAN FOR THEIR RECLAMATION PROJECT IS TO 
DEVELOP AND DELIVER RECLAIMED WATER TO USERS FOR LANDSCAPE IRRIGATION 
AND AGRICULTURAL IRRIGATION WITHIN THE CITIES' SERVICE AREA. THE 
CITIES' PRE-DESIGN STUDY FOR A 3 NGD RECLAMATION FACILITY ON THE NEW 
WASTEWATER TREATMENT PLANT SITE WAS INITIATED IN SUMMER 1993. THE 
CONSTRUCTION OF THE RECLAMATION FACILITY COULD BE COMPLETED AS EARS Y 
AS FALL 1994. THE DISTRICT'S OBJECTIVE IS TO USE RECLAIMED WATER TO 
AUGMENT SUPPLIES WITHIN THE FRAMEWORK OF THE DISTRICT'S RECLAMATION 
POLICY. 

Ffi^S'yfLM -I&SiF.S^AND^COMPLF T? 0« DATES : 

1. APPROVAL OF PROJECT FOR FINANCIAL SUPPORT »Y MAY 1995. 

7, SIGNFn AGREEMENT FOR FINANCIAL SUPPORT BY JUNE 1995. 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
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FUND: 190 
PROGRAM: 1 
PROJECT: 9545101 


SECT -ORG- ACCT- 


DISTRICT LABOR 

1 08210 61230 


INTRA-DISTRICT EQUIPMENT 
5 61241 


BRIEF 


COORD: David Chesterman 

PROJECT: HYDROGEOLOGICAL ASSESSMENT 08210 

UU SYSTEM REVENUE C/Y GROUNDWATER BRANCH 

ADMINISTRATION 





HOURS 

---FISC 
BUDGET S 

A L 1993 

YTD ADJ 

-94 - 

TOTAL $ 

-- FISCAL 
HOURS 





000 EXPENSED LABOR/OVERHEAD 



100 

11,110 



11,110 


INTRA DISTRICT CLASS I/I V 




182 



182 


* * * * PROJECT TOTAL * * * 

* 


100 

11,292 



11,292 


****** n A 

R 

R 

A T 

I V 

E * * 

* * * 

* 


DESCRIPTION OF PROJECT AND 

PROJECT 

LOCATION 

FOR SUMMARY 

BUDGET: 





WORK HAS BEEN COMPLETED IN THE HIGHEST PRIORITY AREA, THE SANTA 
TERESA SUB-BASIN IN SOUTH SAN JOSE. DUE TO COMPETING PRIORITIES, 
FUTURE EFFORTS ON THE REMAINDER OF THIS PROJECT WILL BE GREATLY 
REDUCED AND WILL BE CHARGED TO THE UNDERGROUND STORAGE TANK (UST) 
HAZMAT CLEANUP PROJECT (#9579103). 


MANAGER 

1994-95 -- 
AMOUNT 


PROJECT: 9545101 
RUN DATE: 05/19/94 


ADMINISTRATION 


HYDROGEOLOGICAL ASSESSMENT 
WU SYSTEM REVENUE C/Y 


PAGE 751 
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, 1 2 i 
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****** N A R S A T I V fc * * 

TE Ml IPI ; i0Ml. OP^PROt? cl_ «ND__£SO JECT _ „0CA1.I Q s._ FOiR^SUSS ARJ^SU DOE T : 

THIS PROJECT PROVIDES FOR OBTAINING DtPTH TO WATER MEASUREMENT 
T H£ GROUNDWATER BASINS IN SANTA CLARA COUNTY. THIS PROJECT -Mi 
PROVIDES FUNDS FOR CONTRACT SFRViLtS TO IMPROVE WELL HEADS AT 
MEASUREMENT SITES TO PREVENT GROUNDWATER CONTAMINATION, 


S FROM 
SO 

VARi00 


. 60 A L S _ AN :f> _ OgJigCTTV § S : 

THE GSAL OF THIS PROJECT IS TO PROVIDE ACCURATE AND 
MEASUREMENTS, 


LE PE MD A St f DEPTH 


Mp.S-U-ftA-8LF;_ J* 1*2_* *8 £OMPl E T 10N. DATES • 

COMPLETE MON? ML r AND QUARTERLY DEPTH MEASUREMENTS; HOSTki f 5-6 
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iU F i i, s 
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COORD: Jeanette 

M i cko 


FUND: 190 



PROJECT: WATER SUPPLY MODELS 

05330 



PROGRAM : 

2 


WU 

SYSTEM REVENUE 

C/Y 

PROGRAM 

ANALYSIS DIVISION 

PROJECT : 

9573101 



PLANNING 










- F I S C A 

L 1993-94 . 

-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION-- 

HOURS 

BUDGET $ 

YTD ADJ $ TOTAL S 

HOURS 

AMOUNT 

DISTRICT 

LABOR 








1 

02230 

61230 

000 EXPENSED LABOR/OVERHEAD 

240 

18,520 

18,520 

583 

44,469 

1 

05310 

61230 

000 EXPENSED LABOR/OVERHEAD 

220 

18,323 

18,323 



1 

05320 

61230 

000 EXPENSED LABOR/OVERHEAD 




200 

14,261 

1 

05330 

61230 

000 EXPENSED LA BOR/OVERHEAD 

423 

34,029 

34,029 

1,019 

87,655 

1 

08310 

61230 

000 EXPENSED LA BOR/OVERHE AD 




10 

915 




SECTION TOTAL 

883 

70,872 

70,872 

1,812 

147,300 

CONTRACT 

SERVICES 








2 

05330 

61071 

000 MATERIALS & SUPPLIES GENERAL 


500 

500 


100 

2 

05330 

61093 

000 PRINTING/BINDING 


1,000 

1,000 



2 

05330 

61097 

000 SOFTWARE 


3,700 

3,700 


1,000 


05330 

61310 

260 COMPUTER PROGRAMMING 


75,000 

75,000 


50,000 




SECTION TOTAL 


80,200 

80,200 


51,100 

EQUIPMENT 









3 

05330 

13530 

000 EQUIPMENT COMPUTER 


7,100 

7,100 



INTRA-DISTRICT EQUIPMENT 







5 


61241 

INTRA DISTRICT CLASS I/IV 


1,607 

1,607 


3,298 




* * * * PROJECT TOTAL * * * * 

883 

159,779 

159,779 

1,812 

201,698 




****** n A R 

RAT 

I V 

jr ****** 




BRIE F_DE SCRIPT j.ON_OF_PROJECT_AND^PRgJECT_LgCATiON_FOR_SyMMARr_BL[DGET : 

THIS PROJECT PROVIDES SUPPORT FROM THE TEAM OF REPRESENTATIVES FROM 
INFORMATION SYSTEMS, RAW WATER OPERATIONS, HYDROLOGIC SYSTEMS, AND 
PROGRAM ANALYSIS DIVISIONS TO STREAMLINE THE FLOW OF DATA FROM 
OPERATIONS THROUGH HYDROLOGIC SYSTEMS TO WATER SUPPLY PLANNING, 

PROGRAM THE RAW WATER BALANCING IN PARADOX, AND WRITE REPORTS FROM 
CONSISTENT DATA FOR RAW WATER OPERATIONS, HYDROLOGIC SYSTEMS 
DIVISION, GROUNDWATER MODELING, SYSTEM SIMULATIONS, STATE OF 
CALIFORNIA, AND BUREAU OF RECLAMATION. 

EE2iICI_GgALS_AND_gBJECTXVES: 

THE OBJECTIVE OF THE WATER BALANCE PROGRAM IS TO MORE EFFECTIVELY 
MANAGE CONJUNCTIVE USE AND GROUNDWATER SUPPLIES BY IMPROVING THE RAW 
WATER BALANCING METHOD AND PROVIDING CONSISTENT DATA FOR RAW WATER 
OPERATIONS, MANAGEMENT, AND THE BUREAU. 

PROJECT: 9573101 PLANNING WATER SUPPLY MODELS 

RUN DATE: 05/19/94 WU SYSTEM REVENUE C/Y PAGE 753 

















FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 2 
PROJECT: 9574101 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: WATER SUPPLY MASTER PLAN 
WU SYSTEM REVENUE C/Y 
PLANNING 
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COORD: William Molnar 
05340 

WATER RESOURCE DEV DIVISION 


SECT -ORG- 

ACCT - 

DISTRICT 

LABOR 


1 

02230 

61230 

1 

05100 

61230 

1 

0521 0 

61230 

1 

05310 

61230 

1 

05320 

61230 

1 

05330 

61230 

1 

05340 

61230 

1 

06210 

61230 

1 

0821 0 

61230 

1 

08420 

61230 

1 

09320 

61230 

CONTRACT 

SERVICES 


2 

05330 

61061 

2 

05330 

61071 

2 

05330 

61093 

2 

05330 

61097 

2 

05340 

61076 

2 

05340 

61093 

2 

05340 

61094 

2 

05340 

61095 

2 

05340 

61097 

2 

05340 

61098 

2 

05340 

61301 

2 

05340 

61303 

2 

05340 

61310 


ACCOUNT DESCRIPTION 


000 

000 

000 

000 

000 

000 

000 

000 

000 

000 

000 


EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 

EXPENSED 


LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 

LABOR/OVERHEAD 


SECTION TOTAL 


000 MAINTENANCE SERVICES SOFTWARE 

000 MATERIALS & SUPPLIES GENERAL 

000 PRINTING/BINDING 

000 SOFTWARE 

000 COMPUTER COMPONENTS 

000 PRINTING/BINDING 

000 POSTAGE 

000 FILM/PROCESSING 

000 SOFTWARE 

000 SPECIAL EXPENSES OTHER 
000 AERIAL PHOTOS/MAPPING 
000 TEMPORARY EMPLOYEES FEES 
105 CIVIL ENGINEERING PLANNING 


SECTION TOTAL 

INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/1V 


* * * * 


PROJECT TOTAL * * * * 



---FISCAL 1993-94 - 


-- FISCAL 

1994-95 -- 

HOURS 

BUDGET $ YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

10 

772 

772 

44 

3,356 

80 

7,512 

7,512 

80 

7,506 

120 

1 1,449 

11,449 

120 

11,226 

509 

42,393 

42,393 

729 

58,674 

1 00 

7,343 

7,343 



3,252 

261,609 

261,609 

620 

53,333 

3,671 

353,124 

353,124 

2,652 

253,835 




200 

17,269 

80 

8,888 

8,888 

40 

4,498 




100 

7,835 




100 

8,308 

7,822 

693,090 

693,090 

4,685 

425,840 


1,200 

1,200 




500 

500 




2,000 

2,000 




11,000 

11,000 


2,000 


12,000 

12,000 


25,000 





300 





500 


1,000 

1,000 


3,000 

1,500 

20,000 


24,000 

24,000 


20,000 


25,000 

25,000 


500,000 


76,700 

76,700 


572,300 


14,236 

14,236 


8,527 

7,822 

784,026 

784,026 

4,685 

1,006,667 


PROJECT: 9574101 
RUN DATE: 05/19/94 


****** N A R R A T I V E * * * * ' 

BRIEF_DESCIUPIiON_OF_PROilCT_AND_PROJECT_LOCAUON_FOR_SUMMARY_BUDGET: 

THE DISTRICT COMPLETED ITS WATER SUPPLY OVERVIEW STUDY IN Ft 93-94. 
THAT STUDY IDENTIFIED THE NEED FOR AND ALTERNATIVES TO MEETING THE 
COUNTY'S WATER NEEDS. THE NEXT STEP IS TO SCREEN ALTERNATIVES AND 

PLANNING 


WATER SUPPLY MASTER PLAN 

WU SYSTEM REVENUE C/Y PAGE 755 








& ® + * * 


:» 


PROJECT: WATER SUPPI. Y MASTER >HAN 
WU SYSTEM REVENUE t/Y 
V A ?! N i N (s 


m 


& A ;;■* 


DEVELOP COMMUNITY CONSENSUS ON THESE ALTESJiAHVtS THROUGH A P i. ANN J NS 
PROCESS, THIS PROJECT SUPPORTS A COMPREHENSIVE INVESTI GAT I OH TO 
EVALUATE RESOURCE ALTERNATIVES WITH R fc S P £ 0i TO C L E A Rl* Dfr F I H£ 0 
OBJECTIVES, fNT pi an ujii ENCOURAGE AH OPEN S NC PARTTC5PA TORY 
0 F C I S ! 0 N MAKING PROCESS 1 C D e V E L 0 P CONSENSUS f OR !|i T U R *" |JJTC3 S U P P L v 
PROJECTS, 




TG DETERMINE THE BEST ALTERNATIVES TO PURSUE UNDER A SCREENING 
CRITERIA TO MEET THE DISTRICT'S OBJECTIVES OF SUPPLYING WATER TO THE 
coy*’ f OCRING S E, Vi: R f AND PR O'LQNiG E D LOCAL AND STATEWIDE DROUGHT 
CONDITIONS. 


RETAIN CONSULTANT TO DEVELOP PLAN 
ORGANIZE FOCUS GROUPS 
0EVELOP SCREEN1 NO CRITERIA 
SCREEN ALTERNATIVES 
COMPLETE PLAN 
PROJECT COMPLETION DATE; 


NOVEMBER 1994 
DECEMBER 1994 
JUNE 1995 

AUGUST 1995 
OCTOBER 1996 


WORK ON THIS PROJECT WILL GOBTINUt THROUGH FT 94/95. 
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FUND: 190 




PROJECT: 

WTR SUPP PLN- 

STORAGE/BANKING 

05340 



PROGRAM: 

2 




WU SYSTEM REVENUE C/Y 

WATER 

RESOURCE DEV 

DIVISION 

PROJECT: 

9574102 




PLANNING 











- F I SC A L 1993-94 • 


-- FISCAL 

1994-95 

SECT -ORG- 

ACCT - 

- “ - • 

ACCOUNT DESCRIPTION -- 

- HOURS 

BUDGET S YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT 

LABOR 









1 

0521 0 

61230 

000 

EXPENSED LABOR/OVERHEAD 

80 

7,633 

7,633 



1 

05310 

61230 

000 

EXPENSED LABOR/OVERHEAD 

550 

45,809 

45,809 



1 

05320 

61230 

000 

EXPENSED LABOR/OVERHEAD 

100 

7,343 

7,343 



1 

05340 

61230 

000 

EXPENSED LABOR/OVERHEAD 

3,511 

337,734 

337,734 



1 

06210 

61230 

000 

EXPENSED LABOR/OVERHEAD 

440 

39,695 

39,695 



1 

08210 

61230 

000 

EXPENSED LABOR/OVERHEAD 

80 

8,888 

8,888 



1 

08420 

61230 

000 

EXPENSED LABOR/OVERHEAD 

100 

7,871 

7,871 



1 

09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

200 

14,031 

14,031 



1 

09320 

61230 

000 

EXPENSED LABOR/OVERHEAD 

80 

6,873 

6,873 






SECTION TOTAL 

5,141 

475,877 

475,877 



CONTRACT 

SERVICES 









2 

05340 

61093 

000 

PRINTING/BINDING 


10,000 

10,000 



2 

05340 

61301 

000 

AERIAL PHOTOS/MAPPING 


18,000 

18,000 



2 

05340 

61310 

105 

CIVIL ENGINEERING PLANNING 


130,000 

130,000 



2 

05340 

61310 

142 

PUBLIC EDUCATION 


10,000 

10,000 



2 

05340 

61310 

409 

GEO LOG IC INVESTIGATIONS 


1,500,000 

1,500,000 



2 

05340 

61310 

489 

ENVIRONMENTAL SERVICES 


500,000 

500,000 



2 

09230 

61301 

000 

AERIAL PHOTOS/MAPPING 


2,500 

2,500 






SECTION TOTAL 


2,170,500 

2,170,500 




INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/1V 

* * * * PROJECT TOTAL * * * * 


5,141 


9,358 

2,655,735 


9,358 

2,655,735 


****** 


****** 


BRIEF_DESCRIPTrON_OF_PROJECT_AND_PROJECT_LOCATXON_FOR_syMMARY_BUDGET: 

AS PART OF THE INTEGRATED RESOURCE PLAN ALL ASPECTS OF STORAGE AND 
BANKING WILL BE INVESTIGATED UNDER SCOPE 9574101 AND THIS SCOPE WILL 
BE REOPENED WHEN AND IF A SPECIFIC STORAGE/BANKING OPTION IS 
DETERMINED . 


PROJECT: 9574102 
RUN DATE: 05/19/94 


PLANNING 


WTR SUPP PLN-STORAGE/BANKIHG 
WU SYSTEM REVENUE C/Y 
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PROJECT; WiR SFFPP PIN S-OUTH C(HH<T» 
WU SYSTEM REVENUE i;/V 
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SECTION TOTAL 

COST RAC'; SERVICES 

? OS 3 4 0 61093 000 PRINT ING/BIND!«G 

2 0534 0 61301 000 AERIAL PHOTO'S/MAPS’ I NG 

SECT;ON TOTAL 

I N -• R A - D I STSICT T F 0 U ! S> W:E N T 

“5 6 1?*. 1 intr-a si strict class < / • v 

* * * * PROJECT TOTAL * * * * 
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f S5 C A< 1994 ; 


3 . 5 30 
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lRieF„OESCRIPTI0N_Of_PRO^CT,.AMO. PRe^|®T:„:L:g:CA*l;g^iORi.SWM:M'I:LLiySSfI;;T 

THIS PROJECT SUPPORTS THE INTEGRATED RESOURCE PLAN IN THE 
INVESTIGATION OF WATER RESOURCES NECESSARY TO MEET WATER NEEDS OF 
ZONE W-5. THE INVESTIGATION WILL INCLUDE QUANTIFYING EXISTING LOCAL 
AMD IMPORTED SUPPLIES, U.T II. :'VH 0« lU RECLAIMED WATER, INVESTIGATION 
Of A D D 1 T i ONjA-L *E CM A RGE , INCREASE G U V A S RE S E R V OI R YIELD, AND 
EXAMINING THE FEASIBILITY OF A TREATED WATER PLANT IN SOUTH SANTA 
CLARA COUNTY, 

PRO J E CI GO AL S_A:ND_,Q:8 J E C T I Vf:S : 

THE OBJECTIVE Or THIS PROJECT IS TO INVESTIGATE THE WATER SMjpDsv 
AT. * ERR A T I- Vt 8 TO MEET SOUTH COUNTY'S NEEDS. 

THIS PROJECT IS THE INITIAL PHASE OF DEVELOP ING A PR€frfcB*EB 
SUPPLY ALTERNATIVE. SELECTION Of THE PREFERRED A i T T S:N A T i 
S F. P F;!.: s T MTS IMF SECOND PH A S E OF THE '“OCFSK AH ft will BE 
T H SOUG:H AN INTEGRATED RESOURCE PLAN AND AN ENVIRONMENT*' i «* 


'PiRiEilsliMsliNf :R:y ■ / : 8 :Sli:T:h:' :: irT|i : SiT^■ 'JEjsiif 


JULY 19 ! H 


-j {'■ f j 

7AT? 


;Sf T«: 


ft T p so P P ft ; Si S OU l K . :S0u N TI 

wo ,; . vr r ft RiEviNilI *. .•• i 
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PROGRAM: 
PROJECT : 
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COORD: William Molnar 
05340 

WATER RESOURCE DEV DIVISION 


QUANTIFY CRITICAL DRY PERIOD SHORTFALL AUGUST 1994 

DEVELOP PRELIMINARY ALTERNATIVES MARCH 1995 

COMPLETE REPORT MAY 1996 

PRO JECT_COMPLEIJ.ON_DaTE : 

WORK ON THIS PROJECT WILL CONTINUE THROUGH FY 94/95. 


PLANNING 


’ROJECT: 9574103 
RUN DATE: 05/19/94 


WTR SUPP PLN-SOUTH COUNTY 
WU SYSTEM REVENUE C/Y 
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0535:0 
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100 

9 ,3:5:5 

7 3/0 
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cgO 
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1 T 30 
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11 T,099 

3,3 10 

29 0 s 4 71 


6,025 

3,310 

296,496 


SG.R I PI I -ON. 


9 A R 4 A T I V •• 
PR OJE CT..AMP P ROJECT LQCAT I ON TOR SUMMARY BUDGE T 


THIS PROJECT SUP POSTS THE INTEGRATED RESOURCE PLAN (ISP) IN THE 
IN VEST I: G:ft-T I ON OF THE - r RAnTA . i - -- V A t.LE Y WATEL? SUPPLY-" THIS 
PORT 1 ON OF THE P LA N WTL1 I 0 S N f i ? Y EVALUATE AND MCOMMEND AI T t ft:»A T J VE 

mmu s:u:p : pi y systems to .r r •. projected .water needs of the 

S : E:H : V : l : C.E ft:R:E:ft.S IN T H:E WES T SaNVA Clara VALLEY.. AL T ERWATI VE S Will 
INCLUOT SYSTEMS THAT TREAT, iPOMSP A A 9 lPSIS.IsU Tfc THE WATE-ft. 

J A i_S . ANDR OS J E EIIV E $ : 

T H:E OBJECTIVE OF THIS TDjtP hUHPOk'S THE J? f 0 S THE FACILITY 
GHANGifLS TO I:H:E MIES UTILIr THAT W t . L ENABLE THE DISTRICT TO MEET 
THE WEST SIDE FUTURE WATER SUPPLY NEEDS. 

L IMHJL.MD_COMPLEXXON_DAT.ES : 

COMPLETE WORK PLAN 

E S T A S L ASH O P E ».* T s OH A L S C E N A ft ; 0 S 

COMP i. P T E EXISTING TREATED WATER Srsl fc'M HYDRA U i ITS 
C OMB 1.1: m S USB AS I N S T O R AG E V F P ; i ■; / v : : p 
SMBiLE TCiO# . D:A : T:F : 

WORK ON THIS PROJECT WJLl CUNT INUE csclm fv 94/99 


S ; EPTc»BES 1994 
NaVENSiE* 1994 
FEBBUAB Y i999 
MARCH 1995 


Pi K 


P t A N N Pi 





FB20RP7R SANTA CLARA VALLEY WATER DISTRICT p AGE 7 & i 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 

cuun ion COORD: William Molnar 

FUND: 19 ° PROJECT: WTR SUPP PLN-WATER NEEDS 05330 

ppo'Ip?? 1 L 7i1 n<; WU SYSTEM REVENUE C ' Y PROGRAM ANALYSIS DIVISION 

PROJECT: 9574105 PLANNING 

. FISCAL 1993-94 ---.FISCAL 1994-95 -- 

SECT -ORG- ACCT.ACCOUNT DESCRIPTION . HOURS BUDGET % YTD ADJ $ TOTAL $ HOURS AMOUNT 

DISTRICT LABOR 

1 05310 61230 000 EXPENSED LABOR/OVERHEAD 180 u 488 

1 05330 61230 000 EXPENSED LABOR/OVERHEAD 1,227 105*549 

SECTION TOTAL 1,407 120,037 

CONTRACT SERVICES 

2 05330 61071 000 MATERIALS & SUPPLIES GENERAL 20 

2 05330 61097 000 SOFTWARE 800 

SECTION TOTAL 1,000 

INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/1V 2,561 

* * * * PROJECT TOTAL * * * * 1,407 123,598 

****** N A R R A T I V E ****** 

BRIEF_DESCRXPT j_gN_OF_PROJECT_AND_PROJECT_LOCATXON_FOR_SUMMARY_BUDGET : 

THIS PROJECT PROVIDES FUNDS TO UPDATE, IMPROVE, TRACK, AND ANALYZE 
WATER USE AND WATER NEEDS PROJECTIONS FOR WATER SUPPLY PLANNING. 

PROJT_GOALS_AND_OBJECTIVES: 

THE GOAL IS TO KEEP CURRENT WITH CHANGING WATER NEEDS TO ENSURE AN 
ADEQUATE SUPPLY OF WATER IN THE FUTURE. 

MiASURABLE_TASKS_AND_COMPLEIION_DATES: 

PROJECT WATER USE FOR WATER RATES STUDY FEBRUARY 1995 

TRACK QUANTITY OF DISTRICT WATER SOLD MONTHLY 

COMPARED TO WATER RATES STUDY 

ANALYZE LEAST COSTLY PROGRAM TO COLLECT JANUARY 1995 

WATER USE FROM RETAILERS BY CONSISTENT, 

MORE DETAILED WATER USE CLASSIFICATIONS 

UPDATE WATER NEEDS ASSESSMENT 

OBTAIN IWRMAIN, VERSION 6 AUGUST 1994 

IMPLEMENT ABAG 1994 PROJECTIONS DECEMBER 1994 

PROJECT: 9574105 PLANNING WTR SUPP PLN-WATER NEEDS 

RUN DATE: 05/19/94 gu SYSTEM REVENUE C/Y PAGE 761 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 
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COORD: Walt Wadlow 



FUND: 190 


PROJECT: WATER 

QUALITY 

STUD I ES 

08420 



PROGRAM: 2 


WU SYSTEM REVENUE C/Y 

SURFACE WATER PROTECTION DIV 

PROJECT: 9579101 



PLANNING 









- - - F I S C A 

L 1993-94 . 

FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION . 

HOURS 

BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 








1 08310 

61230 

000 EXPENSED LABOR/OVERHE AD 




10 

915 

1 08330 

61230 

000 EXPENSED LABOR/OVERHEAD 




10 

772 

1 08420 

61230 

000 EXPENSED LABOR/OVERHEAD 

1,763 

138,759 

138,759 

822 

64,406 



SECTION TOTAL 

1,763 

138,759 

138,759 

842 

66,093 

CONTRACT SERVICES 








2 08420 

61071 

000 MATERIALS & SUPPLIES GENERAL 


2,000 

2,000 


2,000 

2 08420 

61073 

000 SMALL TOOLS 


3,000 

3,000 


3,000 

2 08420 

61305 

000 PROGRAMMING INFORMATION SYSTEM 


2,000 

2,000 


2,000 

2 08420 

61310 

453 ENVIRONMENTAL COMPLIANCE 


20,000 

20,000 



2 08420 

61310 

458 TEST & ANALYSIS 


100,000 

100,000 


30,000 

2 08420 

61310 

489 ENVIRONMENTAL SERVICES 


30,000 

30,000 


30,000 



SECTION TOTAL 


157,000 

157,000 


67,000 

INTRA-DISTRICT EQUIPMENT 







5 

61241 

INTRA DISTRICT CLASS I/IV 


3,209 

3,209 


1,532 



* * * * PROJECT TOTAL * * * * 

1,763 

298,968 

298,968 

842 

134,625 



****** N A R R 

A T 

I V 

E ****** 




BR£E F_DE SCR J.PT TON_OF_PRO.IE CT_AND_PRO.J ECT_I.OCAT I_ON_£OR_SyMMAR Y_BUDGET : 

THIS PROJECT CONTAINS THE GENERAL STUDIES RELATED TO WATER QUALITY 
BEING PERFORMED BY THE DISTRICT. IT IS COMPOSED OF SHORT-TERM 
PROBLEM-RELATED STUDIES, AND STUDIES NEEDED TO MAINTAIN OR ENHANCE 
WATER QUALITY. 

PR2iECT_GOALS_AND_OBJECTiVES: 

THE OBJECTIVE OF THIS PROJECT IS TO MAINTAIN GOOD WATER QUALITY 
THROUGHOUT THE COUNTY BY CONTINUALLY MONITORING AND EVALUATING 
EXISTING WATER QUALITY AND RECOMMENDING HOW TO MAINTAIN OR IMPROVE 
THAT QUALITY. 

ME ASURABLE_TASjCS_AND_COMPLETiON_DATES : 

CONTINUE LIMNOLOGICAL MONITORING PROGRAM WITH REPORTS TO OPERATIONS, 
JUNE, 1995. CONDUCT FLAVOR PROFILE MONITORING PROGRAM WITH REPORTS 
TO OPERATIONS, JUNE, 1995. COMPLETE INVESTIGATIONS OF HEAVY METAL 
MASS LOADINGS FROM THE WATER SUPPLY TO SAN FRANCISCO BAY, JANUARY, 


PROJECT: 9579101 
RUN DATE: 05/19/94 


PLANNING 


WATER QUALITY STUDIES 

WU SYSTEM REVENUE C/Y PAGE 763 
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SURFACE WATER QUA! STY POL 1CY, APR it 1995 
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THE DATES SHOWS . IMIS PROJECT is 
s cikknowm. at this tthe sllllliillllllll; 
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RUN TIME: 
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COORD: Walt Wedlow 



FUND: 190 



PROJECT: WATER 

QUALITY STUDIES 

08420 



PROGRAM: 

2 


WU SYSTEM REVENUE 

C/Y 

SURFACE WATER PROTECTION DIV 

PROJECT : 

9579102 



PLANNING 










F I S C A 

L 1993-94 . 

FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION . 

HOURS BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT 

LABOR 








1 

08310 

61230 

000 EXPENSED LABOR/OVERHEAD 




10 

915 

1 

08330 

61230 

000 EXPENSED LABOR/OVERHEAD 




10 

772 

1 

08420 

61230 

000 EXPENSED LABOR/OVERHEAD 

150 

11,806 

11,806 

150 

11,753 




SECTION TOTAL 

150 

11,806 

11,806 

170 

13,440 

CONTRACT 

SERVICES 








2 

08420 

61071 

000 MATERIALS & SUPPLIES GENERAL 


1,000 

1,000 


2,000 

2 

08420 

61098 

000 SPECIAL EXPENSES OTHER 





20,000 

2 

08420 

61141 

000 CONFERENCES/SEMINARS/TRAINING 





6,000 

2 

08420 

61310 

489 ENVIRONMENTAL SERVICES 


20,000 

20,000 


20,000 




SECTION TOTAL 


21,000 

21,000 


48,000 

INTRA-DISTRICT EQUIPMENT 







5 


61241 

INTRA DISTRICT CLASS I / I V 


273 

273 


309 




* * * * PROJECT TOTAL * * * * 

150 

33,079 

33,079 

170 

61,749 




****** N A R R 

A T 

I V 

E ****** 




BFU E F_DESCRJ,PTJ.ON_OF_PRO JECT_AND_PROJ ECT_LOCATiON_FOR_SUMMAR Y_BUDGET : 

THIS PROJECT WILL REVIEW FEDERAL REGULATIONS IMPLEMENTING THE SAFE 
DRINKING WATER ACT, STATE REGULATIONS INCLUDING DRINKING WATER 
STANDARDS AND REGIONAL BOARD BASIN PLANS TO DETERMINE WATER QUALITY 
IMPACTS ON DISTRICT OPERATIONS, AND RECOMMEND COMPLIANCE STRATEGIES. 

FUNDS ARE INCLUDED FOR A SPECIAL EXPENSE, ANNUAL CALIFORNIA 
DEPARTMENT OF HEALTH SERVICES FEES OF $20,000. 

PR0 CT_GOAL S_AND_OB J E CT I.VE S : 

THE OBJECTIVE OF THIS PROJECT IS TO EVALUATE THE IMPACT OF PROPOSED 
AND FINAL FEDERAL AND STATE REGULATIONS ON THE DISTRICT'S WATER 
QUALITY OPERATIONS, AND DEVELOP STRATEGIES AND PROGRAMS TO ACHIEVE 
COMPLIANCE IN THE OPERATIONAL AREAS OF SOURCE OF SUPPLY WATER, 

TREATMENT FACILITIES, AND TREATED WATER DISTRIBUTION. 

MEASURABLE_TASKS_AND_COMPLETION_DATES: 

DEVELOP A STRATEGY FOR DISTRICT COMPLIANCE WITH ALL PARTS OF THE 
DISINFECTANTS/DISINFECTION BYPRODUCTS RULE, DECEMBER, 1994. COMPLETE 
A COMPREHENSIVE ASSESSMENT OF ALL WATER QUALITY REGULATIONS ON THE 

PLANNING WATER QUALITY STUDIES 

WU SYSTEM REVENUE C/Y PAGE 765 


PROJECT: 9579102 
RUN DATE: 05/19/94 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 767 


COORD: David Chesterman 


FUND: 190 


PROJECT 

: UST HAZMAT CLEANUP PROGRAM 

08210 



PROGRAM: 2 



WU SYSTEM REVENUE 

C/Y 

GROUNDWATER 

BRANCH 

MANAGER 

PROJECT: 9579103 



PLANNING 









- F I S C A 

L 1993-94 .. 

- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION - 

. HOURS 

BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 








1 03230 

61230 

000 EXPENSED LA BOR/OVERHEAD 

500 

23,752 

23,752 

500 

22,896 

1 08210 

61230 

000 EXPENSED LA BOR/0VERHEAD 

2,070 

229,977 

229,977 

2,419 

271,962 



SECTION TOTAL 

2,570 

253,729 

253,729 

2,919 

294,858 

INTRA-DISTRICT EQUIPMENT 







5 

61241 

INTRA -DI STRICT CLASS I/IV 


4,677 

4,677 


5,313 



* * * * project TOTAL * * * * 

2,570 

258,406 

258,406 

2,919 

300,171 



****** N A 

R R A T 

I V 

£ ****** 




MlI£_!>ISCRIPIiON_OF_PROJECT_AND_PROJECT_LOCATiON_FOR_SyHMARY_ByDGET: 

THIS PROJECT SUPPORTS THE TWO REGIONAL WATER QUALITY CONTROL BOARDS 
ON CLEANUP OF HAZARDOUS MATERIALS SPILLS AND UNDERGROUND TANK LEAKS. 
IT PROVIDES TECHNICAL REVIEW AND ASSISTANCE TO OTHER AGENCIES AND 
CONSULTANTS INVOLVED WITH THE CLEANUP OF GROUNDWATER CONTAMINATION. 

EE2 i£CT_GOALS_AND_OBJECJIVES: 

THE OBJECTIVE IS TO FACILITATE AND SUPPORT THE REMEDIATION OF 
GROUNDWATER CONTAMINATION AND ENSURE THAT SUCH CLEANUP PROJECTS ARE 
PROTECTIVE OF THE GROUNDWATER RESOURCE AND THE PUBLIC HEALTH AND 
SAFETY AND CONSISTENT WITH DISTRICT POLICY. 

MEASyRABLE_IASKS_AND_COMPLETI.gN_DAIES: 

PROVIDE REVIEW AND COMMENT TO RWQCB ON ALL REMEDIAL ACTION PLANS- 
ONGOING. HAVE ENGINEERING GEOLOGY STAFF ATTEND KEY TECHNICAL 
MEETINGS-ONGOING. PROVIDE ANNUAL COMPREHENSIVE SUMMARY REPORT ON ALL 
GROUNDWATER CLEANUPS TO DISTRICT BOARD-SEPTEMBER 1994. PROVIDE 
DETAILED REV IEW AND TECHNI CAL AND OTHER HIGH PRIORITY SUPPORT FOR UTC 
CASES- ONGOING. PARTICIPATE IN OR INITIATE CHANGES IN BASIN PLANS TO 
ADDRESS REMEDIATION ISSUES-ONGOING. PROVIDE HYDROGEOLOGIC 
INFORMATION AND CONSULTATION ENGINEERING CONSULTANTS CONDUCTING 
REMEDIATION PROJECTS-ONGOING. 

EROJECI_COMPLEIJ.ON_DATE : 

THIS IS AN ONGOING PROJECT. 


PROJECT: 9579103 
RUN DATE: 05/19/94 


PLANNING 


UST HAZMAT CLEANUP PROGRAM 

WU SYSTEM REVENUE C/Y PAGE 767 












cia-ra vAistv a j sr r 

jscal y* ?■'; gyo&sr sc port 


NOjKi: NOMPOiNT SOURCE FUNDEE 
Wlf SYSTEM REVENUE C/Y 
PiAN«1NS 


H 'l 'j:P S 


rxPENSTD- 
EXPENSED 
T X S £ S S E ! “ 

EXPENSED 

EXPENSED 


LA8CK/0VE.8HEA0 
I. A 3 0 R / 0V E R H E A i> 
L A S 0 P V E R HEAD 
LABOR/OVERHEAD 
LABOR/QVERKEAD 
LABOR/OVER HE AD 


9 0/6: 


61230 


:rWS:eS 

0 823 0 

08230 

08430 

08430 

08430 

084:30 

08.43 0 

0 8430 

08430 

0 8430 

08430 

08430 

08430 

084 30 

0:8:430 

08430 

08430 

084 3 0 


61:3:0:1 
61:3:1:0 
610:73 
610 77 
6:1091 
61:092 

61093 

61094 

61095 

61096 

61097 

61140 

61141 
6:1:1:61 

61302 

61303 
61411 
614 2 2 


0 0 0 A E R I A L PHGTLTS/SAPP J N:G 
458 TEST & ANALYSIS : 

000 SMALL 100! S 

000 OFFICE MACH! NE:S 

0:0:0 GENERAL OFFICE SUPPLIES 

000 REPRODUCTION SUPPLIES 

000 PR INTI«G/8 INDI«G 

000 POSTAGE 

000 f TLM/ PROCESS ! NG 

000 BOO K S/PU8LIC A T TON S 

000 SOFT WARE 

000 CONFERENCES/SEMINAR S/T R ATNING 
000 CON FERENCES/SEMI MARS/TRA1NING 
000 TRANSPORT*!I ON/TRAVEL/LODGING 
000 AUDITING SERVICES 
000 TEMPORARY EMPLOYEES FEES 
000 COMMONCiATIONS T E l E P HONE 
008 LEASE EQUIPMENT 


SEC ( 1 ON :T:0:T:A:t;: 


?NT:R:A-:d:i ; s:T ; r: 


:€0U:1:PME:N!T 


1 :|N:Tl0:::::O:l:S:T:R:T:e:T tLAS/B 1:PW 


*■:*■ * * PROJECT TOTAL * * *: 


1 SC S 1 P ‘ r 04 0 ~ ^ k S 0 C “ .. AND -PR : 0 ±S. C 1 l ©CAT ; 0N F0.R SUMf ARV _ 8 U Cgf T 


IMS PROJECT ACCOUNTS HSR STAFF TIME AND CONSUI TAN! ^rSV^ES 
NECESSARY FOR THE DISTRICT TO ADMINISTER AND COOSSIAATF THs SA#T»: 
cum «Al.ltT NONPOIN1 SOURCE POLLUTION CONTROL PROGS Ail (PROGRAM > 


PL ANN I NO 




FB20RP7R 

RUN DATE: 05/19/94 

RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 769 

FUND: 190 

PROGRAM: 2 

PROJECT: 9579104 


PROJECT: NONPOINT SOURCE FUNDED 

WU SYSTEM REVENUE C/Y 

PLANNING 

COORD: Keith Whitman 
08430 

NON-POINT SOURCE 

DIVISION 


* * * * * * 

NARRATIVE 

****** 



MEET THE REQUIREMENTS . OF THE JUNE 1990 NPDES PERMIT RELATING TO URBAN 
RUNOFF MANAGEMENT, THE NOVEMBER 1990 EPA STORMWATER PERMIT 
REGULATIONS, AND OF THE DECEMBER 1993 CEASE AND DESIST ORDER (CDO) 
ISSUED TO THE PROGRAM REGARDING THE IMPAIRED WATER QUALITY OF SOUTH 
SAN FRANCISCO BAY. FAILURE TO COMPLY WITH ANY OR ALL OF THESE 
REQUIREMENTS IS SUBJECT TO ADMINISTRATIVE AND CIVIL LIABILITY ACTION; 
THEREFORE, FUTURE ACTIVITIES AND FUNDING ARE MANDATORY. THE PROJECT 
LOCATION IS THE PORTION OF SANTA CLARA COUNTY WHICH DRAINS TO SAN 
FRANCISCO BAY . 

T_GOAL S_AND_OB J ECT I.VE S : 

THE GOALS OF THIS PROJECT ARE TO IMPROVE STORM WATER QUALITY AND 
WATER QUALITY OF SOUTH SAN FRANCISCO BAY BY ACHIEVING THE OBJECTIVE 
OF ADMINISTERING AN EFFECTIVE AND COMPREHENSIVE PROGRAM. 

MIA§URABLE_TASKS_AND_COMPLETiON_DATES: 

COMPLY WITH NPDES REPORTING REQUIREMENTS SEPTEMBER 1, 1994; COMPLY 

WITH CDO REQUIREMENT TO SUBMIT A REVISED STORM WATER MANAGEMENT PLAN 
OCTOBER 1, 1994; ADVERTISE, INTERVIEW, AND NEGOTIATE CONSULTANT 

SERVICES CONTRACTS FOR PROGRAM ACTIVITIES SUCH AS ANNUAL MONITORING, 
SPECIAL STUDIES, AND GENERAL TECHNICAL SUPPORT SEPTEMBER 30, 1994. 

£E2JECI_COMPLETiON_DATE: 

THIS IS AN ONGOING PROJECT. 

COST_SH Ain NONREIMBURSE ME NT ; 

THE DISTRICT ADMINISTERS A FUND ESTABLISHED FOR THE PROGRAM WHICH 
CONTAINS THE MONETARY CONTRIBUTIONS OF THE 15 CO-PERMITTEES OF THE 
PROGRAM. THIS PROJECT IS ENTIRELY REIMBURSED BY THE FUND. THE 
DISTRICT CONTRIBUTION TO THE FUND IS DESCRIBED IN PROJECT 0079111. 

ALLOC A HON_FORMU LA_AND_B ASJ! S : 

NORTHWEST (12%), NORTH CENTRAL (13%), CENTRAL (13%), EAST (12%), AND 
WATER UTILITY ADMINISTRATION AND GENERAL COST CENTER (50%). IN 1990, 
DISTRICT MANAGEMENT APPROVED THIS FORMULA BECAUSE PROGRAM ACTIVITIES 
ARE RELATED TO BOTH FLOOD CONTROL (EROSION, SEDI MENTAT I ON, PROJECT 
CONSTRUCTION, MAINTENANCE) AND TO THE WATER UTILITY (NON-STORM 
DISCHARGES TO CREEKS, PROTECTION OF THE GROUNDWATER BASIN). 


PROJECT: 9579104 
RUN DATE: 05/19/94 


PLANNING 


NONPOINT SOURCE FUNDED 
WU SYSTEM REVENUE C/Y PAGE 769 








P : R:0 : G : R : A^' ’ ^ 


WU 


C 7 - OHQ - 

&P V- ■*’ ...: 

LABOR 


1 02230 

6:$ ?:$--& 

1 fi r ■> i: t\ 

I U 4 C 4 ij 

&MM 

1 0 5 3 3 0 

4123© 

1 08210 

61230 

7 08220 

6 1 2-S : 0 

1 09230 

61:23 : 0! 


DESCRIPTION 


0 : 0 : 0- 
000 
0 IJ g 
000 
0 00 
000 


FKPSNSED 
EXPENSED : 
if X » E *i S F D 
EXPENSED 
EXPENSED 

:iM§:£S£S 


.■SOP,'j(/irilEAD 
LABOR/OVERHEAD 
L A00R /OVERHEAD 
LABOR/OVERHEAD 
LABOR/OVERHEAD 
tABOR/OVERHEAD 


: SECT 1 OB: TOTAL: 


00:0 M A I N TENANTS SERVICES 

000 MAINTENANCE SERVICES SOFTWARE 

obd MATER!AtS & SUPPLIES GENERAL 

0 00 PR.INTMO/OJiNOTSjG 

000 C O M F E RE NC £ S/S E M I N A R S / T:R A I N I N G 


SECTION TOTAL 

INTRA-DISTR1CT EQUIPMENT 

5 61241 I NTSA DISTRICT CLASS I/IV 


’ ONTRACT 

STi R:VI GTS 


2 

082:20 

61060 

2 

082 2 0 

61061 

?. 

08220 

61:0:71 

2 

08220 

610:9:3 

2 

082 2 0 

61140 

2 

08220 

61441 


* * * * 


PROJECT TOTAL * * * * 




COL 

fR 0 - 9 i : y d S 4 i : 



L & PRO SECT I 

ON PROGRAM 





REVENUE 

C/T 


; ';fiG:. ; NOwA ■ n« 


0 :!-V' : ?-S-T:QW : 

. A a MING 







I: \MMie t 

t. 1993 - 94 : 

... .. 

- : FS C A t: 

T9-94 ; ; :9;5* 1 ?i 

fi T; URL 8 

|d&ei % 

YTO AD J $ 

TOTAL $ 

HOURS 


ITS 

13,5-0.5 


13,505 

80 

6 : t : 0 ' 

20 

1,276 


1,2 76 

80 

4,984 

•>0 ■ ■ 

3.219 


3 2 T 9 

r, 

i .440 

338 

16.662 


36,662 

300 

33*729 

ZMM 

134,725 


134,725 

7,530 

537,452 

70 

4 Q 1 0 


4.910 

40 

2,681 

2,64 7 

194,29 f 


194; ,2:97 

8,070 

582,388 


3,000 


3,000 




8,000 


8,000 




1 , 5:0:0 


1,500 




8,000 


8,000 




3,000 


3,000 




4 5,08:0 


45,000 




63,500 


68,500 




4,878 


4,818 


14,689 

2,647 

267,61$ 


267*615 

8,070 

597,077 


■»• .ft ft ft-, -ft -ft: 


y ft.-';"ft.;' ft ft 


IRiI£„OIS£Ri£TiON„OF_PRgVECT_A|ID_£ROJgCT_LOCAligf £g8_SUMM:»:|Y__g(OS|T : 

THE WELLHEAD PROTECTION PROGSAN C W HP > IS AN ONGOING -COUNTY-t/IDE 
PROGRAM THAT is DESIGNED TO PROTECT GROUNDWATER QUALITY PROS VARIOUS 
SOURCES OF SURFACE AND SUBSURFACE POLLUTION. IT SEEKS 10 IDENTIFY 
VULNERABLE GROUNDWATER RESOURCE AREAS AND OUTLINE APPROPRIATE 
STRATEGIES TO PROTECT THESE AREAS FROM POLLUTION. 


P:R 0 J (- < 


GOALS AND OBJECTIVES: 


T HE GOAL l-S. »0- MAXIMIZE THE f:F:f f C T I VE«S S OF CURRENT fiR0ys»7«4 i e«? 
PROTECTION P»uuRA*ii AN0 lOENUM ANY NEW PROGRAMS OP S!R* T E0IES TO 
FOCUS LIMITED PUBLIC AND PRIVATE RESOURCE’S ON PROTECTING VULNERABLE 
GROUNDWATRM RESOURCE AREAS WITHIN SANTA CLARA COUNTY 


P L A W N : H (l 


■CL - a> 





SANTA CLARA VALLEY WATER DISTRICT PAGE 771 

FISCAL 94-95 BUDGET REPORT 

COORD: Belinda Allen 

PROJECT: WELLHEAD PROTECTION PROGRAM 08220 

WU SYSTEM REVENUE C/Y GROUNDWATER PROTECT DIVISION 

PLANNING 

****** N A R R A T I V E ****** 

ME ASUR ABLE_T ASKS_AND_CgMPL ETJ.ON_DATES : 

PRIORITIZE POTENTIAL SOURCES OF CONTAMINATION- AUGUST 15,1994 ASSIST 
RWQCB REGION 2 WITH GROUNDWATER MANAGEMENT STUDY- DECEMBER 31, 1994. 

COMPILE AND EVALUATE NECESSARY DATA FOR THE DETERMINATION OF WHP 
BOUNDARIES-MARCH 30,1995. PREPARE A PROJECT PLAN FOR THE 
DETERMINATION OF WHP BOUNDARIES- MARCH 30, 1995. DEVELOP A DATA 
MANAGEMENT SYSTEM TO FACILITATE THE ANALYSIS OF GROUNDWATER 
INFORMATION- JUNE 30, 1995. PREPARE 2 FACT SHEETS ON NITRATES, #1 

TREATMENT- JANUARY 31, 1994, #2 PREVENTION JUNE 30, 1995. NITRATE 

MANAGEMENT PLAN IMPLEMENTATION- ONGOING. DISTRIBUTE PUBLIC 
INFORMATION AND RESPOND TO PUBLIC INQUIRES-ON GO ING. EVALUATE 
EFFECTIVENESS OF CURRENT PROGRAMS AND PREPARE MANAGEMENT PLAN- END OF 
EACH FISCAL YEAR. COORDINATION WITH EPA, RWQCB, COUNTY, AND CITIES- 
ONGOING. CONDUCT MEETINGS OF THE SANTA CLARA COUNTY HAZARDOUS 
MATERIALS ADVISORY COMM ITTEE-ONGOING. 

ER2JECT_COMPLETiQN_DAIE: 

THIS IS AN ONGOING PROJECT. 

£OS T_S HA RI.NG^R E.IMBUR SEME NT : 

NOT APPLICABLE. 

ALLOCATION_FORMULA_AND_BASTS: 

NON APPLICABLE 


FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 2 
PROJECT: 9579105 


'ROJECT: 9579105 
:UN DATE: 05/19/94 


PLANNING 


WELLHEAD PROTECTION PROGRAM 

WU SYSTEM REVENUE C/Y PAGE 771 







MQJTGT r WQS-CORROSION CONTROL PROGRAM 
WU SYSTEM REVENUE C/Y 
OPERATIONS 


0 8420 


SECT -i:0;R;G - AOCT - ------ ACCOUNT DESCRIPTION - 

D T 'ST S S CT :LA:B:p:R : 

1 08310 61 230 000 EXPENSED LABOR»OVERHEAD 

1 C8330 61230 000 EXPENSED l48OR/OVERHEAD 

1 084 20 61230 OQC FVPTniSEC . A 8 0 R / « V F R a E A r 

SECTION TOTAL 

CONr R Ae T SERVICES 

2 08420 61041 000 MATERIALS 6 SUPPLIES GENERAL 

2 08420 61073 000 SMALL TOOLS 

2 084 ? 0 61310 111 CORROSION ENGINEER I N-'G 0 £ S 5 G:N 

2 08420 61310 458 TEST & ANALYSIS 

SECTION TOTAL 

I : NT R A - :D ; STRICT E-QU-I P ME N T 

5 61241 INTRA DISTRICT CLASS I/IV 

* * * * PROJECT TOTAL * » * * 


HOURS 

-FISC 

B U D 6 E T S 

A L 1993 9-4 - - • 

VTD ADJ % 

TOT-&L % 

— riscAi 
■H-’OU 8l : S 


1 # OtO ’O 

78,706 


T:S 

20 

M 

i * M "9 

1- 

1 .. S4S 
XS? , 

1 , GOO 

\78 v 7:0:6 


78.706 

1,799 

14 1,2:03 


TO O, 0:0 0 


100,000 


2,000 
1,000 
30,000 
7,5 00 


100,000 


100,000 


40,500 


1,820 


1 ,820 


3,273 

1,000 

I 80,526 


180,5 26 

1 . '« 

184,976 

A T 

I V 

g * & # * * & 





* * * iHi* * N A R R 

BRIEF. DESCRIPTION OP PROJECT AND PROJEC T LOCATION FOR SUMMARY BUDgET; 

THIS PROJECT WILL IMPLEMENT ENVIRONMENTAL PROTECTION AGENCY (ERA) 
APPROVED CORROSION CONTROL TREATMENT RECOMMENDATIONS MADE IN THE 
FINAL REPORT OF THE INTERNAL CORROSION CONTROL PROJECT (FINAL REPORT 
SUE TO EPA BY JULY 1, 1994). THE INTERNAL CORROSION CONTROL PROJECT 

WILL BRING THE DISTRICT AND 12 OF ITS RETAILERS INTO COMPLIANCE WITH 
THE CORROSION CONTROL TESTING REQUIREMENTS OF THE EPA * S LEAD AND 
COPPER RULE. 

£E£JECI_G$ALS„AND_gBJECT^VES: 

IKE GOAL OF THIS PROJECT IS 10 ENSURE DISTRICT COMPLIANCE WITH 
CORROSION CONTROL TREATMENT REQUIREMENTS Of T HE I E AD AND COPPER RU-lf. 

MEASURABLE TASKS AjJD_ COMPLET rgN_DATES : 

OBTAIN =PA APPROVAl FOR INTERNAL CORROSION CONTROL PROJECT FINAL 
REPORT RECOMMENDATIONS, JANUARY 1, 1995. DEVELOP CORROSION 

I REA:MENT I MPi EM ENT AT I ON PLAN AND SCHEDULE, JUNE, 1995. 





FB20RP7R 
RUN DATE: 
RON TINE: 

FUND: 190 
PROGRAM: 
PROJECT : 


05/19/94 

13:17 


9579108 


* * * * * * 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: WQS-CORROSI ON CONTROL PROGRAM 
WU SYSTEM REVENUE C/Y 
OPERATIONS 


I 


PAGE 773 


COORD: 


****** 


Wa 11 Wadiow 
08420 

SURFACE WATER PROTECTION DIV 


PROJECT COMPLETION DATE 


THE PROJECT MUST BE COMPLETED AND OBTAIN EPA (OR THE CALIFORNIA 
DEPARTMENT OF HEALTH SERVICES) CERTIFICATION THAT THE APPROVED 
CORROSION CONTROL TREATMENT RECOMMENDATI ONS HAVE BEEN IMPLEMENTED I N 
THE DISTRICT'S TREATED WATER SYSTEM BY JANUARY 1, 1997. 


PROJECT: 9579108 
RUN DATE: 05/19/94 


OPERATIONS 


WQS-CORROSION CONTROL PROGRAM 
WU SYSTEM REVENUE C/Y 


PAGE 773 




iU&O'RD ; ttait.t: 


FUND - 1«?0 



PROJECT ; RISERV01R WATERS: 

HE®: ,*«t 

0 8 4 2 0 



? R 0 G R A M 



WU SYSTEM RFVENUt 

c/r 

$:U:K-T : 'A':C:E W A'T : 


-fsrv/ 

S ’ 

y. 2J: /■: V’ ! 


opera r i cuts 









- if: i :s c 

L mm-m , - - . „ 

:- P FISCAL 

iqiva .95 - - 

S : 

T -;OS:G: 

A;C:QT ■■ 

■ ■ -- ACCOUM f DESCRIPTION . HOURS 

BUDGET $ 

“ TD AD J % TOT*. $ 

HOURS 

A NO UNIT 

n :f s :T M S: d T : 

LAlBiOlR: 







f : 

0 6210 : 


0:00 EXPENSED l ASOR/OVFR:HE AD 




f :& /?-95- 

\ ' 

083 1 0 

.61213# 

000 EXPENSED LA BOR/OVER HEAD 



TO 

* 

1: 

o s 3 2 o 

61 230 

000 EXPENSED l ABOR/OVERHEAD 




772 


064 2 0 

61230 

000 EXPENSED LABOR/OVERHEAD 1,950 

153,477 

i:5:3:/:4:7 7 

2, 750 

2T#|:i ; 7S : 




SECT ION TOTAL 1 , VS 0 

■1:S:3:;,. ip 


2,895 

#2?:/ 9-5:5 

ESN TRACT 

SET? Vi -e&s 







2 

08420 

610/1 

000 MATERIALS A SUPPLIES GENERAL 

2,00 0 

2,000 


2,000 

2 

0:84 20 

61073 

000 SMALL TOOLS 




12,DO# 

2 

0 84:2 G 

81 3 TO 

<58 TEST & ANALYSIS 

50,000 

:5:O:, ; :0:O:0: 


5 '000 

2 

084 0 

61310 

489 E-NV I ROMMEWTAl SER V I CES 

100,000 

100,000 


1,00:0:,:ft:0:0 




SECTION TOTAL 

152,000 

152,000 


1 , 01:9 , Om 

'NTft A -DISTRICT EQUIP HE N T 






s 


6 i 241 

INTRA DISTRICT CLASS I/IV 

3,5 49 

3,549 


5 . ||| 
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BRIL? 

DESCRIPTION OF PROJECT AND PROJECT LOCATION FOR SUMMARY 

BUDGET ; 






THIS PROJECT IS TO DEVELOP A WATERSHED PROTECTION PROGRAM THAT WILL 




PROTECT RESERVOIR MATER QUALITY AND RESERVOIR OPERATIONS FRON 
DEGRADATION DUE TO LAND USES AND ACTIVITIES IN THE DISTRICT'S 
RESERVOIR WATERSHEDS, IT WILL INVOLVE EVALUATING IMPACTS FROM 
CURRENT AND FUTURE iAND USES AND ACTIVITIES IN NINE OF THE DISTRICT 
RESERVOIR WATERSHEDS. FUNDS ARE INCLUDED FOR CONSULTANT SERVICES 
($1,000,000) TO ASSIST IN COMPLETING THE SECOND PHASE OF THIS 
PROJECT. PHASE i, THE SCOPING PHASE, IS CURRENTLY BEING CONDUCTED 
AND WILL DETERMINE THE SCOPE AND COST TO COMPLETE PHASE II. THE COST 
COULD 8E GREATER THAN $1,000,000 BASED ON OTHER SIMILAR BAY AREA 
PROJECTS, AT THE FNO OF PHASE I, THE MERITS AND SCOPE OF PHASE II 
WILL Bfc CONSIDERED AND A BUDGET ADJUSTMENT OR FURTHER PHASING OF THE 
PROJECT MAY BE, REQUIRES. 

£5£i£CT GOAL S AND OBJECTIVES: 

•HE goal of THIS PROJECT IS TO DEVELOP A S £ S E R VOM WA T:6fi:S:M:E:0 : 

MANAGEMENT PROGRAM that WML MINIMIZE RESERVOIR WATER DUALITY 

CO*‘AMtSAT ION AN! } P £ R A1 1 C M A i IMPACTS FROM ACTIVITIES AMD AND USES 

:9:5 T9 ‘ 09 OPE R A T I ON S RljE Sif PVpT R W ATER S:!!EDI 


Sfi {* 
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PROJECT: 9579109 
RUN DATE: 05/19/94 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: RESERVOIR WATERSHED MGMT 
WU SYSTEM REVENUE C/Y 
OPERATIONS 


PAGE 775 


★ * * * 


COORD: 


****** 


Walt Wadlow 
08420 

SURFACE WATER PROTECTION DIV 


N A R R A T I V L 

OCCURRING IN THE WATERSHEDS. 

MEASURABLE_TASKS_AND_COMPLETiON_DATES: 

COMPLETE PHASE I OF THE COMPREHENSIVE RESERVOIR WATERSHED MANAGEMENT 
PROJECT, OCTOBER, 1994. 

E 52iI£I_COM P L E TiON ^.D AT E: 

IT IS ANTICIPATED THAT THE WATERSHED PROTECTION PLAN AND THE IMPACT 
REDUCTION MEASURES WILL BE DEVELOPED BY DECEMBER, 1996. 


OPERATIONS 


RESERVOIR WATERSHED MGMT 
WU SYSTEM REVENUE C/Y 


PAGE 775 





: t w-s-f; 






PRO,! f:GT V N 0fCP 0 l N f S0UK Re 

D IST9 l C T 





WiJ 

SYSTEM REVENUE: 

•:: / i 

is-j: jjjjC■:{/:-? - 

" 1 ■ - : 




PLANK ING 







L;;;;;;;;;;:;;;;;;/::::::':, . 

-FISC 

S :E :f ; 

t - o R fi - 

AC 0 T - 

- - - 

. ACCOUNT DESCRIPTION • - ■ ■ 

L Pi r:6 

BUDGE 1 5. 

DTS'TJ? I C T 

t A;3:OR 







0:5340 

6:1:2 3:0 

000 

EXPENSED LABOR/OVERHEAD 



: / I 

0 62 1 0 

61 23 0 

0:6:0 

t: XPl X£ED i A B 0 R / 0 V E R H E *0 



•j. 

062 20 

61 230 

0:66: 

FXPFNSF5 LABOR/OVERHEAD 

i. 5 

2,160 

1 

06230 

61:230 

000 

EXPENSED 1. ABOR/OVERHE4D 

5 0 

1,98 7 

•1 

06320 

6:1:2:30 

0:0:0 

EXPENSED LABOR/OVERHEAD 


' ' 

1 

07P60 

6:123:0 

00 0 

EXPENSED LABOR/OVERHEAD 



1 

0 83 2 0 

61230 

000 

EXPENSED LABOR/OVERHEAD 



■* 

08420 

61230 

006: 

EXPENSED LABOR/OVERHEAO 



1 

0:8430 

61 23 0 

000 

EXPENSED tABOR/OVERHEAD 

544 

49,932 

i 

09220 

6'7:.10 

000 

EXPENSED LABOR/OVERHEAD 

181 

8,269 

1 

09230 

6 123 0 

060 

EXPENSED L A8 0R /OVERHEAD 

50 

3 , 5:09 




SEC: 

NON TOTAL 

770 

67,777 

CONTRACT 

SERVlCES 






2 

06210 

61310 

105 

CIVIL ENGINCEST NO PL ANN I N S 



2 

06220 

61093 

00 0 

PR I N T I N S/B I ND I N G 


5 00 

: : : :2: 

06230 

6 130 3 

0 00 

TEMPORARY EMPLOYE ES FEES 


7,906 

2 

08430 

61 0 71 

GGU 

MATERIALS & SUPPLIES GENERAL 


3,75 0 

2 

08430 

61673 

000 

SMALL TOOLS 



: m 

08430 

61076 

00 0 

COMPUTER COMPONENTS 



2 

0 84.5 0 

61077 

000 

OFFICE MACHINES 



2 

08430 

61078 

000 

FUR NT TORE 



2 

0 8430 

61079 

GOO 

SAFETY SUPPLY 



2 

0:84 >0 

61081 

000 

A N N U A L ME MB ER S H I P 



2 

08430 

61091 

:Q:0:0 

GENERAL OFFICE SUPPLIES 


150 

2 

08430 

61093 

0:0:0 

P R INT IN G/BI NO I NS 


2,5 DO 

2 

08430 

61095 

6:66; 

F ILM/PROCESSING 



2 

08430 

61096 

00 0 

SOOKS/PU6LI CATIONS 


5 00 

2 

08430 

61097 

000 

SOFTWARE 



2 

08430 

61303 

000 

Lfc'MPOPARY EMPLOYEES FEES 


15,066 

2 

08430 

61310 

4:5:6 

ENVIRONMENTAL COMPLIANCE 


5:0,000 

2 

0841:0 

61310 

541 

WATERSHED MANAGEMENT 






SECT!0# !OT AL 


8:0,3 0:6 

to s ri A Di-b ? 

8 I Cl 6:0:11 

IPMENT 







6:1:24 ; 1 

r-«:T :RA BisiS^Ri/GT: • 


1,402 




* * 
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FUND: 190 
PROGRAM: 
PROJECT : 


2 

9579110 


PROJECT: NONPOINT SOURCE DISTRICT 

WU SYSTEM REVENUE C/Y 
PLANNING 


COORD: Keith Whitman 

08430 

NON-POINT SOURCE DIVISION 


* * * * ' * *. 

N A R R A T I V 

E 

★ ★ ★ * * * 


5RIEF_DESCRJ[PTION_OF_PROJECT_AND_PROJECT_LgCATiON FOR SUMMARY BUDGET: 


THIS PROJECT ACCOUNTS FOR STAFF TIME AND CONSULTANT SERVICES 
NECESSARY FOR THE DISTRICT TO COMPLY WITH AND IMPLEMENT ITS 
AGENCY-SPECIFIC RESPONSIBILITIES UNDER THE SANTA CLARA VALLEY 
NONPOINT SOURCE POLLUTION CONTROL PROGRAM (PROGRAM) TO MEET THE 
REQUIREMENTS OF THE JUNE 1990 NPDES PERMIT RELATING TO URBAN RUNOFF 
MANAGEMENT, THE NOVEMBER 1990 EPA STORMWATER PERMIT REGULATIONS, AND 
OF THE DECEMBER 1993 CEASE AND DESIST ORDER (CD-O) ISSUED TO THE 
PROGRAM REGARDING THE IMPAIRED WATER QUALITY OF SOUTH SAN FRANCISCO 
BAY. FAILURE TO COMPLY WITH ANY OR ALL OF THESE REQUIREMENTS IS 
SUBJECT TO ADMINISTRATIVE AND CIVIL LIABILITY ACTION; THEREFORE, 
FUTURE ACTIVITIES AND FUNDING ARE MANDATORY. THE PROJECT LOCATION IS 
THE PORTION OF SANTA CLARA COUNTY WHICH DRAINS TO SAN FRANCISCO BAY. 

EE2iI£I_52A L S_AND_OB J E CT J[VE S : 

THE GOALS OF THIS PROJECT ARE TO IMPROVE STORM WATER QUALITY AND 
WATER QUALITY OF SOUTH SAN FRANCISCO BAY BY ACHIEVING THE OBJECTIVE 
OF IMPLEMENTING EFFECTIVE AND COMPREHENSIVE INTEGRATION OF NONPOINT 
SOURCE MANAGEMENT PRACTICES INTO DISTRICT PROGRAMS AND ACTIVITIES. 

MEASyRABLE_TASI(S_AND_COMPLETigN_DATES : 

COMPLY WITH NPDES REPORTING REQUIREMENTS: SEPTEMBER 1, 1994; COMPLY 
WITH CDO REQUIREMENT TO SUBMIT A REVISED STORM WATER MANAGEMENT PLAN 
INCLUDING COORDINATION OF PUBLIC AGENCY ACTIVITIES ON A WATERSHED 
BASIS: OCTOBER 1, 1994; ADVERTISE, INTERVIEW, AND NEGOTIATE 

CONSULTANT SERVICES CONTRACTS FOR SPECIAL STUDIES: SEPTEMBER 30, 
1994; INSPECTION AND NUMBERING OF OUTFALLS I N A M IN I MUM OF 100 MILES 
OF CREEKS AND STREAMS (20% OF DISTRICT JURISDICTION): JUNE 30, 1995. 

EE2 I_CgMPLEIigN_DATE: 

THIS IS AN ONGOING PROJECT. 

EtLgc A TigN_FgR MU L A_A ND_B ASXS : 

NORTHWEST (12%), NORTH CENTRAL (13%), CENTRAL (13%), EAST (12%), AND 
WATER UTILITY ADMINISTRATION AND GENERAL COST CENTER (50%). IN 1990, 
DISTRICT MANAGEMENT APPROVED THIS FORMULA BECAUSE PROGRAM ACTIVITIES 
ARE RELATED TO BOTH FLOOD CONTROL (EROSION, SEDIMENTATION, PROJECT 
CONSTRUCTION, MAINTENANCE) AND TO THE WATER UTILITY (NON-STORM 
DISCHARGES TO CREEKS, PROTECTION OF THE GROUNDWATER BASIN). 


PROJECT: 9579110 
RUN DATE: 05/19/94 
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WU SYSTEM REVENUE C/Y 
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* * N A R 8 A : L : #i: I V -C ****** 

IEII£_SIi£SI£II2fi..3£ £E2ii£I_A8C_PRgj|CT_iocAiigN_FO|_sy»HARy„|yo§|.f; 

TH!S PROJECT ACCOUNTS *OR THE SiSTRICI•£ SHARE TOWARD AREA-WIDE 
ACTIVITIES or the SANTA CLARA VAIlEY MOHPOINi SOURCE POLLUTION 
CONTROL PROGRAM (PROGRAM) TG MEET THE REQUIREMENTS Of THE JUNE 1990 
NPDES PERMIT RELATING TO URBAN RUNOFF MANAGEMENT, THE NOVEMBER 1990 
EPA STORMWATER PERMIT ' L . A H0 01 THE DECEMBER 1993 CEASE AND 

DESIST ORDER (CDO) ISSUED TO THE PROGRAM REGARDING THE IMPAIRED WATER 
QUALITY Of SOUTH SAN F&ANC I:S:CO B f;. FAILURE TO COMPLY WITH AMY OP 
ALL Of THESE :R EQU1 RE Mf H TS I S 4«»ar! TO ADM INIS'! ft A T I VE AND CIVIL 
LIABILITY ACTION; THEREFORE, FUTURE ACT s V ITIE S AND FUNDING ARE 
MANDATORY .. THE PROJECT L i.H: A : ; n N IS IBF PORTION OF SANTA CLARA COUNTY 
WH IvCH DRA I NS TO SAN FRAME I SCO Iff 

EI§JiCI_S0ALS„ANOf«LieTlVE|: 

THE GOALS OF THIS PROJECT ARE TO IMPROVE STORM WATER QUALITY AMD 
WATEiR: QUALITY: GF SOUTH SAN FRAMCI S:CO BAY S : Y ACHIEVING THE OBJECTIVE 
OF I:HELEMEM:T:I NG EFFECTIVE AND CioMPRE HE«S ; I ¥E NONPO I NT SOURCE 
MA;M*©EHG;N;T PR ACT I CE S AND AG TTV I T TES . 

THE DISTRICT'S 30% CONTRIBUTION TO THE AREAW ID E PROGRAM AND ROLE' IM 
f HE ADMINISTRATION OF THE PROGRAM AS DEFINED I H THE CO-PERN l TEE ' S 
MO A, WILL BE RE ASSESSED PRiliOiR tff OCTOSFS 1994 TO ENSURE THAT THE 
SUBMITTA L S TO THE RWQCB REH.EC' ~ H E DISTRICT'S COMMITTMENTS. 

i Ji:AS:(C:S _ AMD __ COME L: ELLON _ DALES ; : 

COMPLY WITH NPDES REPORTING REQUIREMENTS SEPTEMBER 1 1994; GOMEL Y 

WITH CDO REQUIREMhNT TO SUSHI : A RIVISFD STORM WATER MANAGEMENT PLAN 
OCTOBER I, 1994. SUBMIT ftf'PL .CAT TON FOR RENEWAL or NPDES PERMIT; 

DECT MGER 31. 1994. 

£ROJEC r „COMPL6TI0N_DATE : 

THIS IS AN ONGOING PROJECT, 


AfcKIN* »PS DISTRICT HLNSLM 

WU SYSTEM REVENUE C/t MlG 
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COORD: Keith Whitman 
08430 

NON-POINT SOURCE DIVISION 


****** |lj ^ 

COST_SHARLNG£RELMBURSEMENT : 


I 


THE FIFTEEN PUBLIC AGENCIES THAT PARTICIPATE IN THE AREA-WIDE PROGRAM 
ENTERED A MEMORANDUM OF UNDERSTANDING IN 1990 WHICH DEFINED THE 
ALLOCATION OF COSTS. THE DISTRICT SHARE OF THE PROGRAM COSTS IS 
3 0.03%.- 

AL L OCAIiON_FORMU L A_AND_BAS1S: 

NORTHWEST (12%), NORTH CENTRAL (13%), CENTRAL (13%), EAST (12%), AND 
WATER UTILITY ADMINISTRATION AND GENERAL COST CENTER (50%). IN 1990, 
DISTRICT MANAGEMENT APPROVED THIS FORMULA BECAUSE PROGRAM ACTIVITIES 
ARE RELATED TO BOTH FLOOD CONTROL (EROSION, SEDIMENTATION, PROJECT 
CONSTRUCTION, MAINTENANCE) AND TO THE WATER UTILITY (NON-STORM 
DISCHARGES TO CREEKS, PROTECTION OF THE GROUNDWATER BASIN). 


PLANNING 


NPS DISTRICT FUNDING 
WU SYSTEM REVENUE C/Y PAGE 779 
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****** H A R R A T i V E ****** 

IIIIE_&15CSi£TigM_0f_PROJECT_AWD_PROJECi_LOCATfOW_FORSy«MARr_BUD6ET: 

THIS PROJECT PROVIDES FOR S T A F F T 1: : M!E AND CONSULTANT SERVICES 
NECESSARY TO PREPARE A PLAN FOR MANAGING COMPREHENSIVE WATERSHED 
STUDIES, WATERSHED BASED PLANNING IS THE THRUST OF THE REGIONAL WATER 
QUALITY CONTROL BOARD'S EFFORTS TO IMPROVE NON-POINT SOURCE 
STORMWATER QUALITY . THE PLANNING PROCESS LOOKS AT All, NATURAL 
RESOURCES IN THE WATERSHED - SO IL,WATER,A IR,PLANTS AND ANIMALS- IN¬ 
RELATION TO SOCIAL, CULTURAL, AND ECONOMIC CONSIBERATI ONS. A 
WATERSHED STUDY REPORT, WHEN COMPLETED, CONTAINS A CLEAR DESCRIPTION 
Of RESOURCE PROBLEMS; GOALS TO BE ATTAINED; SYSTEMS TO BE APPLIED; 

AND TECHNICAL AND FINANCIAL SOURCES FOR IMPLEMENTING SOLUTIONS. THE 
PROCESS BEGINS WITH GENERA! DESCRIPTIONS Or PROBLEMS, GPPORTUBtTIES, 
AND RESOURCE CONCERNS, INCLUDING IDEAS FOR SOLUTIONS, AND ULTIMATELY 
MOVES TO THE DEVELOPMENT OF PLANS THAT ARE MORE DETAILED AND 
SPECIFIC. 

THIS STUDY am BE CONDUCTED IN TWO PHASES, PHASE 1 WILL COMPILE AN 
INVENTORY 0^ ALL KNOWN OR POTENTIAL RESOURCE-R ElA T E D PROBLEMS WITHIN 
SANTA CLARA COUNTY WATERSHEDS AND CURRENT DISTRICT PROJECTS, STUDIES, 
ACTIVITIES AND POLICIES WHICH CAN A FEE Cl OR BE AFFECTED BY PROBLEMS 
IN ^ HE WATERSHEDS. PHASE II WILL DEFINE THE OBJECTIVES, DM?*. HEEDS. 
AND ’4 ; ' A V* A I L A 3 I I TTY YR R ? " A R I 4 * A WATERSHED « 4 N * (- r M x ' f • * * * ’ 


A HHlHQ 


WATSASHcP MBX 


: r.p y A k A :• 




SANTA CLARA VALLEY WATER DISTRICT PAGE 781 

FISCAL 94-95 BUDGET REPORT 

COORD: KEITH WHITNAN 

PROJECT: WATERSHED MNGT PREPARATORY STY 08430 

WU SYSTEM REVENUE C/Y NON-POINT SOURCE DIVISION 

PLANNING 

****** N A R R A T I V E ****** 

SCOPE OF WORK AND BUDGET WILL BE PREPARED FOR IMPLEMENTING A PILOT 
STUDY ON A SELECTED WATERSHED. 

PROJECI_GOALS_AND_OBJECTIVES : 

THE GOAL OF THIS PROJECT IS TO PREPARE A PLAN FOR WATERSHED 
MANAGEMENT WHICH WHEN IMPLEMENTED WILL IMPROVE STORM WATER QUALITY 
AND WATER QUALITY OF SOUTH SAN FRANCISCO BAY. 

MIASURABLE_TASKS_AND_COMPLETiON_DATES: 

PHASE I REPORT NOVEMBER 1994 

PHASE II REPORT JUNE 1995 

PR0 J E CT_COMPL EIJ.ON_D AT E : 

JUNE 1995 

£OSI_SHAjU NG£REIMBURSEMENT: 

NONE 

*kk2CATiON_F0RMULA_AND_BASXS: 

ALLOCATION IS BASED ON THE FORMULA APPROVED FOR THE NON-POINT SOURCE 
PROGRAM: NORTHWEST (12%), NORTH CENTRAL (13%), CENTRAL (13%), EAST 
(12%), AND WATER UTILITY ADMINISTRATION AND GENERAL COST CENTER 
(50%). IN 1990 DISTRICT MANAGEMENT APPROVED THIS FORMULA BECAUSE 
PROGRAM ACTIVITIES ARE RELATED TO BOTH FLOOD CONTROL (EROSION, 

SEDIMENTATION, PROJECT CONSTRUCTION, MAINTENANCE) AND TO THE WATER 
UTILITY (NON-STORM DISCHARGES TO CREEKS, PROTECTION OF THE 
GROUNDWATER BASIN). 
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85iI£_D£SCS|PI|CN_0£_ PROJECT^A^D^RajLEGIi^LOCMifii^AeR.IOMWACRT^tyBgeT; 

THIS PROJECT PROVIDES FOR CONTINUOUS LIAISON WITH AGENCIES THAT MAY 
BE AFFECTED BY OUR GROUNDWATER QUALITY PROGRAMS; PROVIDES FOR THE 
COLLECTION, EVALUATION, AND REPORTING OF REPRESENTATIVE GROUNDWATER 
QUALITY DATA ON ft COUNTY-WIDE BASIS; AND PROVIDES FOR THE REVIEW OF 
EXISTING AMD NEW LEGISLATION WHICH 8AY IMPACT OUR GROUNDWATER QUALITY 
PROGRAMS:. • : 

PRO JECT„ GOALS_ AND„OB JECT IVES : 

THE GOAL OF THIS PROJECT IS TO ASSIST THE DISTRICT IN THE EFFICIENT 
MANAGEMENT or WATER RESOURCES IN THE COUNTY. TO DETERMINE AND 
EVALUATE GROUNDWATER quality trends, AND to IDENTIFY and study a?*as 
O r CONCERN. 

£ TASKS_ANO_COMf fi_ L G4 DATES 

S:!H;6f5;0!(£#eiLiRLg;;::::PROVIDING WATHM »iT a EI FPS 9-T:H: MW: DATA Tfl 
S S T i 41 U S - OC TO be R 30 , 1994. INITIATE REVISED LONG-TERM 3 A S N WIDE. 

i Si's s»mj*sewAT 


SUB t ■ T r ftANASEttESI 

0:76 


mae -m 


R '■ ANN I N C 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
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FUND: 190 
PROGRAM: 2 
PROJECT: 9579116 

****** N A R R A T I V E ****** 

STUDY- JANUARY 31, 1995. INITIATE A ONE-TIME STUDY OF PRIVATE WATER 
SUPPLY WELLS TO DETERMINE THE IMPACT, IF ANY, OF PETROLEUM 
HYDROCARBONS- JUNE 30, 1995. PREPARE A GROUNDWATER QUALITY REPORT- 
JUNE 30,1995. REVIEW STATE AND FEDERAL LEGISLATION IMPACTING 
DISTRICT GROUNDWATER QUALITY PROGRAMS- ONGOING. PARTICIPATE IN 
COUNTY HAZARDOUS MATERIALS ADVISORY COMMITTEE, FIRE CHIEFS HAZMAT 
SUBCOMMITTEE, AND MUNICIPAL PWD'S ASSOCIATION- ONGOING. 

£E2JI£I_COMPLETTON_DAJE: 

AS INDICATED BY ABOVE COMPLETION DATES. 

£2§I_S H ARj.NG/R EiMBU R S EME N T : 

NOT APPLICABLE. 

Ekk22AII2N_FORMULA_AND_BAS 1 S: 

NOT APPLICABLE. 


PROJECT: GROUNDWATER QUALITY MANAGEMENT 
WU SYSTEM REVENUE C/Y 
PLANNING 


COORD: Belinda Allen 
08220 

GROUNDWATER PROTECT 


DIVISION 


PROJECT: 9579116 
RUN DATE: 05/19/94 


PLANNING 


GROUNDWATER QUALITY MANAGEMENT 
WU SYSTEM REVENUE C/Y 
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•rKZ f 


r«-,? OS P 78 SAiNTA. 'ClAM: 

R&N Oftt-E : C : -,'*//94 FtSCAt ■• '" BUDGET REPOST 

»t’H ! 1 ME ; 13 : :*1 7 


'.'0G R 9 : .l earce t • ••• • 


*-U : ND; 190 

P 8 !} GRAM ; t. 

r - > J E: 1 : 958110: 


P ftG JE C T ; BA $ i% NNGMNT SOU 
Uli SYSTEM REVENUE 
rL ANNS HU 

T H C 0 : U ft T T 
£ / Y 

m 13:0 
P : &Q : G8 A K 

ANALYSTS 0:1 

V1 S I ON 

SECT - ORG* 

A K C T - 

. ACCOUNT D fi 3 C $ ! P T I O N - • *■ ■* *• 

HOURS, 

- ^ I S. C A L: 19 93 94 

B-UDGET t Y T D A© J $ 

TOTAL $ 

° - FISCAL 
HOUR’S 

1994 95 
AMOUNT 

DISTRICT LABOR 

1 05310 

1 05330 

6 1 'it 5 0 
612:? 0 

00 0 EXPENSED LAB ON /'OVER Hfc AD 

000 EXPENSED l A B O R / 0 V E « H E A t) 

S 36 

1 , 1 20 

1 1 ,3 28 

90*100 

11,3 28 
90,100 

130 

8:68 

10,463 

74.666 



SECTION TOTAL 

1,256 

101,428 

101,428 

998 

85,129 

CONTRACT SERVICES 
?, 0 5330 

2 05330 

61071 

61093 

000 MATERIALS & SUPPLIES GENERAL 
000 PRINTING/BINDING 


100 

5 00 

100 
'3 0 0 


100 



SECTION TOTAL 


60 0 

600 


100 

lNT« a-B iSTB I CT Eat 
5 

JIPNENT 

■61 M 1 

INTRA DISTRICT CLASS I / I V 


2,286 

2,286 


1,817 



* * * * PROJECT TOTAL * * * * 

1 ,256 '' 

104,314 

104,314 

99B 

8 ?,046 


****** N A R R A T 1 V E ****** 

IEII£_5lIcSIEII2H,... c ?£.E^2iI?I-*MP....PR5Jg.ci_LOCATX9M_£QE_iy?!MARI..IM55Il5 

THIS PROJECT PROVIDES FUNDS TO DOCUMENT AND PROJECT GROUNDWATER 
SUPPLIES AND GROUNDWATER STORAGE FOR WATER SUPPLY PLANNING. IT 
INCLUDES SURFACE WATER BALANCES, GROUNDWATER CHANGE IN STORAGE 
ESTIMATED FROM GROUNDWA T E8 ELEVATION MAPS, AND GROUNDWATER BALANCES. 

£32JI£I_SGALS_AfD_Of||eiIVE§: 

THIS PROJECT SUPPORTS THE GOAL OF FULLY UTILIZING LOCAL. GROUNDWATER 
SUPPLIES BY EVALUATING THE ANNUAL GROUNDWATER STAUJS AND EVALUATING 
THE LOCATIONS AND NECESSITY OF FUTURE GROUNDWATER RECHARGE 

l ac i t i t re s, 

MI&iy|AILI_lASKS_ANO .COMPL|IiG«__DATES ; 

GROUNDWATER SUPPLY STATUS 3 TINES ANNUALLY 

FIVE-YEAR PI. AN FOR BAS i U MANAGEMENT APRIL 1995 

• SUMSAR Y OF CUR RE NT S T UD ?6S 

- LIST of future studies 

WATER SUPPLY AND USE CHARTS JANUARY 1995 

•LIAISON WITH WATT? * ft F ! A'l ft S QUARTER! Y 

SASS R N«GK : »T SOUTH COUNTY 

wu . • h'; n *evF.n of. c/v ?*i,t rs-fe 


a - AN * • » fi 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 190 
PROGRAM: 2 
’ROJECT: 9581101 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: BASIN MNGMNT SOUTH COUNTY 
WU SYSTEM REVENUE C/Y 
PLANNING 


PAGE 785 


COORD: Jeanette Hicko 
05330 

PROGRAM ANALYSIS DIVISION 


****** 


N A R R A 

GROUNDWATER SUBCOMMITTEE 

OUTLINE GROUNDWATER MONITORING PLAN 

EVALUATE SOUTH COUNTY NATURAL RECHARGE 
AFTER HISTORICAL PUMPING UPDATE 

PRO JI£T_COMPLEIi'ON_D ATE : 

THIS IS AN ON-GOING ACTIVITY. 


I 


****** 


APRIL 1995 
JULY 1995 


ROJECT: 9581101 
UN DATE : 05/19/94 


PLANNING 


BASIN MNGMNT SOUTH COUNTY 

WU SYSTEM REVENUE C/Y PAGE 785 




i;R:A*: 


FROJf'Cf: AM DESS ON H Y 0 R GGE M E R A T s 0 N SYST 
WU SYSTEM REVENUE C/Y 

ar»f <?* r joms 


-£:0:O:R i 


SE C T .■ S* u • 

■A:C : CT ' I 


— ACCOUNT Of SCR ’ ®T • ON. 

. HOURS 

BUS OF 

0 i ST HTC T I. A:B;0« : : 

1 08310 

1 08320 

■&rM& : 

0:00 

000 

EXPENSED LASOS/OVERHEAB 
EXPENSED LABOR/OVERHEAD 

40 

7 6 0 

60 



sect 

I0M TOTAL 

80 o 

ft 4 

C OR T RAC T llllitCEii 
2 08320 

6 14 5 0 

000 

utilities 


3 


1:N T R A - D I S T R I £ T if Q U 1 PME N T 

5 61241 I-NTRA DISTRICT CLASS I/IV 

* * * * PROJECT TOTAL * * * * 


FISC A: !. 1993 94 

HD AS J $ 


800 


3,: 60:0 

1,456 
69,148 


ijiftniviis :0 ; 
»»W : TgAYf; 


or A L 4 

3 , ? 4 tj ; 
60 ( 346 

m i 

3.6.00 

1 . 456 

69,148 


: : :4r it ir ifir •<& Sr 


;****** 


$81Ii..BiS£Si£Ii : §#._SI_MSi£*! ; iL. _£ROje c t_locatxon_for summary budget s 

THIS PROJECT PROVIDES FOR T K E OPERA T ION OF THE ANDERSON Hr 0 **?**. I'ct*l£ 
f ACUITY. 

E5Sil£I.„£24L5„4NO 0:8 JE G t^VE S : 

OPERATE THIS FACILITY TO GENERATE POWER UTILIZING NORMAL FLOW 
RELEASES INTO COYOTE CREEK, 

3S&SyRA|L|_TAf^S M AND._ COWPLET I0N_gftT|£: 

N/A : 

PftOJECJ_COMPLUION^DATE : 


THIS 


S AH ONGOTiNO Pi#ii:C0?I„ 
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RUM DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
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COORD: Jim Ferguson 



FUND: 190 


PROJECT: ANDERSON HYDRO GEN MAINTENANCE 07100 



PROGRAM: 4 


WU 

SYSTEM REVENUE 

C/Y 

MAINTENANCE 

MANAGER 


PROJECT: 9586999 



MAINTENANCE 









- F I S C A 

L 1993-94 . 

FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

--- ACCOUNT DESCRIPTION . 

HOURS 

BUDGET $ 

YTD ADJ S TOTAL S 

HOURS 

AMOUNT 

DISTRICT LABOR 








1 05230 

61230 

000 EXPENSED LABOR/OVERHEAD 

20 

1,764 

1,764 

20 

1,688 

1 07220 

61230 

000 EXPENSED LA BOR/OVERHEAD 

50 

3,053 

3,053 



1 07230 

61230 

000 EXPENSED LABOR/OVERHEAD 

56 

2,158 

2,158 

50 

3,014 

1 07240 

61230 

000 EXPENSED LABOR/OVERHEAD 

75 0 

55,680 

55,680 

1,000 

71,524 



SECTION TOTAL 

856 

62,655 

62,655 

1,070 

76,226 

CONTRACT SERVICES 








2 07230 

61063 

000 MAINTENANCE SERVICES OTHER 





500 

2 07230 

61071 

000 MATERIALS & SUPPLIES GENERAL 


550 

550 


500 

2 07230 

61072 

000 CHEMICALS 





500 

2 07230 

61422 

000 LEASE EQUIPMENT 





500 

2 07240 

61071 

000 MATERIALS & SUPPLIES GENERAL 


1 ,500 

1 ,500 


1,500 

2 07240 

61073 

000 SMALL TOOLS 


2,000 

2,000 


2,000 



SECTION TOTAL 


4,050 

4,050 


5,500 

INTRA-DISTRICT EQUIPMENT 







■.. 

61241 

INTRA DISTRICT CLASS I/iV 


1,558 

1,558 


1,947 

5 07230 

61242 

000 INTRA DISTRICT CLASS II 





500 

5 07230 

61243 

000 INTRA DISTRICT CLASS III 





500 



SECTION TOTAL 


1,558 

1,558 


2,947 



* * * * PROJECT TOTAL *• * * 

856 

68,263 

68,263 

1,070 

84,673 



****** N A R 

RAT 

I V 

E ****** 




5EI££_&ESCR I.PTION_OF_PROJECT_AND_PROJECT_LgCATigN_FOR_SUMMARY_BUDGET: 

THIS PROJECT PROVIDES FUNDS TO PERFORM PREVENTATIVE, CORRECTIVE AND 
PROPERTY MAINTENANCE, MODIFICATIONS OR CHANGES, CONSTRUCTION TO 
MAINTAIN THE ANDERSON HYDROGENERATION FACILITY; WHICH CONSISTS OF TWO 
TURBINES AND GENERATORS, STRUCTURES, VAULTS, VALVES AND PIPING. THIS 
FACILITY IS LOCATED IMMEDIATELY DOWNSTREAM OF ANDERSON DAM ALONG 
COYOTE CREEK. 

PE2iI£I_GgALS_AND_gBJECTiVES: 

WATER UTILITY MAINTENANCE DIVISION (WUMD) 

1) TO ACCOMPLISH 100X OF THE PREVENTATIVE MAINTENANCE WORK ORDERS 
THAT HAVE BEEN IDENTIFIED TO MAINTAIN THIS FACILITY. 

PROJECT: 9586999 MAINTENANCE ANDERSON HYDRO GEN MAINTENANCE 

RUN DATE: 05/19/94 WU SYSTEM REVENUE C/Y PAGE 787 









P » 0 f-E G 7 ■ wn £ S S fl N H # BjR'iii -Gf S MA * PCI t H A. lit £ 
•• 2'- TIC* ftilvF.ftft*- ‘\ / y 

Mi N f : . N AMC E 


A 


CORRECTIVE MAINTENANCE WORK IS ro BE ACCOMPLISHED AS RGSOfcSTED B 
C ? £ 3 A t ; n £ A ft 0 : " s f « a ' V : s u 4 i. . £•:■.' w i ; ; ••: :■ - a a a a f '-■• 

FFAiA. -i-A'S'AA V >■ 2C1: ft-.. - v £ r - ■ H A vjsfD 

*' A : ; A A : ■ * A H ft ~ ft 'Hr ft 2 :l ft A A X H _ ft ft ft : ' -: A : A .. ft ft r c r. 

F £ : 0 R : : f: 0 r. : A A a A ; o A >. AAA £ 1 H i: ft jiS;):,AS « . i W i ■ ■ SA: 

EXCE:£:D 2:0:% OF AA A £*<;.: A; A : £ s :£' ft ? s c C ft ft £ - A A -ft? A:ra 

C OMS TR U£ T SON y OR K Au « £ ■; ft H £ 0 U , ;': A AN:B PERFORMED AS REQUEST E D 
ST OPERATIONS AMD 01 HER ftiViSSONS, 3 T WJ • MOT EXCEED THE 

ANNUAL AlLOCAf £:■ ftCiOUSCLft OF ]«? W UHD. 

OLD MAINTENANCE 9 I Vi SI OR , < A A ■ 

i i 3 fRQVIOG PROPERTY MAINTENANCE : A THE ANDERSON HYDRO f A r i ! " ft Y 


:A:S K S A N C J, 0 H P L E T SOM 0 A T E $ : 

:E V F : U T •& T !• VE. H=A I N T E N A N C £ : IN t A C H Q U A s?R 
4S:% OF WUMD QUARTERLY ALLOCATION OF {PM) WORK ACTIVITIES 
ESTIMATED COST OF $ 9,0IS9.00 PER QUARTER. 

CORRECTIVE MAINTENANCE: IN EACH QUARTER TO EXPEND APPROXIMATELY 
30% OF WUHD QUARTERLY ALLOCATION OF (CM) WORK ACTIVITIES. 

£ST 2MATE0 COST Of $ 6,026 QQ PER QUARTER. 

MODiFSCAfI UN AND CHANGE: AS REQUIRED EACH QUARTER EXPEND MO MORE 
THAN 20% OF W UM D QUARTER >. < A.. L C C A ' ? tl H ON MOD I F 1 CAT ION AND CHANGE 
ESTIMATED COST OF $ 4,018.00 PER QUARTER 

CONSTRUCT SOS; 42 S E 3 £ I ft F £ IN i.sCH S U 4 R T £ R “0 IMPROVE OPPRATt0*S" 
EXPEND NO MORE THAN 5% OF WUMD QUARTERLY ALLOCATION ON 

w-':O.N:'b-T:K:0:u-'T -.WiQifjijC * ;cc : :;c : : : x : .v '■!' v :.:.v' : f v:v:': : :v: : :-: : : : :v'v: : : : :'/. : : ■ 

ESTIMATED COS r C; - ’S . 004,00 r £ k TEt 

PROS ER rr «ANAs:EMr«- : : * EACH QUARTER If; EXPEND APPROXIMATES Y ?5% 

OF THE TOTAL ALLOCATION TO MAINTAIN THE ANDERSON HYB'RO r.iejLt**. 
ES1 SMATEO COST % 5,750.00 PER QUARTER. 


t£ T I OH■ 


p ■: 


S AN ONGOiN9 MAINTENANCE DEPARTMENT PROJECT 


ha : n ■ f.h a ft: f 







FB20RP7R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 

COORD: Steve Fujii 

FUM °: 190 PROJECT: DEBT SERV ICE-BONDS PAYABLE 04230 

™°GRAM: WU SYSTEM REVENUE C/Y ACCOUNTING DIVISION 

PROJECT: 9599101 ADMINISTRATION 

. FISCAL 1993-94 . FISCAL 

SECT -ORG- ACCT. ACCOUNT DESCRIPTION ------ HOURS BUDGET $ YTD ADJ $ TOTAL $ HOURS 

CONTRACT SERVICES 

2 04230 71 100 000 BOND PRINCIPAL EX PENSE 4,480,000 4 480 000 

2 04230 71200 000 BOND INTEREST EXPENSE 4,433,808 4'433'808 

2 04230 71300 000 PAYING AGENT EXPENSE 22,285 ' 22*285 

SECTION TOTAL 8,936,093 8,936,093 

* * * * PROJECT TOTAL * * * * 8,936,093 8,936,093 

****** N A R R A T I V E ****** 

BRIE F_DESCR I. PIION_OF_PRO JECT_AND_PRO J ECT_LgC AT^ON_FOR_SUMMAR Y_BUDGET : 

THIS SCOPE OF WORK PROVIDES FOR THE RETIREMENT OF BOND PRINCIPAL AS 
WELL AS FOR THE PAYMENT OF BOND INTEREST AND PAYING AGENT'S FEES. 

EE2 T_GOALS_AND_OBJECTiY!S: 

THE DEBT SERVICE OBLIGATION FOR 1994-95 IS AS FOLLOWS: 

SERIES PRINCIPAL INTEREST AGENT'S FEES TOTAL 

1986 

REFUNDING $4,775,000 4,138,128 22,283 $8,935,411 

"EASyRABLE_TASKS_AND_COMPLETiON_DATES: 

THE 1986 BONDS WERE ISSUED PURSUANT TO AND IN CONFORMITY WITH THE 
REVENUE BOND LAW OF 1941, THE SCVWD ACT AND ALL LAWS AMENDATORY 
THEREOF OR SUPPLEMENTAL THERETO. THIS ISSUANCE PROVIDES A PORTION OF 
THE FUNDS NECESSARY TO ADVANCE REFUND $17,190,000 AGGREGATE PRINCIPAL 
AMOUNT OF THE DISTRICT'S WATER REVENUE BONDS SERIES B; $32,780,000 
AGGREGATE PRINCIPAL AMOUNT OF THE DISTRICT'S WATER REVENUE BONDS 
SERIES C; $30,000,000 AGGREGATE PRINCIPAL AMOUNT OF THE DISTRICT'S 
WATER REVENUE BONDS SERIES D AND TO FINANCE COSTS OF CONSTRUCTION OF 
CERTAIN PROJECTS FOR WHICH SUCH SERIES C AND SERIES D BONDS 
ORIGINALLY WERE ISSUED. 

EE2JECT_COMPLETION_DATE: 

TO BE FULLY REDEEMED IN FISCAL YEAR 2004. 


PROJECT: 9599101 
RUN DATE: 05/19/94 


ADMINISTRATION 


DEBT SERVICE-BONDS PAYABLE 
UU SYSTEM REVENUE C/Y 
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1994-95 -- 
AMOUNT 

4,775,000 

4,138,128 

22,283 

8,935,411 

8,935,411 
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SANTA CLARA VALLEY WATER 0 l S> f « I f 
riSCAL 94 ‘ ■•: '. - 


F RO J £ C r r DEB : S E R V ■ CL • SOSSf? S F A y A8 L r 
SCCFC A WO Ut-K- fW '• 

A 0 M i H 1 5 TSAI T ON 


: S:t:e:y:e Laj •: i 

0 >< 2 3 0- 

W 6S UR V I:H:C 09 : V : i s ::a N : 


A SCO UN f D i; 3 C R I P U 0 N 


. . FISCAL 1993 94 ■ .. 

HOURS 8 UDGF f ' If I 0 AC j $ TQY At S 


- mg; cal i9M:r m 
hours AMUU-N 


y 1 100 0 0 0 B 0 NB P R i N C i P A L EXPENSE 

7’200 000 BOND INTEREST EXPENSE 

1 3 - A H ' " S \ K 


SECTION TSTA! 

* * * » PROTAE'CT T!OT:Ai * 


i ,24b,000 
892,927 
b , |i| 

2 , 143,273 

2 , U 3,273 


1 , 245,000 
892,927 
J ; 3 4 6 

2 . 143,273 

: ,2:,"1:4:3y27$ 


1,30 SyliOp 0 
S 4 i , S : 2 6 
•r- 3 ; 67 

2: s 151 , 893 

2, 151,893 


****** » A R S A T 1 V E ***«*» 

Miff...DgSCfUp TI2M„M...£POG|C T .,AND_PROJ E C TtOCA.1 i©IT,FORMHART_BUDGE T : 

THIS SCOPE OF WORK PROVIDES FOR SHE SET llRE MEN;! QT BOND PRINCIPAL AS 


WELL AS 

THE PAYMENT OF BOND INTEREST 

AND 

PAYING AGENT 

'S FEES. 

PROJECT GOALS AND 

OB JECT IVES: 





THE DEBT 

SERVICE OSL! 

GAT ION FOR 1994 

9 5 

IS AS FOLLOWS 

: 

SERIFS 

PRINCIPAL 

INTEREST 

AGENT'S FEES 

TOTAL 

»A“ 

% 530,000 

167.220 


1,743 

% 698,963 

»■ B " 

460,000 

262,403 


1,806 

724,209 

3? Q ti 

100,000 

97.063 


493 

197,556 

' «#:« ••• ■ 

215,000 

314,840 


1 ,32 5 

531,165 

TOTAL 

$1,305,000 

841,526 


5,367 

S2,151,893 

MEASURABLE tasks AND COMPLETION^ 

DATES; 





THE ZONE W-i 1963 BOND ISSUE FOR * 42 , 050,000 WAS PASSED ON JUNE 11 , 
1963 , SERIES A WAS ISSUED ON JANUARY 1 , 1964 IN THE AMOUNT Of 

* 15 , 500,000 WITH AN AVERAGE INTEREST RATE OF 3 , 46 %. THIS SERIES IS 
SCHEDULED TO 3 E FULLY REDEEMED l N 2003 . SjERIES B WAS ISSUED ON 
JUNE 1 , 1966 IN fHE AMOUNT OF $ 14 , 200,000 WITH AN AVERAGE ! N f F RF ST 

RATE Of 3 . 89 % THIS SERIES IS SCHEDULED TO BE FULLY REDEEMED IN 

20'*6 SE» ES C has I SSUED ON AUGUST 1 . 1968 I .% THE AMOON* Of 
$5 300 000 WITH am AVERAGE INTEREST SATE 0 F 4 .£ 3 ?'. TH -5 :T£S:rS IS 
SCHEDULED TO hi IU. v REDEEMED IN 2 : 008 . SERiES 0 WAS ISSUED ON 
MARCH 1 . 1972 IN trf AMOUNT OF $ 8,85 0,000 WITH AM AVFRAGF INTFREST 

RATE OF 5 . 29 %, THIS SERIES IS SCHEDULED TO BE FULLY REDEEMED IN 


ADM INT^TSATION 


SER V I C E - BONDS * ! A % 







FB20RP7R 

RUM DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 139 
PROGRAM: 1 
PROJECT: 9599102 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: DEBT SERV ICE-BONDS PAYABLE 
SCCFC & WD DEBT CW-1) 
ADMINISTRATION 

****** N A R R A T I V 
PROiECT_COMPLETiON_DATE: 

THE FINAL SERIES WILL BE REDEEMED IN FISCAL YEAR 2012; 
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COORD: Steve Fujii 
04230 

ACCOUNTING DIVISION 


****** 


PROJECT: 9599102 
RUN DATE: 05/19/94 


ADMINISTRATION 


DEBT SERVICE-BONDS PAYABLE 
SCCFC & UD DEBT (W-1) 
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M . I J 


v % 3 v ; r -K 


8 T i L a. V1.-0E »0N:0$ P*1 kBl 
S:s:e:v;Se:R: ;o-p:S:T ;: 


COORD: Steve ?■ u < H 
04 230 

ACCOUNTI8G ■ 








- * - > - - - 

!'.* * P ! ;S' H A ’L 

T»:93-94 

: * * - : Vf• 

- - FISCAL 

1999 95 - - 

1 ORG * 

A,C;CT - 


~ A 

CCG;u : W:T iV& 

SCR IPTI OR ■ - ■ 

:H 0 if:R:S 

SUOGET S V t£ 

) ADJ $ 

total $ 

HOURS 

AMOUNT 

SERVICES 












0 A 2 3 C 

711 DO 5 : 

000 

BOND 

PR IWCIP A l 

''EXPENSE 


76; ff 0:0 : G 


76,000 


21,000 

0423C 

71:20© 

Ofi®: 

BOND 

INTEREST 

E XPE NSE 


2,890 


2,89 0 


: 

8 4 : 2,i:S 

! 7 TC5:'9:'0 : 

ijjlijW: 

t 

N'ti frixh'H-'!' t 

X-P £ N $ & 


1 : 9' : S 


•159:85 


55:5: 



SEC 

X 10 H 

1 0 T'A 1 



79,088 


19 f MB 


21,?3* 



* * 

: A * 

PROJECT TO: 

T & .tie ti t tie 


79,088 


79 ,0 588 


21,738 


****** N A R 8 A T ! V 1 ***** * 

BRIE £0 EJCRjLEI 10W. OF _£R0J6CI_AND_ PROJECT _L225II2!L. trip:.. SUMMARY _ RUOOE T : 

T HI S S:C:0;P:E OF WORK PROVIDES F:0R THE RETIRE HEW T OF 00 KD PRINCIPAL AS 
WELL AS THE PAYMENT OF BOND INTEREST AND PAYING AGENT'S FEES. 

THE DEBT SERVICE QB L! r - ?■ : L ‘ ::H ^ : S AS FOLLOWS: 

SERIES PS I NC I PAl : ; ■ p s a TOTAL 

2ND 

ISSUE $ 21,000 683 55 $ 21,738 

MRBURA|;£|^Ti|ICS_Ag2_S2S!£&lii2t_2iT|5: 

THIS OBLIGATION IS: THE ASSUMED DEBT OF THE GAVILAN WATER CONSERVATION 
DISTRICT, THE SECOND ISSUE FOR. ST, 992,00:0 IS DATED APRIL 1 , 195 5 AMD 
I S SCHEDULED TO BE FU1L Y ||0E:EWED I N 1995 . 

E*2iI : 2L.225£kiII2ii Jl&It • 

THE FINAL SERIES WILL BE FULLY REDEEMED IN THE CURRENT FISCAL•*£*R. 






DISTRICT 

SUMMARY 



.0 


'*W 

W 


GOVERNMENTAL 



SANTA CLARA VALLEY WATER DISTRICT 
_DISTRICT FUND_ 



Adjusted 


' 



Budget 

Requested Budget 



1993-94 


1994-95 


Revenue Sources: 





Property Taxes 

$ 1,978,000 

$ 2,018,000 $ 

$ 


Interest 

700,000 

1,000,000 



Agreements and Advances 

90,700 

60,000 



Other 

12,000 

12,000 



Total Revenue 

2,780,700 

3,090,000 





Operating 

Capital 

Total 

Outlay Summary: 





Salaries 

29,233,151 

31,005,538 


31,005,538 

Overtime 

1,249,349 

1,284,173 


1,284,173 

Benefits 

7,051,610 

8,375,162 


8,375,162 

Services & Supplies 

7,419,153 

5,883,558 


5,883,558 

Fixed Assets 

1,109,916 

984,048 


984,048 

Governmental Program-Excludes Direct Labor 

4,488,188 

2,967,937 

16,854,679 

19,822,616 

-Debt Service 

821,250 

795,371 


795,371 

Total Outlay 

51,372,617 

51,295,787 

16,854,679 

68,150,466 

Transfers and Reimbursements: 





Transfers to Flood Control 

17,634,166 

18,141,136 


18,141,136 

Transfer to Water Utility 

29,390,969 

32,637,535 


32,637,535 

Transfer to Equipment Working Capital Fund 

1,355,034 

1,339,035 


1,339,035 

Transfer to Risk Insurance Trust Fund 


679,861 


679,861 

Total Transfers and Reimbursements 

48,380,169 

52,797,567 

0 

52,797,567 

Net District Outlays 

2,992,448 

(1,501,780) 

16,854,679 

15,352,899 

Excess (Deficit) revenues over outlays 

(211,748) 

4,591,780 

(16,854,679) 

(12,262,899) 

Other Finance Sources: 


■ 



Loan Repayment North Central Zone 

(13,000,000) 


13,000,000 

13,000,000 

Total Other Financing Sources 

(13,000,000) 

0 

13,000,000 

13,000,000 

Change in Fund Balance 

(13,211,748) 

4,591,780 

(3,854,679) 

737,101 

Balance Beginnning of the Year 

25,113,764 

5,450,297 

0 

5,450,297 

Balance Before Transfer to Capital 

11,902,016 

10,042,077 

(3,854,679) 

6,187,398 

Transfer to Capital 

0 

(15,566,220) 

15,566,220 

0 

Balance Available 

11,902,016 

(5,524,143) 

11,711,541 

6,187,398 

Appropriated to/(from)Reserves: 


Current Year Increase /(Decrease) 

Operating Reserves: 


1 


1 

Intei-Fund Loan Appropriation 

7,069,143 

(7,069,143) 


(7,069,143) 

Contingency Appropriation 

100,000 



0 

Working Capital Appropriation 


1,545,000 


1,545,000 

Total Operating Reserves 

7,169,143 

(5,524,143) 

0 

(5,524,143) 

Capital Reserves: 





Designated for Future Years’ Capital 



11,711,541 

11,711,541 

Total Capital Reserves 

0 

0 

11,711,541 

11,711,541 

Total Appropriated to/(from) Reserves 

7,169,143 

(5,524,143) 

11,711,541 

6,187,398 

Uncommitted Funds 

$ 4.732.873 a 

$ 0 $ 

0$ 

0 


a) Represents difference between estimated and audited beginning balances 

Page 795 




F9:2Si:P4R 

RUN DATil 05/It/94 
RUM T1 Mli 13:15 

DISTRICT PROJECTS 

| PROJECT 

! DESCRIPTION - 


RISK MANAGEMENT 
CONTRACT AUDITING FINANCIAL 
CONSULTANT AUDIT 
DIRECTORS FEES i EXPENSES BUD 6 
ASSISTANT COUNSEL 
PUBLIC INFORMATION 
N£T WOR K ADM-N!STRATI ON 
HAZMAT EMERG RE8P-CORP TARO 
WINFIELD WAREHOUSE 
ALMADEN HE AD QUARTERS MNTN 
BOOTHS EXPANSION CAPITALIZED 
0 I ST HDQTRS BLOSSOM HILL ANNEX 
RECORDS MANAGEMENT PROGRAM 
LEGISLATIVE SUPPORT 
HAZMAT MANAGEMENT 
r MS IMPLEMENTATION 
f MS ENHANCEMENTS 

I fMS MAINTENANCE 
I 

j PAYROLL ENHANCEMEMTS 

! 

I PAYROLL M A 1 NTENANCE 

| AFflRMATIVE ACTION 

RUN DATE: 05/19/94 


SANTA CLARA VALLEY WATER DISTRICT PAGE 796 

FISCAL 94-95 StIDGE? REPORT 
PROGRAM DETAIL BY PROJECT 

GOVERNMENTAL 


PROJECT 

LABOR 

CONTRACT 

SERVICES 

EGUIPMENT 

LAND 

I B:T:ft:A “ D 1 S T 
EQUIPM-E NT 

TOTAL 

60 05 101 

40,777 

164,971 



3,067 

208,815 

60 06 103 


3,515 




3,555 

60 06 108 

2,599 

50,000 



182 

52,781 

60 09 101 


158,134 




158,134 

60 14 102 

97,266 

55,000 

8,870 


5,766 

166,902 

60 17 101 

102,986 

194,000 



7,200 

304,186 

60 18 102 

39,974 

208,150 

11,650 


2,575 

282,349 

60 20 102 

3,042 

25,000 



191 

28,233 

60 20 121 

31,002 

762,000 



2,002 

795,004 

60 20 122 

2,251 

270,500 



182 

272,933 

60 20 502 

112,441 

14,684,100 


425,000 


15,221,541 

60 20 503 

14,479 

900,000 




914,479 

60 21 101 

70,980 

70,000 



5,096 

146,076 

60 23 101 

46,996 

270,813 



3,260 

321,069 

60 24 103 

331,574 

461,550 



24,170 

817,294 

60 27 011 

35,240 

79,290 



2,287 

116,817 

60 27 012 

70,802 

159,290 



4 s 6 ; 4 4 

234,736 

60 2? 013 

43,894 

117,690 



2,717 

164,301 

60 27 022 

34,939 

25,000 



2,2 :61 

62,200 

60 27 023 

41,903 

59,000 



2,787 

103,690 

26 1©1 

88,170 

74,700 



5,833 

168,703 



















FB23RP4R 

RUN DATE: 05/19/94 
RUN TIME: 13:15 


SANTA CLARA VALLEY WATER DISTRICT 


PAGE 797 


DISTRICT PROJECTS 

PROJECT 

- DESCRIPTION---- 

REDUCTION OF DRIVE ALONE TRIPS 

SAFETY TRAINING 

PROJECT MANAGEMENT PRACTICES 

PROJECT SUB-TOTAL 

DEBT SERVICE-COPS PAYABLE 

DEBT SERVICE SUB-TOTAL 

PROGRAM TOTAL 


FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 

GOVERNMENTAL 


PROJECT 

LABOR 

CONTRACT 

SERVICES 

EQUIPMENT 

LAND 

INTRA-DI ST 
EQUIPMENT 

TOTAL 

60 39 101 

13,688 

84,040 



928 

98,656 

60 41 102 

85,854 




6,112 

91,966 

60 50 101 

277,099 

402,700 



16,353 

696,152 


21,410,572 

60 99 101 | | 795,371 | | | | 795,371 

795,371 


1,587,956 20,074,854 20,520 425,000 97,613 22,205,943 


RUN DATE: 05/19/94 


DISTRICT 
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F s2 3:R:P:4:8 

» UW DATE: 05 /19/94 
a UN TINE s 13:15 


mmk clara valley water district 

FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 


DISTRICT PROJECTS 

PROJECT 

-DESCRIPTION- 

SICK LEAVE, VACATION, ETC. 
ORDINANCE ADMIN OSD 83-2 

C O S T OE M TER SUPPORT 

! 

! electricai POWER support 

I .... 


GENERAL SERVICES 



j ACCOUNTS PAYABLE SERVICES 
| SECRETARIAL/CLERICAL SERVICES 

I 

j MANAGEMENT PROJECT 

DATA PRQ-CESSIMG-ENGR & SCSENTI 
DATA PROCESSING-BUSINESS ABM!H 
COMPUTER SYSTEMS ANALYSIS 
DATA PROCESSING OPERATIONS 
DIST HEADQUARTERS & FACILITIES 
FORECASTING £ BUDGET ADMIN 


ABM!NI STRATI ON 



' 


CONTRACT 



INTRA-DI ST 


PROJECT 

LABOR 

SERVICES 

EQUIPMENT 

LAND 

EQUIjjPMI NT 

TOT A L 

60 00 

101 

4,852.598 



: : 


4,852,598 

60 01 

101 

26,669 





26 * 669 

60 06 

101 

75 7, 75 9 





757,753 

60 06 

105 

18,7:5 :0 





18,750 

60 10 

101 

89,247 


' 



89,247 

60 10 

102 

96,180 


: 



96,1 SO 

60 10 

1 0 s 

1 7,64? 





17,642 

60 ID 

1 0 4 

238,067 





238 , 06? 

6 0 10 

.. 

IDS 

.. • 

4 # 63? 





3 £ -fi 

•* t O -3 f 

6 G 11 

105 

261,353 





261,355 

60 11 

1 06 

314,29? 


: . 



314,29? 

iVu ii 

<4 -? 

!U f 

3 3 ffS 
y W g 1:0 J 





90 

60 12 

101 

948,606 

. 




948,606 

60 13 

101 

1 , 132,104 





1,132,104 

60 15 

101 

36,160 





36,160 

60 16 

101 

186,817 





186,817 

60 18 

101 

138,030 





138,030 

60 19 

101 

148,82t 





148,821 

60 20 

101 

236,073 





236,073 

60 2:2 

101 

73,782 





73,782 

60: m 

1:0:2 

12,172 





12,172 


SPECIAL ANALYSIS 
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RUN DATE: 05/19/94 
RUN TIME: 13:15 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 
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DISTRICT PROJECTS 


ADMINISTRATION 


PROJECT 

-DESCRIPTION- 

PROJECT 

LABOR 

CONTRACT 

SERVICES 

EQUIPMENT 

LAND 

INTRA-DIST 
EQUIPMENT 

TOTAL 

INVESTMENTS 

60 

22 

104 

55,042 





55,042 

RECRUITING AND EXAMINING 

60 

29 

101 

130,971 





130,971 

RECORDS AND SYSTEMS ADMIN 

60 

29 

102 

83,929 





83,929 

EMPLOYEE RELATIONS 

60 

29 

103 

40,820 





40,820 

TRAINING & DEVELOPMENT(ONSITE) 

60 

29 

104 

250,904 





250,904 

CLASSIFICATION & COMPENSATION 

60 

29 

105 

13,341 






CONFERENCES / SEMINARS (DRIP) 

60 

29 

106 

160,206 





160,206 

BOARDS/COMMITTEES 

60 

30 

101 

197,443 





197,443 

FILES & RECORDS 

60 


101 

281,161 





281,161 

OFFICE SERVICES 

60 

32 

101 

408,690 





408,690 

LIBRARY SERVICES 

60 

33 

101 

29,697 





29,697 

MAIL SERVICES 

60 

34 

101 

90,295 





90,295 

REPROGRAPHIC SERVICES 

60 

35 

101 

94,680 





94,680 

FORMS CONTROL 

60 

36 

101 

31,842 





31,842 

MICROGRAPHICS SERVICES 

60 

37 

101 

147,179 





147,179 

EMPLOYEES ASSOCIATION 

60 

38 

101 

12,914 





12,914 

EMPLOYEE BENEFITS 

60 

88 

101 


8,375,162 




8,375,162 


PROGRAM TOTAL 


11,709,065 


8,375,162 


20,084,227 


RUN DATE: 05/19/94 


DISTRICT 
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SABTA CLARA VALLEY WATER DISTRICT PAGE 8 

FISCAL 94-95 BUDGET REPORT 


rUMD ; 060 

PROGRAM; 6 

PROJECT; 6002101 


PROJECT s 

BASIC ENGINEER INC 
GENERAL FUND C/¥ 
GOVERNMENTAL 


COORD: Ralph Blair 

0922 0 

CONSTRUCTION DIVISIt 

)N - SUMMARY 

SECT - ORB - 

ACCT - 

. ACCOUNT DESCRIPTION -* 

- HOURS 8U0 

i s e a 

GET $ 

L 1993-94 ... -- FISCAL 

YTD AD J i TOTAL % HOURS 

1994-95 - 
AMOUNT 

DISTRICT LABOR 

1 09220 

61230 

000 EXPENSED LABOR/OVERHEAD 

358 

10,106 

10,106 


I NTRft-0ISTR I CT E8U 
5 

IPMEWT 
61241 

I H T RA DISTRICT CLASS I / IV 


652 

652 




* * * * PROJECT TOTAL * * * * 

358 

10,758 

10,758 



****** N A K R A T I V E ****** 

ISll£_&IiCEI£II2M_2£„EE2iI£I_iM&_£SSiI£I_kS£&II2S.£2E_mBM&Si.Is!&§II: 

THIS PROJECT MAS MOVED TO ALLOCATED PROJECT #0006201 FOR FY 1994-95 



GOVERNMENTAL 


PAG I 8 






FB20RP7R SANTA CLARA VALLEY WATER DISTRICT PAGE 801 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 


FUND: 060 
PROGRAM: 6 
PROJECT: 6003101 


PROJECT: HYDROLOGIC DATA MANAGEMENT 
GENERAL FUND C/Y 
GOVERNMENTAL 


COORD: John Sutcliffe 
05320 

TECHNICAL SUPPORT DIVISION 


. FISCAL 1993-94 . FISCAL 1994-95 -- 

SECT -ORG- ACCT.ACCOUNT DESCRIPTION . HOURS BUDGET $ YTD ADJ $ TOTAL $ HOURS AMOUNT 


DISTRICT LABOR 


1 

02230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

170 

4,524 

4,524 

1 

05310 

61230 

000 

EXPENSED LABOR/OVERHEAD 

100 

2,872 

2,872 

1 

05320 

61230 

000 

EXPENSED LABOR/OVERHEAD 

11,140 

282,065 

282,065 

1 

05330 

61230 

000 

EXPENSED LABOR/OVERHEAD 

190 

5,271 

5,271 

1 

0621 0 

61230 

000 

EXPENSED LABOR/OVERHEAD 

691 

21,497 

21,497 

1 

07220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

1 ,500 

31,590 

31,590 

1 

07230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

384 

7,937 

7,937 

1 

07250 

61230 

000 

EXPENSED LABOR/OVERHEAD 

50 

1,085 

1,085 

1 

07260 

61230 

000 

EXPENSED LABOR/OVERHEAD 

180 

5,328 

5,328 

1 

08320 

61230 

000 

EXPENSED LABOR/OVERHEAD 

60 

1,643 

1,643 

1 

09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

400 

9,676 

9,676 

1 

09320 

61230 

000 

EXPENSED LABOR/OVERHEAD 

25 

741 

741 




SECT 

ION TOTAL 

14,890 

374,229 

374,229 

CONTRACT 

SERVICES 







2 

05320 

61060 

000 

MAINTENANCE SERVICES 


180,000 

180,000 

2 

05320 

61071 

ooo 

MATERIALS & SUPPLIES GENERAL 


5,000 

5,000 

2 

05320 

61073 

000 

SMALL TOOLS 


5,000 

5,000 

2 

05320 

61093 

000 

PRINTING/BINDING 


2,000 

2,000 

2 

05320 

61096 

000 

BOOKS/PUBLICATIONS 


2,000 

2,000 

2 

05320 

61303 

000 

TEMPORARY EMPLOYEES FEES 


32,000 

32,000 

2 

05320 

61305 

000 

PROGRAMMING INFORMATION SYSTEM 


10,000 

10,000 

2 

05320 

61310 

356 

BASIC DATA 


20,000 

20,000 

2 

05320 

61410 

000 

COMMUNICATIONS 


13,000 

13,000 

2 

05330 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


1,000 

1,000 

2 

07230 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


1,500 

1,500 

2 

07230 

61072 

000 

CHEMICALS 


1,500 

1,500 




SECTION TOTAL 


273,000 

273,000 

INTRA-DISTRICT EQUIPMENT 






5 


61241 

INTRA DISTRICT CLASS I/IV 


27,101 

27,101 

5 

07220 

61242 

000 

INTRA DISTRICT CLASS II 


25,000 

25,000 

5 

07220 

61243 

000 

INTRA DISTRICT CLASS I I I 


25,000 

25,000 




SECTION TOTAL 


77,101 

77,101 




* * 

* * PROJECT TOTAL * * * * 

14,890 

724,330 

724,330 


PROJECT: 6003101 
RUN DATE: 05/19/94 


GOVERNMENTAL 


HYDROLOGIC DATA MANAGEMENT 
GENERAL FUND C/Y 


PAGE 801 







ft ij a 


I ME : 


FUND: 060 
PROGRAM: 6 
PROJECT : 6003101 


PROJECT: HYDROLOGIC DATA MANAGEMENT 
GENERAL FUND C/Y 
GOVERNMENTAL 


COORD: John Sutcliffe 

05 3 2 0 

TECHNICAL SUPPORT DIVISION 


****** n a 


y £ ****** 


IEil£_DIS£RiPIION_0£_PROJECT_AND_PSOJ|CT_LOCAIION_£OR_SyMMARY_|yDGEI: 

THIS PROJECT WAS MOVED TO ALLOCATED PROJECT #0006202 FOR FY 1994-95 


PtOiSCT s 6003“ 01 

»TE : 0S/'1 : f794 


GOVERNMENTAL 


HYDROLOGIC DATA MANAGEMENT 
GENERAL FUND C/Y 


pm 
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RUN DATE; 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 803 


FUND: 060 
PROGRAM: 6 
PROJECT: 6004104 


PROJECT: X-VALLEY LEVEL & BM MONITORING 
GENERAL FUND C/Y 
GOVERNMENTAL 


COORD: Bruce Wilson 
09230 

ENGINEERING SERVICES DIVISION 


FISCAL 1993-94 


SECT -ORG- 

ACCT - 


--- ACCOUNT DESCRIPTION.. 

HOURS 

BUDGET S 

YTD ADJ $ 

TOTAL 

$ 

DISTRICT LABOR 

1 09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

1,200 

29,028 


o 

OJ 

028 

CONTRACT SERVICES 
2 09230 

61310 

431 

TOPOGRAPHIC SURVEYS 


25,000 


25, 

000 

INTRA-DISTRICT EQUIPMENT 
5 61241 

INTRA DISTRICT CLASS I/IV 


2,184 


2, 

184 



* * 

* * PROJECT TOTAL * * * * 

1 ,200 

56,212 


56, 

212 


****** n A R R A T I V E ****** 
BRXEF_DESCRiPTiON_OF_PROJECT_AND_PR2JECT_LOCATiON_FOR_SyMMARY_ByDGET : 

THIS PROJECT WAS MOVED TO ALLOCATED PROJECT #0006203 FOR FY 1994-95. 


-- FISCAL 1994-95 -- 
HOURS AMOUNT 


PROJECT: 6004104 
RUN DATE: 05/19/94 


GOVERNMENTAL 


X-VALLEY LEVEL & BM MONITORING 

GENERAL FUND C/Y PAGE 803 








fBdOxPTS 

RUM BATS 03/ If -34 
P U fc ! !M E: 13-1? 

und- 3o5 
PROGRAM.-;- 6 
P ROJECT : 6 0 0 5101 


S A N T A f-tA 5 A V ft i l ~ Y WA TER S IRIS? C 1 
f-TSCAI. v4 95 BUDGET REPORT 



PROJECT: SISK M A H A. 6 C -M f- N T 

gIhERAL FUND C/Y 
GOVERNMENTAL 



8-e h Francis 
02240 

RISK MANAGiEMEMT DIVISION 



SECT -ORG- 

ACCT * 


--- ACCOUNT DESCRIPTION . 

. F I S C A L 1993 

HOURS BUDGET $ YT D AD J 

-94 

$ 

TOTAL 8 

-- FISCAL 
HOURS 

1994-95 

AMOUNT 

D I S T R 

ICT LABOR 

1 0 ?. 2 4 0 

61230 

000 

EXPENSED LABOR/OVERHEAD 

3,GO 4 74,049 


74,049 

1,685 

40,77* 

C 0 U T R 

ACT SERVICES 

2 02240 

2 02240 

61042 

61047 

000 

000 

GENERAL LIABILITY INSURANCE 

RISK MANAGEMENT SERVICES-INSUR 

100,000 


100,000 


100,000 

64,971 




SEC 

TIOfj TOTAL 

100,000 


100,000 


164,971 

I M T R A 

-DISTRICT EQUIPMENT 
5 61241 

INTRA DISTRICT CLASS I/IV 

5,467 


5,467 


3,067 




* * 

* * PROJECT TOTAL * * * * 

3,004 179,516 


179,516 

1 , 685 

208,8 1 5 


* ***** N A R R A T I V E ****** 

IElI£_fiii£Ei£iI9M_2£_£E2JI£I-*M»_PROJECT_LOCAT I,OM„£OR_syMMARY..8yOGET : 

THIS PROJECT ALLOCATES THAT PORTION OF THE COST CENTER'S CONTRIBUTION 
TO THE DISTRICT'S RISK MANAGEMENT PROGRAM FOR IKE COMING FISCAL YEAR. 

£59jl£I_£2$LS_AND_OBJECXIVES: 

THE DISTRICT'S RISK MANAGEMENT PROGRAM INCLUDES A SELF INSURED 
RETENTION OF Si?, 000,000 PER OCCURRENCE AND PURCHASED INSURANCE TO 
LIMITS CONSISTENT WITH OUR PROJECTED NEEDS AND AVAILASILITY/COST OF 
INSURANCE IN THE MARKETPLACE. THE APPROPRIATION WILL BE TRANSFERRED 
TO THE RISK INSURANCE SERVICE FUND, 

£52iI£I-£9M£i£IJL2K_25II • 

THIS IS AN ON-GOING PROJECT. 



i I 5 K H A A'.S'&ftf! 



GOVERNMENTAL 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 805 


FUND: 060 
PROGRAM: 6 
PROJECT: 6006102 


PROJECT: EMERGENCY OPERATIONS CENTER 
GENERAL FUND C/Y 
GOVERNMENTAL 


COORD: John Sutcliffe 
05320 

TECHNICAL SUPPORT DIVISION 


FISCAL 1993-94 


SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION 


HOURS BUDGET $ 

YTD 

ADJ $ TOTAL $ 

DISTRICT LABOR 

1 05310 

1 05320 

61230 

61230 

000 EXPENSED LA BOR/OVERHEAD 
000 EXPENSED LABOR/OVERHEAD 


360 

700 

10,339 

17,724 


10,339 

17,724 



SECTION TOTAL 


1,060 

28,063 


28,063 

CONTRACT SERVICES 
2 05320 

61310 

115 EMERGENCY OPERAT I ONS/RESPONSE 


200,000 


200,000 

INTRA-DISTRICT EQUIPMENT 

5 61241 

INTRA DISTRICT CLASS I/IV 



1,929 


1,929 



* * * * PROJECT TOTAL * * * 

* 

1,060 

229,992 


229,992 



****** n A 

R R 

A T 

I V 

E * 

***** 


BRIEF 

DESCRIPTION OF PROJECT AND 

PROJECT 

LOCATION FOR 

SUMMARY 

BUDGET : 




THIS PROJECT WAS MOVED 

TO ALLOCATED PROJECT 

#0006204 

FOR FY 

1994-95, 


-- FISCAL 1994-95 -- 
HOURS AMOUNT 


PROJECT: 6006102 
RUN DATE: 05/19/94 


EMERGENCY OPERATIONS CENTER 

GENERAL FUND C/Y PAGE 805 


GOVERNMENTAL 









FUND: 060 
PROGRAM i 6 
PROJECT: 6006103 


SECT -ORG- 

COMTRACT SERVICES 
2 04230 


PROJECT: 6006103 

- > 4 ' r .'i'j ' ' J 


PROJECT: CONTRACT AUDITING FINANCIAL 
GENERAL FUND C/V 
GOVERNMENTAL 


COORD: Steve Fuji! 

04230 

ACCOUNTING DIVISION 


ACCT. ACCOUNT DESCRIPTION 


HOURS 


• - - F I S C A 
BUDGET $ 


l 1993*94 
YTD ADJ t 


TOTAL $ 


FISCAL 1994-95 -• 

HOURS AMCUN r 


61302 


000 AUDITING SERVICES 


3,286 


3,286 


3,555 


* * * * PROJECT TOTAL * * * * 


3,286 


3,286 


3,555 


****** M A R R A T I V i ****** 

i5II£_aitCRigTT.gf_SF_PROJICT_ANO_PRO JECI_LOCATION_FOR_SygMAftif_BUDGEI: 

THIS PROJECT CONSISTS EXCLUSIVELY OF CONTRACT AUDITORS PERFORMING THE 
ANNUAL EXAMINATION Of THE DISTRICT'S FINANCIAL RECORDS, 

P R p d f. C T „ § O A LS _ A N D., OB ,1£ £ TIV |: S : 

IT IS MORE EFFECTIVE TO ASSIGN CHARGES OF A GENERAL ADMINISTRATIVE 
NATURE TO A SINGLE PROJECT THAT CAN BE CLEARLY IDENTIFIED AS TO 
MAGNITUDE RATHER THAN ATTEMPT TO ASSIGN THESE COSiS DIRECTLY TO WORK 

MEASURABLE.. TASKS AND CONfrtE.TION DAT ES: 

THIS IS THE FINAL YEAR OF A. MULTI-YEAR AGREEMENT WITH KPMG PEAT 
MARWICK TO AUDIT THE ANNUAL FINANCIAL STATEMENTS AND TO PERFORM AN 
ANNUAL SINGLE AUDIT. 

PROJECT COMPLET IO N D A TE : 

90 DAYS AFTER FISCAL YEAR END, 

allocAII 2M_£ 2EKytA_iM!i„M§I5 : 

THE CURRENT ALLOCATION TO THE COST CENTERS IS BASED ON THE PRECEDING 
YEAR'S ACTUAL EXPENDITURES AND ENCUMBRANCES OF EACH FUND: 

COST CENTER PROJECT NO, % ALLOCATION 

DISTRICT FUND 6-6006103 3.6% 


GOVERNMENTAL 


CONTRACT AUDITING FINANCIAL 

GENERAL FUND C/Y PAGE 806 
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SANTA 

CLARA VALLEY WATER DISTRICT 



PAGE 807 

RUN DATE: 05/19/94 


FISCAL 94-95 BUDGET REPORT 




RUN TIME: 13:17 













COORD: Steve Fujii 



FUND: 060 



PROJECT : 

CONSULTANT AUDIT 

04230 



PROGRAM: 6 




GENERAL FUND C/Y 

ACCOUNTING 

DIVISION 


PROJECT: 6006108 




GOVERNMENTAL 








. F I S C A 

L 1993-94 . 

- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

* * - ’ 

ACCOUNT DESCRIPTION -- 

---- HOURS BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 








1 04230 

61230 

000 

EXPENSED LABOR/OVERHEAD 



1 00 

2,599 

CONTRACT SERVICES 








2 04100 

61302 

000 

AUDITING SERVICES 

150,000 

150,000 



2 04230 

61302 

000 

AUDITING SERVICES 




50,000 



SECTION TOTAL 

150,000 

150,000 


50,000 

INTRA-DISTRICT EQUIPMENT 







5 

61241 

INTRA DISTRICT CLASS I / IV 




182 



* * 

* * PROJECT TOTAL * * * * 

150,000 

150,000 

100 

52,781 




****** N a R 

R A T I V 

g ****** 




BRIEF DESCRIPTION OF PROJECT AND PROJECT LOCATION FOR SUMMARY BUDGET: 


HISTORICALLY, THE DISTRICT HAS ONLY PERFORMED INFORMAL "DESK AUDIT" 
PROCEDURES ON INVOICES SUBMITTED BY CONSULTANTS. THESE CONSULTANT 
AGREEMENTS CAN BE MATERIAL DOLLAR AMOUNTS. IT IS THE DISTRICT'S 
FISCAL RESPONSIBILITY TO DETERMINE IF FORMAL AUDITS SHOULD BE 
CONDUCTED OR IF THERE ARE ALTERNATIVE PROCEDURES AVAILABLE TO ASSURE 
DUE DILIGENCE IS BEING PERFORMED BY THE DISTRICT. IN PHASE ONE OF 
THE PROJECT, THE CONSULTANT UILL ANALYZE PROGRAM OBJECTIVE AND SCOPE 
OF WORK. IF THE STUDY RECOMMENDS THAT FORMAL AUDITS NEED TO TAKE 
PLACE THEN PHASE TWO OF THE PROJECT WILL BE IMPLEMENTED AND WE WILL 
PERFORM THE CONSULTANT SELECTION PROCESS. 

THE PROPOSED BUDGET HAS BEEN RESTRUCTURED TO REALLOCATE ACCOUNTING 
DIVISION HOURS TO SPECIFIC PROJECTS. IN PRIOR YEARS, THESE HOURS 
WERE BUDGETED UNDER FISCAL SERVICES PROJECT #6011101. 

EE2i§CT_GOALS_AND_OBJECT|VES: 

THE GOAL OF PHASE ONE IS A STUDY TO ASSESS THE NATURE AND EXTENT OF 
AUDIT RISK WHEN PERFORMING CURRENT DISTRICT PRACTICES AND PROCEDURES 
AND TO MAKE RECOMMENDATIONS WHERE ANY NOTABLE WEAKNESSES OCCUR. 

MEASURABLE TASKS_AND COMPLETION DATES: 


1. STUDY AND RECOMMENDATIONS RESULTS COMPLETED. 
(JUL 1994) 

Z. IMPLEMENT RECOMMENDATIONS. (PHASE TWO) 


PROJECT: 6006108 

GOVERNMENTAL 

CONSULTANT AUDIT 


RUN DATE: 05/19/94 


GENERAL FUND C/Y 

PAGE 807 










F820-RF78 

Arj DATE : 05 .'' 'lit f 9 
PUN ME 13:17 

F •; N D : 0 6: 0 
P ?< >30 “'AM- fi 
■PROJECT ; 6006108 

****** N A R R A T ;ll " :W;: E * * * * * * 

(DEC 1994) 

PROJECT COMPLETION DATE: 


DECEMBER 1994. 

£ 2 §i_s harxnG£RE iMBy rsemeni ’ 

AUDITS OF CONSULTANTS RELATED TO FEDERAL PROJECTS MAY BE ENTITLED TO 
COST SHARING. 

£kk§£MI2M„£2E8yk&„Mfi-.M->I,s: 

PHASE ONE CHARGES WILL BE BUDGETED TO THE DISTRICT'S GOVERNMENTAL 
PROGRAM WHICH BECOMES AN INDIRECT OVERHEAD CHARGE TO ALL PROJECTS. 

PHASE TWO CHARGES WILL BE BUDGETED TO THE DISTRICT'S GOVERNMENTAL 
PROGRAM UNTIL THE AUDITS ARE COMPLETED. REVENUES RECOVERED AS A 
RESULT OF THE AUDIT WILL BE CREDITED TO THE GOVERNMENTAL PROGRAM FOR 
THE COST OF THE AUDIT WITH THE BALANCE BEING CREDITED TO THE COST 
CENTER PAYING FOR THE CONSULTANT CONTRACT. 


A a A v ALLEY W A T R D 1 S T t l C ? 
94-95 BUDGE 1 


PROJECT; 


CONSULTANT AUDIT 
GENERAL FUND C/V 


Steve ft 
04230 
ACCOUNTi 


3 ?j: : f|:'Q 6006 :{J : 'j| ■ 
Mfk O'* - t: t 


COW: 

;jg 


I V: I SION 


GOVERNMENTAL 










FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 060 
PROGRAM: 6 
PROJECT: 6007101 


SECT -ORG- ACCT• 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: BASIC HYDROLOGY 

GENERAL FUND C/Y 
GOVERNMENTAL 


PAGE 809 


COORD: Abdullah Saah 
06210 

PROJECT DEVELOPMENT-BR MANAGER 


ACCOUNT DESCRIPTION 


D I STRICT LABOR 

1 02230 61230 000 EXPENSED LABOR/OVERHEAD 

1 06210 61230 000 EXPENSED LABOR/OVERHEAD 

SECTION TOTAL 

CONTRACT SERVICES 

2 06210 61303 000 TEMPORARY EMPLOYEES FEES 

2 06210 61305 000 PROGRAMMING INFORMATION SYSTEM 

2 06210 61310 104 CIVIL ENGINEERING DESIGN 

SECTION TOTAL 

INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/IV 

* * * * PROJECT TOTAL * * * * 


HOURS 


130 

4,518 

4,648 


-FISCAL 1993-94 
BUDGET $ YTD ADJ $ 


3,459 

140,555 


4,648 


144,014 


17.500 
15,000 
35,000 

67.500 


8,460 

219,974 


TOTAL S 


3,459 

140,555 

144,014 


17.500 
15,000 
35,000 

67.500 


8,460 

219,974 


- FISCAL 1994-95 -- 
HOURS AMOUNT 


* * * * * N A R i§Kf% 

BRiEF_DESCRiPTiON_OF_PROJECT_AND_PROJECT_LOCATiON_FOR_SyMMARY_ByDGET: 

THIS PROJECT WAS MOVED TO ALLOCATED PROJECT #0006205 FOR FY 1994-95. 


PROJECT: 6007101 

GOVERNMENTAL 

BASIC HYDROLOGY 

RUN DATE: 05/19/94 


GENERAL FUND C/Y 


PAGE 809 












FUND:: 060 
PROGRAM: 6 
PROJECT: 6009101 


St C T -GRG- 

UMtCNOUM SECT ION 
04230 
042S0 


ACC?' 


51160 

61170 


CONTRACT SERVICES 

2 03220 61181 

2 03220 61185 


PROJECT : DIRECTORS TEES- & EXPENSES BUDG 
GENERAL FUND C/Y 
GOVERNMENTAL 


ACCOUNT DESCRIPTION 


HOURS 


000 DIRECTORS FEES SEE ACCT 61173 
000 ***CREATED BT FMSVFF 

SECTION TOTAL 


000 DIRECTORS FEES 
000 DIRECTORS EXPENSES 

SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


-FISCAL 1993-94 
BUDGET $ YTD ADJ $ 


109.88S 

42,750 


152,638 


Lauren Keller 

03220 

BOARD/COMM IT T E E S DIVISION 


TOTAL $ 


FISCAL 1994 - 95 
HOURS AMOUNT 


109,883 

42,750 

152,633 


115,384 
45.750 


152,638 


N 


IPTION OF PROJECT AND PROJECT LOCATION FOR SUMMARY 8U : 


I a 


yr nenissuKa 


THE DISTRICT'S BOAR! 
GOALS AND OBJECTIVES: 


OF DIRECTORS, 


PROCESSING COMPENSATION TO MEMBERS OF THE DISTRICT'S BOARD OF 
DIRECTORS SHALL CONFORM TO DISTRICT Oku i iisfiLfc ADupIEd hunsuaph 1 U 
CHAPTER 2. DIVISION 10 OF THE CALIFORNIA WATER CODE. 

MEASURABLE TASKS AND COH P.tET iO N ..rPAfr ES: 

FOR CALENDAR YEAR 1994 AND UNTIL FURTHER ACTION IS TAKEN BY THE 
BOARD, COMPENSATION IS LIMITED TO $1,340.12 PER CALENDAR MONTH PER 
DIRECTOR. THE BOARD WILL BE PAID WEEKLY AND EXPENSES WILL 8E PAID AS 
INCURRED. WE WILL REPORT BOARD MEMBERS PER DIEM AND EXPENSES 

MONTHLY. 

£52iS£I_£2?!£kIIIOM_B ATE: 

ONGOING 


PROJECT? 6009101 
•U : DATE: 05 / 19/94 


DIRECTORS FEES 8 EXPENSES SJUDG 

General fu n 0 e/r 


PAC 

















F B2 ORP 7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 811 


COORD: Anthony Bennett i 


FUND: 060 



PROJECT: 

ASSISTANT COUNSEL 



01400 



PROGRAM: 6 




GENERAL FUND C/Y 



GENERAL 

COUNSEL 


PROJECT: 6014102 



GOVERNMENTAL 











F I S C A 

L 1993-94 - 


-- FISCAL 

1994-95 -- 

SECT 

-ORG- 

ACCT - 

. ACCOUNT DESCRIPTION --■ 

---- HOURS BUDGET $ 

YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 









1 

01100 

61230 

000 EXPENSED LABOR/OVERHEAD 

2,710 

68,780 


68,780 



1 

01200 

61230 

000 EXPENSED LABOR/OVERHEAD 





361 

9,931 

1 

01300 

61230 

000 EXPENSED LABOR/OVERHEAD 





1 ,000 

26,240 

1 

01400 

61230 

000 EXPENSED LABOR/0VERHEAD 





1,807 

61,095 




SECTION TOTAL 

2,710 

68,780 


68,780 

3,168 

97,266 

CONTRACT SERVICES 









2 

01100 

61304 

000 LEGAL SERVICES 


55,000 


55,000 



2 

01400 

61304 

000 LEGAL SERVICES 






55,000 




SECTION TOTAL 


55,000 


55,000 


55,000 

EQUIPMENT 










3 

01400 

13530 

000 EQUIPMENT COMPUTER 






4,870 

3 

01400 

13540 

000 EQUIPMENT FURNITURE 






4,000 




SECTION TOTAL 






8,870 

INTRA-DISTRICT EQUIPMENT 








5 


61241 

INTRA DISTRICT CLASS I / I V 


4,932 


4,932 


5,766 




* * * * PROJECT TOTAL * * * * 

2,710 

128,712 


128,712 

3,168 

166,902 


****** N A R R A T I V E ****** 

BRIEF_DESCRiPTiON_OF_PROJECT_AND_PROJECT_LOCATJ.ON_FOR_SyHHARY_ByDGET: 

THIS PROJECT PROVIDES FOR STAFF LEGAL SERVICES TO ASSIST THE 
DISTRICT'S GENERAL COUNSEL FOR ALL COSTS WHICH CANNOT BE DIRECTLY 
CHARGED TO A SPECIFIC SCOPE OF WORK IN ANOTHER COST CENTER 

PR2J££T_GOALS_AND_0BJECTXVES: 

TO PROVIDE LEGAL SERVICES THAT ARE OF A GENERAL NATURE AND CANNOT BE 
DIRECTLY IDENTIFIED WITH OR RELATED TO FLOOD CONTROL OR WATER UTILITY 
ENTERPRISE ACTIVITIES. 


PROJECT: 6014102 
RUN DATE: 05/19/94 


GOVERNMENTAL 


ASSISTANT COUNSEL 
GENERAL FUND C/Y PAGE 811 













SANTA 

CLARA VALLEY WATER 

DISTRICT 




PAGE 81 

RUM DATE; 

05/19/9 

4 


r I 

•SCA-L 94-95: BUDGET R 

EPOftT 





RUN TIME: 

13:17 

















COORD 

s Teddy Morse 



FU#P : 060 




PROJECT; 

PUBLIC INFORMATION 



01300 



PROGRAM: 

6 




GENERAL FUND C/Y 



ASST gen: mqr 

-R SMITH 


PROJECT : 

6017101 




GOVERNMENTAL 











. . 

F I S C A 

L 1993-94 --- 


FISCAL 

1994-95 -- 

set 

T - OR G - 

ACCT * 

“ - * 

--- ACCOUNT DESCRIPTION -- 

- HOURS BUDGET $ 

YTD ADJ t 

TOTAL S 

HOURS 

AMOUNT 

DISTRICT 

LABOR 










1 

01100 

61230 

000 

EXPENSED LASOR/OVERHEAD 

4,585 

116,367 


116,367 



1 

01300 

61230 

000 

EXPENSED LABOR/OVERHEAD 





3,510 

92,102 

1 

05330 

61230 

000 

EXPENSED LASOR/OVERHEAD 

50 

1,387 


1,38? 

20 

63? 

1 

06210 

61230 

coo 

EXPENSED LABOR/OVERHEAD 

80 

2,489 


2,489 

40 

1,279 

1 

07220 

61230 

000 

EXPENSED LABOR/OVERHEAD 

150 

3,159 


3,159 

1 50 

3 , 293 

1 

07250 

61230 

000 

EXPENSED LASOR/OVERHEAD 





100 

2.25 1 

1 

0-8-220 

61230 

0 Cl 0 

EXPENSED LASOR/OVERHEAD 

36 

831 


831 

36 

941 

1 

09230 

61230 

0 00 

EXPENSED LABOR/OVERHEAD 

300 

7,257 


7,257 

100 

2,483 




S £ C 

TIOM TOTAL 

5,201 

131,490 


131,490 

3,956 

102,986 

CONTRACT 

SERVICES 










2 

01300 

61065 

000 

MAINTENANCE SERVICES OTHER 






1,500 

2 

01300 

610T.6 

000 

COMPUTER COMPONENTS 






3,00-0 

2 

013 00 

1 

000 

GENERAL OFFICE SUPPLIES 






I 0,0-0'tf 

I 

013 00 

6 mm- 

000 

Pt I NT IB-G/BI NO IHG 






150,000 

2 

01300 

fii-Oy'S 

■U :0. y 

FILM/PROCESSING 






3,0 00 

2 

01300 

610-96 

000 

BOOKS/PUBLI CAT 1 OMS 






5,00 0 

£. 

p :; :S:-^U:U 

6 § 091 

0:00 

SOFTWARE 






1,000 

2 


61:3:1:0 

477 

GRAPHIC ARTS 






20,000 

2 

1? 5 u 0 

614 30 

000 

PUBLICATION FEiS/tEGAL NOT 

ICES 





5 00 




SECTION TOTAL 






194,000 

IfTtA’D I S 

T R 1 C : f EQU1 Pfife U T 









5 


6-1-:2 : 4 1 

IMTRA DISTRICT CLASS I/IV 


f * 467 


9,46? 


7,200 





* * PROJECT TOTAL * * * * 

5,201 

140,957 


140,957 

3,956 

304,186 


****** N A R R A T I V E ****** 

MiI£_2Ii£EIEIiOM_2£_EEOi££I_MS_PE2i&£I_k2MII2M_£!JE.,fiUH«Aj|X_!yoGET: 

THIS PROJECT SUPPORTS THE INTERNAL AND EXTERNAL COMMUNICATIONS 

FUNCTIONS OF THE DISTRICT, INCLUDING SUPPORT OF ALL DEPARTMENTS 
EXCLUDING THE WATER SUPPLY AND OPERATIONS AND WATER QUALITY 
DEPARTMENTS 

£E2T_GOALS„AND_0| JECX1VE S: 

IT IS THE GOAL OF THE PROJECT TO CREATE AND MAINTAIN A FAVORABLE 
IMAGE OF THE DISTRICT FOR BOTH THE DISTRICT'S INTERNAL AND EXTERNAL 
CUSTOMERS, AND TO DISSEMINATE INFORMATION THEREBY KEEPING THE 

PROJECT; 601 HOI GOVERNMENTAL PUBLIC INFORMATION 

RUN DATE s 05/19/94 GENERAL FOND C/Y PASS 812 









FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 813 


FUND: 060 

PROGRAM: 6 

PROJECT: 6017101 


PROJECT : 

PUBLIC INFORMATION 
GENERAL FUND C/Y 
GOVERNMENTAL 



COORD: Teddy Morse 

01300 

ASST GEN MGR-R SMITH 


****** 

N A R 

RATI 

V 

E 

****** 


DISTRICT'S CUSTOMERS INFORMED. 

MEASURABLE_TASKS_AND_COMPL Em ON_DATES: 

THE COMMUNICATIONS TOOLS THAT ARE USED TO ACCOMPLISH THE STATED 
OBJECTIVE ARE NEWSLETTERS, SPEAKER'S BUREAU AND SPECIAL EVENTS 

ERO J E CI_COM P L EHON_D A T E : 

THIS IS AN ONGOING PROJECT THAT CONTINUES THROUGHOUT THE YEAR. 


PROJECT: 6017101 
RUN DATE: 05/19/94 


GOVERNMENTAL 


PUBLIC INFORMATION 
GENERAL FUND C/Y 


PAGE 813 





f S ' 0 R P r R 

RUN DATE: 05/19/94 
RUM T I ME: 13:17 




SANTA CLAM A VALLEY MATER 01 STRICT 

FI SCA t 94 - 95 BUDGET REPORT 


FUND: 060 
PROGRAM: 6 
PROJECT: 6018102 


PROJECT: NETWORK ADMINISTRATION 
GENERAL FUND C/Y 

GOVERNMENTAL 


COORD: RAY CASEY 
0223 0 

INFORMATION SYSTEMS DIVISION 


SECT -QRG- ACCT- 


ACCOUNT DESCRIPTION 


•. FISCAL 1993-94 . 

HOURS BUDGET % YTD ADJ $ TOTAL % 


F I SCAL 

HOURS 


1994-95 -- 

AMOUNT 


DISTRICT LABOR 

1 02230 61230 000 EXPENSED LA30R/QVERH£ AD 

CONTRACT SERVICES 

2 02230 61076 000 COMPUTER COMPONENTS 

2 02230 61097 000 SOFTWARE 

2 02230 61141 000 CONFERENCES/SEMINASS/TRAINING 

2 02230 61305 000 PROGRAMMING INFORMATION SYSTEM. 


1,415 


39,974 


9,100 
6,63 0 

50,000 

\ r - f a. p 


SECTION TOTAL 


£<M» I PMENT 


13 53:0 0 : 0-0 : E&UI-PttiEM? COMPUTER 


I N T RA- D I STRICT 

5 6 1241 INFRA DISTRICT CLASS I/I V 


* * * PROJECT TOTAL 




^**** # N A R R A T % V E 

5EIE!l_0ESCRIPTiON_OF_PROJECT_AIID_PROJECT..LOCATiOII„FgR_SUMMARY_8yDGET 

THIS PROJECT PROVIDES THE RESOURCES TO DEVELOP AND MAI N't AI 
DISTRICT'S NETWORK OF COMPUTER SYSTEMS. 


^ & & is & & 


ESSi££I_SS*kS„A8S_2Iil£Ii5jf S : 


THE GOAL OF THIS PROJECT IS TO INCREASE STAFF PRODUCTIVITY AND 
MINIMIZE COSTS BY PROVIDING THE MEANS FOR DISTRICTWIDE SHARING OF 
SOFTWARE AND COMPUTERIZED DATA BASES. DATA COMMUNICATIONS LINKS 
BETWEEN DISTRICT FACILITIES WILL BE MAINTAINED AND UPGRADED AS 
NEEDED . 

MEASURABLE TASfCS_AND COMPj.gIi.ON_DATES : 


BY JULY 1994 - ESTABLISH A STANDARD NETWORK OPERATING SYSTEM 
THROUGHOUT THE DISTRICT. 

BY SEPTEMBER 1994 - SET UP SHARED PERSONAL COMPUTER APPLICATIONS 
SOFTWARE WITH MASTER SOFTWARE COPSES ON FILESERVER COMPUTERS SY 
SEPTEMBER 1994. 

SY OCTOBER 1994 - INTRODUCE THE NETWORK ADMINISTRATOR STAFF FOHCTION 

PROJECT: 6018102 GOVERNMENTAL NETWORK ADMINISTRATION 

RUM DATS: 05-19/94 GENERAL FUND C/Y PAGE 11 

















FB20RP7R 

RUN DATE: 05/19/94 

RUN TIME: 13:17 

FUND: 060 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 

PROJECT: NETWORK ADMINISTRATION 

COORD: RAY CASEY 
02230 

PAGE 815 

PROGRAM: 6 

PROJECT: 6018102 

****** 

GENERAL FUND C/Y 

GOVERNMENTAL 

NARRATIVE 

INFORMATION 

****** 

SYSTEMS DIVISION 


AT THE DISTRICT TO PLAN THE FURTHER DEVELOPMENT OF THE NETWORK 
ARCHITECTURE ON AN ONGOING BASIS AND TO TROUBLESHOOT THE NETWORK AND 
KEEP IT RUNNING . 

£E2JECT_COMPLETiON_DATE : 

THIS IS AN ONGOING PROJECT. 


PROJECT: 6018102 

GOVERNMENTAL 

NETWORK ADMINISTRATION 


RUN DATE: 05/19/94 


GENERAL FUND C/Y 

PAGE 815 





PftffiE 


• 3; • •• t- ,• 

SUS DATE; 05/19/94 
RUN TIME: 13:17 

FUND : 060 
PROGRAM: 6 
PROJECT: 6020102 


SANTA CLARA VA LLET WATER DISTRICT 

FISCAL 94-95 BUDGET REPORT 


PROJECT: HA2MAT EMtRG RESP-CORP YARD 
GENERAL FUND C/Y 
GOVERNMENTAL 


COORD : 


Beau Goldie 
08230 

ENVIRONMENTAL COMPLIANCE D I V 


SECT -ORG- ACCT- 


ACCOUNT DESCRIPTION 


. FISCAL 1993-94 . FISCAL 1994-95 -- 

HOURS BUDGET S> YTD ADJ % TOTAL $ HOURS AMOUNT 


DISTRICT LABOR 

1 08230 61230 000 EXPENSED LA 80S/OVERHEAD 56 1,475 

1 09320 61230 000 EXPENSED lA80R/OVERHEAD 


1,475 55 1,503 

50 1 ,539 





.« V ' *»■ 

COM TRAC T SE;R:V:I 0:1 S 




2 

08230 

6114 0 

000 

COwFERENCES/SEHINARS/TRAIMING 

2 

08230 

61310 

115 

EMERGENCY OPERA!!ONS/RESPONSE 

2 

08230 

61310 

384 

HAZ MAT‘CLEAN UP/REMEDIATION 

2 

0®O:0 

61310 

458 

TEST & ANALYSIS 




SEC 

TION TOTAL 







I NTRA-D I STR • E - *■£N1 

5 6124* !jN:fH'A DISTRICT CLASS I/I.V 


* * * f tO JI Gl TOTAL •* $ 


1,475 

1,475 

105 

3,042 

2,300 

20,700 

2,300 
20,700 


22,500 
2,5 00 

23,000 

23,000 


2 : 5,000 

102 

1 02 


1.91 

24,577 

24,577 

105 

28,233 


****** ti A R S A T I V E ***** 

SEII£_a£SS«IPIIOM_2£-£«OJECT,.AND_PROJFCI_LOCAIIO!l_FOR„8UMMARY„8UDG|i: 

THIS PROJECT ALLOWS DISTRICT STAFF TO INVESTIGATE, ANALYZE, REMOVE, 
AND DISPOSE OF SUSPECTED OR KNOWN HAZARDOUS WASTE FROM DISTRICT 
PROPERTY, EASEMENT AND RIGHT OF WAY ASSOCIATED WITH THE CORPORATION 
YARD FACILITIES. THE DISTRICT MUST RESPOND TO REMEDIATE SUCH 
PROBLEMS TO PROTECT THE PUBLIC AND DISTRICT STAFF FROM BEING EXPOSED 
TO HAZARDOUS MATERIALS AND TO PREVENT THESE MATERIALS FROM IMPAIRING 
THE DISTRICT OPERATIONS. 

££2i££l_gOALS^AND_giJECTIVES: 

THE OBJECTIVE IS TO PROTECT THE DISTRICT FROM LITIGATION AND 
REGULATORY ENFORCEMENT ACTIONS AS A RESULT OF ILLEGAL DISPOSAL OF 
HAZARDOUS MATERIALS ON DISTRICT PROPERTY, EASEMENT OR RIGHT OF WAY . 


3|Aiy£AIkI„I£SK$_AND_CgMPLHiON a .DAT£S : 

SPECIFIC TASKS TO BE COMPLETED INCLUDE : 1) MANAGE THE EMERGENCY 
RESPONSE CONTRACT FOR 1994; 2) RESPOND TO INCIDENTS OF DISPOSAL OR 

RELEASE; 3) LIAISON WITH LOCAL, STATE AND FEDERAL AGENCIES; 4} 
DEVELOP AN EMERGENCY RESPONSE MANUAL; 5) TRAIN ADDITIONAL STAFF TO 
RESPOND TO HA7.MAT SPILLS; 6) PURSUE COST RECOVERY FROM RESPONSIBLE 


6020102 

GOVERNMENTAL 

RAIMA! EWE16 ftBSP -CQRP YARD 


14/19/94 


fi.g'M : E:§t : AL P#!!1i <*/Y 

PASSi 816 
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SANTA CLARA VALLEY WATER DISTRICT 

PAGE 817 

RUN DATE: 05/19/94 


FISCAL 94-95 BUDGET REPORT 


RUN TIME: 13:17 







COORD: Beau Goldie 

FUND: 060 


PROJECT: HAZMAT EMERG RESP-CORP YARD 

08230 

PROGRAM: 6 


GENERAL FUND C/Y 

ENVIRONMENTAL COMPLIANCE DIV 

PROJECT: 6020102 


GOVERNMENTAL 



****** 

NARRATIVE 

****** 


PARTIES;7) AWARD THE EMERGENCY RESPONSE CONTRACT FOR 1995. 
PROJECT COMPLETION DATE: 


THIS IS AN ONGOING PROJECT BECAUSE OF THE CONTINUED DISCOVERY OF 
ILLEGAL DISPOSAL OR RELEASES OF HAZARDOUS WASTES ON DISTRICT 
PROPERTY, EASEMENT AND RIGHT OF WAY. 

COST_SH AR I.N G£RE J.MBURSEMENT : 

REIMBURSEMENT AND COST SHARING IS PURSUED ON A CASE BY CASE BASIS. 

IT IS A PRIMARY OBJECTIVE TO PLACE THE RESPONSIBILITY FOR CLEANUP ON 
A RESPONSIBLE PARTY. 

*kkOCAT J.ON_F0RMULA_AND_BASJ[S : 

NOT APPLICABLE. 


PROJECT: 6020102 GOVERNMENTAL HAZMAT EMERG RESP-CORP YARD 

RUN DATE: 05/19/94 GENERAL FUND C/Y PAGE 817 






F82.0RP7R 




SANTA SLARA VALL£Y WATER DISTRICT 



PAGE gig 

RUN DATE : 05/19/9 

4 



FISCAL 94-95 BUDGET REPORT 




RUN TIME: 13:17 












coc 

)RD: Jim Ferguson 



FUND: 060 




PROJECT: WINFIELD WAREHOUSE 

07100 



PROGRAM: 6 




GENERAL FUND C/Y 

MAINTENANCE 

MANAGER 


PROJECT: 6020121 




GOVERNMENTAL 








. FISCAL 1993-94 • 


FISCAt 

1994-95 -- 

SECT - ORG - 

ACCT - 

- * * * 

-- ACCOUNT DESCRIPTION . HOURS BUDGET $ YTD ADJ 5 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 








1 05210 

61230 

000 

EXPENSED 

I ABOR/OVERHEAD 


300 

10,395 

1 05220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


200 

5,828 

1 07100 

61230 

000 

EXPENSED 

LA8OR/OVERHEAD 


100 

2,24 7 

1 07220 

61230 

000 

EXPENSED 

L A BOR / OVF. R HE AD 


100 

2, 195 

1 07230 

61230 

000 

EXPENSED 

LA BOR/OVERHEAD 


100 

2,2:31 

1 07240 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



2 . 6*9 

1 07250 

61230 

000 

EXPENSED 

L ABOS/OVf. 8 H E AD 



2 # .'2;51 

1 0 7 ? 6 f) 

61230 

000 

EXPENSED 

l A 8 OR / OVE R H E A D 



...,. 



SECT 

ION TOTAL 



1 , 1 00 

31,002 

:G' : 0:W-:-T:R:A':G:-T :S;:E::R-:V:1;:C;E : ^S 








2. :0-: : 7:2>5:0 

61310 

334 

BUILDING 

MA 1 NT ENANCE 




2. ciaiilsiiftc 

i ; . 

335 

BUI ID I NO 

MOD 1 FI CAT I ON 



7 2 , 0 0 0 


61502 


EXPENSE • 

•TRUCTURES & IMPROVE 





5 61241 (KIRA DISTRICT CLASS 1/1V 2 

* * * * PROJECT TOTAL * * * * 1,100 795 


**»»*« N A R R A T I V £ ****** 

BRIEF ..DESC RI PTIO N Of . PR OJEC T ,,AND ,PR O:d:B:.eT L OCATION .FO R ii SUMMAR-Y^BUDjfi:E;T : 

THIS PROJECT PROVIDES FUNDS FOR MAINTENANCE OF THE EXISTING 
CORPORATION FACILITIES LOCATED AT THE DISTRICT'S ALMADEN AND WINFIELD 
COMPLEXES. 


PROJECT GOALS AND OBJECTIVES; 


THE ROOF INTEGRITY OF THE WINFIELD WAREHOUSE HAS FAILED. CAPITALIZED 
ROOF AND SIDING REPAIRS ARE NECESSARY TO MAINTAIN BUILDING INTEGRITY 
AND DEFERRED MAINTENANCE WILL REQUIRE STRUCTURAL REPAIRS. THE 
HEATING, VENT ILLAT ION, AND AIR CONDITIONING SYSTEM AND INSULATION ARE 
SCHEDULED >0 SE REPLACED WHEN THE R0 0 F IS REPLACED FOR COST SAVINCS. 
LEAKING ROOF-MOUNTED SWAMP COOLERS WILL BE REPLACED WITH 
ENERGY-EFFICIENT UNITS. SOUND WALLS WIL BE INSTALLED, AS REQUIRED BY 
THE CITY OF SAN JOSE PERMIT. WINFIELD WAREHOUSE MODIFICATONS WML 
PROVIDE MENS' AND WOMENS' BATHROOMS, SHOWERS, AND LOCKER ROOMS FOR 
THE STAFF ASSIGNED TO THAT FACILITY. 


01:/TV/94 


WINFIELD WAREHOUSE 

GENERAL FUND C/Y PAGE 818 


GOVERNMENTAL 















PAGE 819 


FB20RP7R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 

COORD: Jim Ferguson 

FUND: 060 PROJECT: WINFIELD WAREHOUSE 07100 

PROGRAM: 6 GENERAL FUND C/Y MAINTENANCE MANAGER 

PROJECT: 6020121 GOVERNMENTAL 

****** N A R R A T I V E ****** 

MEASURABLE_TASKS_AND_COMPLET I.ON_DATES: 

ENGINEERING/DESIGN WINFIELD WAREHSE ROOF REPAIR/BLDG MOD WINTER 94 
COMPLETE BUILDING REPA IRS/MOD IFICAT I ONS-WINFIELD WHSE SPRING 95 

EROJECI_COMPLEIJ.ON_DATE : 

THIS PROJECT IS SCHEDULED TO BE COMPLETED IN SPRING 1995. 


PROJECT: 6020121 

GOVERNMENTAL 

WINFIELD WAREHOUSE 


RUN DATE: 05/19/94 


GENERAL FUND C/Y 

PAGE 819 





f 8 20R P r R SAN r ft C l ASft VA £. I E¥ WA TCP DISTRICT 

«U* DftTfc'' 95.19/94 FI SCAI 94-95 BUDGET REPORT 

COOiM ; j i in Ferguson 
0? s On 

M-A ?. M TEMAN C E M A M A 6: E R 

. FISCAL 1993-94 . ------- -- FISCAL 1 


SEC 

T -ORG- 

ACCT - 


- ACCOUNT DESCRIPTION -- 

HOURS 

BUDGET $ 

YTD ADJ $ 

TOTAL 5 

HOURS 

DISTRICT 

LABOR 









4 

07250 

61230 

000 

EXPENSED LABOR/OVERHEAD 





1 00 

CONTRACT 

SERVICES 









2 

07230 

61071 

000 

MATERIALS & SUPPLIES GENERAL 






2 

07230 

61072 

000 

CHEMICALS 






2 

07230 

61310 

542 

CONTRACT LAND MAINTENANCE 






2 

07230 

61422 

000 

LEASE EQUIPMENT 






2 

07250 

61063 

000 

MAINTENANCE SERVICES OTHER 







SECTION TOTAL 

INTRA-DISTRICT EQUIPMENT 

5 61 241 SNTRA DISTRICT CLASS I /1V 

* * * * PROJECT TOTAL * * * * too 


••• R 0 J t C { l 


PROJECT : AlMADEN HEADQUARTERS MNTS 
GENERAL FUND C/Y 
GOVERNMENTAL 


****** N A R R A T I V E ****** 

i5IIf_DI5CRIPIION_OF_PRgjECT_AND_PROJECT_LOCATION_FOR_SyM«ARY_ByDGET; 

ALMADEW HEADQUARTERS & FACILITIES CONTRACT SERVICES PROJECT. THIS 
PROJECT INCLUDES ALL OF THE SERVICE CONTRACTS FOR GROUNDS AND 
FACILITIES MAINTENANCE THAT ARE ADMINISTERED BY THE MAINTENANCE 
DEPAR 1 MEN 1 . 

PI9ilCI_GOALS_AND_OBJECTIVES: 

TO PROVIDE THE NECESSARY LEVELS OF SERVICE REQUIRED FOR DISTRICT 
FACILITIES. THESE SERVICES INCLUDE LANDSCAPE MAINTENANCE AND ASPHALT 
SURFACES REPAIR AND MAINTENANCE. 

WEASyRABL£„IASKS„AND..CgMPL|IJ ON DATES : 

THESE SERVICES ARE ONGOING AMD ARE RENEWED EACH YEAR. 

£Mi££I„CO«PLiIION_DAIE : 

till.! RUN THROUGH PY 94/95 AND BE RENEWED NEXT FISCAL YEAR. 


; E v - 9 ; ■ ‘ J :.: 

1 N 


GOVERNMENTA> 


k L H k 0 E U HEAPSUAS r p b S 51 M T X 


^’•9'■^.'-'9'^ 


. g f 1 


2,5 00 
sac 
65,000 
2,500 
200,000 

270,500 


182 

272,933 





















FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 821 


FUND: 060 
PROGRAM: 6 
PROJECT: 6020501 


PROJECT: HEADQUARTER EXPANSION PLANNING 
GENERAL FUND C/Y 
GOVERNMENTAL 


COORD: Bruce Wilson 
09230 

ENGINEERING SERVICES DIVISION 


SECT -ORG- 


ACCT • 


ACCOUNT DESCRIPTION 


DISTRICT LABOR 

1 06210 61230 

1 09210 61230 

1 09230 61230 


000 EXPENSED LA BOR/OVERHEAD 
000 EXPENSED LABOR/OVERHEAD 
000 EXPENSED LABOR/OVERHEAD 

SECTION TOTAL 


CONTRACT SERVICES 
2 09230 


61310 482 ZONING FEES 


INTRA-DISTRICT EQUIPMENT 
5 61241 


INTRA DISTRICT CLASS I/I V 
* * * * PROJECT TOTAL * * * 


FISCAL 1993-94 


HOURS 

BUDGET $ 

YTD ADJ S 

TOTAL t 

100 

3,111 


3,111 

129 

4,643 


4,643 

800 

19,352 


19,352 

1,029 

27,106 


27,106 


45,000 


45,000 


1,873 


1,873 

1,029 

73,979 


73,979 


-- FISCAL 1994-95 -- 
HOURS AMOUNT 


* * * 


A 


A 


y £ ****** 


BRIEF DESCRIPTION OF PROJECT AND PROJECT LOCATION FOR SUMMARY BUDGET: 


THIS PROJECT IS COMPLETED. SEE PROJECT NUMBER 66020502 FOR 
CONSTRUCTION PHASE. 


PROJECT: 6020501 

GOVERNMENTAL 

HEADQUARTER EXPANSION 

PLANNING 


RUN DATE: 05/19/94 


GENERAL 

FUND C/Y 

PAGE 821 







? »?0ftj*7R h A H T & 0 LA-3 A VA:LI J;Y WAfgR DISTRICT 

R-U h D A T ; H s 0 5. / 1 9 / 9 4 r ! S C A,I- 94 - 9'5 S U^O g T P r P C k T 

« U U T I M £ 1 3 i 1 7 








COOKS: Bruce W 



FUI-i! s 06!■ 




PROJECT: HDQTRS 

EXPANS! 

ON CAPITALIZED 

09/5 0 



PROGRAMi 

6 



GENERAL FUND 

G/ Y 

ttfSisttEER 

ING SERVICES 

0IVI SION 

PROJECT: 

6020502 



GOV F 

R N M E N T A 

L 










•--FISCAL 1993-94 


-- FISCAL 

19 9 4 - 95 - - 

SEC 

T -ORG- 

ACCT - 

*■ “ * 

-- ACCOUNT DESCRIPTION.- 

H OUR S 

BUD G ET $ YID AD J $ 

t 

H OURS 


District 

1 

LABOR 

0 521 0 

13230 

000 

G A P I ? A L 1 Z £ D LAB OP / O'VE 8HEAD 




IS 

S - 7 

1 

05230 

13230 

000 

CAPITALIZED LABOR/OVERttEAO 




100 

3. T-2-S 

*1 

09210 

1 3 23 Q 

000 

CAPITALIZED LABOR / OVERHEAD 

too 

3,599 

3,599 

450 

20,46? 

1 

0922 0 

13230 

000 

CAPITALIZED lA BOR /0V£R HEAD 

1 0 2 

2,879 

2,879 

155 

» a _ 

i 

09230 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

5 00 

12,095 

12,095 

3.000 

?4 ,.49G 

1 

09320 

13230 

000 

CAPITALIZED LABOR/OVERHEAD 

300 

8,886 

8,886 

300 

9,2 01 




SECTION TOTAL 

1 , 002 

27,459 

27,459 

4,015 

1:1:2,441 

CONTRACT 

SERVICES 









2 

09220 

13310 

311 

DUPUCATING/REPRODUCTION SERV 





3,500 

2 

09220 

13310 

458 

TEST 6 ANALYSIS 





10,600 

2 

09230 

13210 

000 

CONSTRUCTION 


150,000 

150,000 


14,000,000 

2 

09230 

13310 

104 

CIVIL ENGINEERING DESIGN 


100,000 

100,000 


60,000 

2 

09230 

13310 

311 

DUPLICATING/REPRODUCTION SERV 





5,000 

2 

09230 

13310 

335 

B UI t DI NG MOD I FIG AT I O N 





100,000 

2 

09230 

13310 

4 72 

ARCHITECT 


1,186.000 

1,186,000 



2 

09230 

13310 

482 

ZONING FEES 





300,000 

2 

09230 

13310 

487 

CIVIL ENGINEERING CONSTRUCTION 





200.000 

2 

09320 

13310 

416 

RELOCATION ASSISTANCE 





5,000 




SEC’ 

■ION TOTAL 


250,000 1,186,000 

1,436,000 


14,684,100 

LAND 










4 

09320 

13110 

000 

LAND FEE TITLE 


500,000 

500,000 


400.000 

4 

09320 

13130 

000 

LAND APPRAISALS 


5,000 

5,000 


5,000 

4 

09320 

13140 

000 

LITI CATION 


20,000 

20,000 


15,000 

4 

09320 

13160 

000 

TITLE FEES 


3,000 

3,000 


5,000 




SECTION TOTAL 


528,000 

528,000 


425,000 




Sf * 

* * PROJECT TOTAL * * * * 

1,0-02 

805,459 1,186,000 

1,991,459 

4,815 

15,221,34 1 


#■ # f? * # ■* 


R A 


* ^ # * * & 


BRIEF DESCRIPTION OK PROJECT AND PROJECT LOCATION FOR SUMMARY BUDGET 


THIS PROJECT PROVIDES FUNDS FOR DEMOLITION Of ALLEMCREST HOUSES i 
CONSTRUCTION Of k HEW HEADQUARTERS BUILDING AMD LABOR, LAND 
ACQUISITION AMD MISCELLANEOUS CONSULT ANT CONTRACTS FOR THE DISTR1 



GOVERN MEHTA!. 









FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 060 
PROGRAM: 6 
PROJECT: 6020502 


PROJECT: 6020502 
RUN DATE: 05/19/94 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


COORD: Bruce Wilson 

PROJECT: HDQTRS EXPANSION CAPITALIZED 09230 

GENERAL FUND C/Y ENGINEERING SERVICES 

GOVERNMENTAL 

****** N A R R A T I V E ****** 

EE2iI£I_§2ALS_AND_OBJECTIVES: 

THE GOAL OF THIS PROJECT IS TO MEET THE LONG TERM SPACE NEEDS OF THE 
DISTRICT WHILE AT THE SAME TIME CREATING A MORE EFFICIENT DISTRICT 
OPERATION BY CONSOLIDATING DISTRICT STAFF AT THE ALMADEN SITE. 

MEASURABLE_IASKS_AND_COMPLEIION_DAIES: 

COMPLETE PRELIMINARY DESIGN PHASE 
ACQUIRE REMAINING CREST HOUSE 
COMPLETE CONSTRUCTION DOCUMENT PHASE 
OBTAIN BUILDING PERMITS 
DEMOLISH CREST HOUSES 
AWARD CONSTRUCTION CONTRACT 

E£OJECT_COMPLETiON_DATE: 

THIS PROJECT IS SCHEDULED TO BE COMPLETED IN JUNE 1996. 


SEPTEMBER 1994 
SEPTEMBER 1994 
JANUARY 1995 
MARCH 1995 
APRIL 1995 
APRIL 1995 


GOVERNMENTAL 


HDQTRS EXPANSION CAPITALIZED 
GENERAL FUND C/Y 


PAGE 823 


DIVISION 


PAGE 823 






RUN TIM f : 



F I S 

CAL 94 9 ;! ) 8UDG 

r T Bh j * Ok t 


i s on 


?■ UNO 060 



PROJECT: 

R LSlT H0®:T : R:S Hl : 

OSSOH NIL f ANNEX 

09210 



P S a 5 R A M : 




GENERAL fund 

c/r 

H N 0 1 N b £ It; 

IRC, SERVICES 

p * V IS! 0 : N 

PROJECT i 

6020503 



GOVERNMENT* 

:L 








. - -.7—... 

- r I S C A L 

199..? ■■ y 4- • ® ••• f. 

- - FISCAL 

1994-95 

S E t 

T -ORG- 

ACCT- 

--- ACCOUNT DESCRIPTION 

HOURS 

BUDGET $ Y 

FD APJ $ TOTAL $ 

H OU R S 

A M:Q UN T 

DISTRICT 

LA8QR 








1 

04220 

13 230 

800 CAPITALIZED LABOR/OVER HEAD 

600 

12,708 

12 70 8 



1 

09210 

13 230 

000 CAPITALIZED LABOR/OVERHEAD 




100 

4 s 5 4 7 

s 

0 9220 

13 23 0 

GOO CAPITALIZED LABOR/OVERHEAD 

65:0 

18,350 

18,350 



1 

0 9230 

13230 

000 CAPITALIZED LAbUR/GVERhfcAD 

600 

14,514 

14,514 

400 

9,932 




SECTION TOTAL 

1,850 

45,572 

45,572 

500 

14,479 

CONTRACT 

SERVICES 








2 

09230 

13200 

000 STRUCTURES & IMPROVEMENTS 


100,000 

100,000 



2 

09230 

13210 

000 CONSTRUCTION 





750,000 

2 

0923 0 

1 3220 

000 BUI LOINS 


35,000 

35,000 



2 

09230 

13310 

104 CIVIL ENGINEERING DESIGN 





50,000 

2 

09230 

HU:: 

123 INSPECTION 


15,000 

15,000 



2 

0923 0 

13310 

335 BUILDING MODIFICATION 





100,000 

2 

09230 

13310 

48? CIVIL ENGINEERING CONSTRUCTION 

468,400 

468,400 






SECTION TOTAL 


618,400 

618,400 


900,000 

EQUIPMENT 









3 

04220 

13520 

000 EQUIPMENT COMMUNICATIONS 


90,000 

90,000 



3 

04220 

13540 

000 EQUIPMENT FURNITURE 


27,200 

27,200 



3 

09230 

13530 

000 EQUIPMENT COMPUTER 


50,000 

50,000 






SECTION TOTAL 


167,200 

167,200 






* * * * PROJECT TOTAL * * * * 

1,850 

831,172 

831,172 

500 

914,479 




****?&& ^ ^ 

R A T 

I V E 

ft * * ft ft * 




MII£_&5I£ilEIi9M_2£„E?-0 if ”I_M®_?S2J6£I_k3£^Ii.2!!„£2R„sy!!HA8Y_8yDG|T: 

THIS PROJECT PROVIDES FUNDS FOR MODI F I CAT IONS TO ALMASEf , 1 SITE 
BUILDINGS (EXCLUSIVE OF MAINTENANCE SHOPS), INCLUDING THE BLOSSOM 
NHL ANNEX, ADMINISTRATIVE WAREHOUSE, CREST BUILDING, MAINTENANCE 
OFFICE BUILDING, AND EXISTING HEADQUARTERS BUILDING, 

PR 0JEC T_GOALS_AND_OB JEC TtVES : 

THE GOAL OF THIS PROJECT IS TO PROVIDE FOR THE INTERIM AND LONG-TERM 
SPACE NEEDS OF THE DISTRICT. 


I Si OAT; 


6020503 
i 05/19/94 


f ST H : *3.-P-T»S Hi 


Tj%$Q% * 






FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 060 
PROGRAM: 6 
PROJECT: 6020503 

****** 

PROJECT COMPLETION DATE: 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: DIST HDQTRS BLOSSOM HILL ANNEX 
GENERAL FUND C/Y 
GOVERNMENTAL 

NARRATIVE 


PAGE 825 


COORD: Bruce Wilson 
09230 

ENGINEERING SERVICES DIVISION 


THIS PROJECT IS SCHEDULED FOR COMPLETION IN 1997, AFTER CONSTRUCTION 
OFTHE NEW HEADQUARTERS BUILDING IS COMPLETED. 



PROJECT: 6020503 
RUN DATE: 05/19/94 


GOVERNMENTAL 


DIST HDQTRS BLOSSOM HILL ANNEX 
GENERAL FUND C/Y 


PAGE 825 




F82'0:R'.P7R SANTA CLARA VALLiY WATER 0 1 STRICT PkuZ 826 

SUN DATES 05/19/94 FISCAL 94-95 BUDGET REPORT 

BUM TIME; 13:17 

COORD s Sue Pino 

FUND: 060 PROJECT; RECORDS MANAGEMENT PROGRAM 03100 


PROGRAM ; 6 

PROJECT; 6021101 



GENERAL FUND C/Y 

GOVERNMENTAL 


CLERK OF 

THE BOARD 

MANAGER 

SECT -ORG- 

ACCT * 

-- ACCOUNT DESCRIPTION 

. F I S C 

■. HOURS BUDGET $ 

A L 1993-94 . ---* 

YTD ADJ $ TOTAL $ 

-- FISCAL 

HOURS 

1994-95 -- 

AMOUNT 

DISTRICT LABOR 

1 03100 

61230 

000 EXPENSED LABOR/OVERHEAD 

3,413 

80,171 

80,171 

2,800 

70,980 

CONTRACT SERVICES 

2 03100 

2 03100 

61305 

61310 

000 PROGRAMMING INFORMATION 
206 RECORDS MAINTENANCE 

SYSTEM 

30,000 

30,000 


o o 
© © 
o © 

© © 
ns m 



SECTION TOTAL 


30,000 

30,000 


70,000 

1MTRA-DISTRICT EQU 

1 1NT 
61241 

IWTHA DISTRICT CLASS I/IV 


6,212 

6,212 


5,096 



* * * * PROJECT TOTAL * * * 

* 3,413 

116,383 

116,383 

2,800 

146,07* 



* ft ft ft ft ft H ^ 

R R A T 

I V 

S ft ft ft ft ft ft 




III! 

F DESCRIPTION OF PROJECT AND 

_£I2i!£I_tSCAiigN_FgR_ 

SUMMARY 

,|UDGEI: 




THIS IS AM ONGOING PROJECT BHICH PROVIDES FOR THE DEVELOPMENT ( 
IMPLEMENTATION, OPERATION AND MAINTENANCE OF h DISTRICT WIDE RECORDS 
MANAGEMENT PROGRAM. 


Ell i I£I_S§fiLS_J ND_0§j|CIIVES: 

GOALS Of THE PROGRAM AkE TO ENSURE ADHERENCE TO LEGAL REQUIREMENTS 
WHILE DECREASING OPERATING COSTS BY 1} REDUCING AND ORGAN 121 MG THE 
NUMBER OF RECORDS MAINTAINED IN OFFICE FILES, 2) PROVIDING FOR THE 
SYSTEMATIC TRANSFER OF INACTIVE RECORDS FROM OFFICE FILES TO RECORDS 
STORAGE AREA, 3} MAI NT-AIMING AM EFFICIENT FILINS SYSTEM IN RECORDS 
STORAGE AREA, 4) PROVIDING FOR THE DESTRUCTION OF OBSOLETE RECORDS, 
AND 5) RECYCLING SPACE IN OFFICE FILES AND RECORDS STORAGE AREAS 
THROUGH THE PERIODIC TRANSFER AND DESTRUCTION Of RECORDS. 

MIAiyEiliI_I&MI_AMi_£2M£LSII2M_BAIII : 

INVENTORY DIVISION RECORDS 
PERFORM LEGAL RESEARCH 
DISPOSE OF OBSOLETE RECORDS 
DESIGN DATABASE FOR TRACKING/RETRIEVING 
IMPLEMENT TRACKS MG /RE T R I E V I N G DATABASE 

PRO JICI_COMPLf IION_D AH : 

THIS IS AM ONGOING PROJECT, 

PROJECT : 6021101 GOVERNMENTAL 

RUN OATEs 05/19/94 


RECORDS MANAGEMENT PROGRAM 

GENERAL FUND C/Y PAGE 826 


1 DIVISIONS EACH QUARTER 
1 DIVISIONS EACH QUARTER 
1 DIVISIONS EACH QUARTER 
1 EACH QUARTER 
1 EACH QUARTER 







FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 827 


FUND: 060 

PROGRAM: 6 

PROJECT: 6021101 


PROJECT: 

RECORDS MANAGEMENT 
GENERAL FUND C/Y 
GOVERNMENTAL 

PROGRAM 

COORD: Sue Pino 

03100 

CLERK OF THE BOARD MANAGER 


****** 

N A R 

RAT 

I V E 

****** 


22il_§ H ARJ.N G£R EJ.MBU R S EM E N T : 

THIS IS AN OVERHEAD COST THAT IS ALLOCATED TO ALL PROJECTS ON A 
DIRECT LABOR BASIS. 

*LL2£*I12n_f or mu l a_and_b asi^s : 

N/A 


PROJECT: 6021101 GOVERNMENTAL RECORDS MANAGEMENT PROGRAM 

RUN DATE: 05/19/94 GENERAL FUND C/Y PAGE 827 





:■ K ," r,.fv 




5 A H T A 

r. 1 A R A V A i. 1 E V »A T t R ft T.S T ft * r T 




D-A T.E i 

/9-4 


f 

lHAkl 94 95 BUDGET REPORT 




9 !) « ; ■ -< V ■ 






COORD ! Dsvii - - 



r&m •; sl f! 




PROJECT 

: LEGISLATIVE SUPPORT 

01300 



PROGRAM : 

4 




GENERAL FUND C/Y 

ASST SEN f 



PROJECT . 

6023101 




GOVERNMENTAL 









. F I S C A 

L 1993-94 . 

" “ r-:l::S.:G:A':L 1 

rS' : E ;: ' •:• •••• 

SECT -ORG- 

ACCT * 


- ACCOUNT DESCRIPTION - 

. HOURS BUDGET $ 

YTS ADJ $ TOTAL S 

H OUR S 

AMOUNT 

flT-CTBITT 

V 1 3 1 n H 1 

LABOR 








1 

Cl 100 

61230 

000 

EXPENSED LABOR/OVERHEAD 

1,791 45.456 

45,456 



4 

9 

01300 

61230 

000 

EXPENSED LABOR/GVERHEAD 



1,791 

46,996 




§■£ C ' 

TION TOTAL 

1,791 45,456 

45,456 

1,791 

46,996 

CONTRACT 

SERVICES 








2 

01100 

61310 

481 

GOVERNMENT REPRESENTATIVE 

75,000 

75,000 



2 

01100 

61421 

000 

LEASE LAND/STRUCTURES 

30,000 

30,000 



2 

01300 

61076 

0G0 

COMPUTER COMPONENTS 




360 

2 

013 00 

61077 

000 

OFFICE MACHINES 




700 

2 

01300 

61091 

000 

GENERAL OFFICE SUPPLIES 




3,000 

2 

01300 

61094 

000 

POSTAGE 




1,500 

2 

01300 

61096 

000 

BOOKS/PUSLICATIONS 




14,500 

2 

01300 

61098 

COO 

SPECIAL EXPENSES OTHER 




4 , 0 00 

2 

01300 

61141 

000 

CONfERENCES/SEM1NARS/TRAINING 



10,000 

2 

01300 

61161 

000 

TRANSPORTATION/TRAVEL/LODGINS 



15,000 

2 

0*300 

61303 

000 

TEMPORARY EMPLOYEES FEES 




38,393 

2 

01300 

61305 

000 

PROGRAMMING INFORMATION SYSTEM 



2,000 

n 

C 

01300 

61310 

481 

GOVERNMENT REPRESENTATIVE 




100,000 

2 

01300 

61310 

508 

LEGISLATION REVIEW 




50,000 

2 

01300 

61421 

000 

LEASE 1.AND/STRUCTURES 




30,000 

2 

01300 

61422 

000 

LEASE EQUIPMENT 




1 ,360 




SECTION TOTAL 

105,000 

105,000 


270,813 

INTRA-DISTRICT EQU 

!J PMENT 







■ 


61241 

INTRA DISTRICT CLASS I/IV 

3,260 

3,260 


3,260 




* if 

* * PROJECT TOTAL * * * * 

1,791 153,716 

153,716 

1 , 791 

321,069 





****** £ A 1 

R R A T ! V 

g ■ • • it is -it. & is is 




Mil£_BIS£RIEII2M_o£_PEOi6£T_AND_PROiI£I_kOC*IISM_£2i_iy*<MfiI_S!iDGEi: 

THIS PROJECT PROVIDES FOR THE LEGISLATIVE SERVICES OF THE DISTRICT 


Jf CTEVES : 

PROVIDE LEGISLATIVE SUPPORT TO DISTRICT MANAGEMENT AND BOARD OF 
D!RECTORS 


GOVERNMENTAL 











FB20RP7R 
RUN DATE: 
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PROGRAM: 
PROJECT: 


PROJECT : 
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05/19/94 
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6 

6023101 
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SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: LEGISLATIVE SUPPORT 
GENERAL FUND C/Y 
GOVERNMENTAL 

A R R A T I V E 


PAGE 829 


COORD: Davis Ron 
01300 

ASST GEN MGR-R SMITH 


MEASURABLE_TASKS_AND_COMPLET!ON_DATES : 

PROVIDE PERIODIC REPORTS TO MANAGEMENT AND BOARD OF DIRECTORS 
COS T_S HA RINGER Ej_MB UR SEME NT : 


FUNDS FOR THE 
AND CANNOT BE 
WATER UTILITY 


E TYPE OF LEGI 
DIRECTLY IDENT 
ENTERPRISE ACT 


SLATIVE SERVICES ARE OF 
IFIED WITH OR RELATED T 
I VITIES 


A 


0 


GENERAL NATURE 
FLOOD CONTROL OR 


6023101 

GOVERNMENTAL 

LEGISLATIVE SUPPORT 


05/19/94 


GENERAL FUND C/Y 

PAGE 829 





S ft N T A C t a 9 A V ft U Vi M A ?r* D. X- S;T R S C T 
MSCAl 94-95 BUBftpT Rf PORT 


C 0 0 X ■} 8 f? is u fi 0T ci i ' 


F H K D : 8 6 0 




PROJECT : HA2MA1 

MANAGEMENT 


0823-0 



PROGRAM ; 




GENE H A 

L FUND C/Y 


ENV-5 RON MEN 

TAL COMP L 

I A H C £ 0 I V 

PROJECT i 

6 0 «? 4 1 0 .5 



COV E R M MEN TA t 










. F I S e A 

L 1993-94 

^ v. V - ■ - * 

-• FISCAL 

1994 91 

SEC 

s " OK G 

{('Of i, 

n 5 


. A C C OWN 1 0EST.THPTTO-N ■ - 

HOUR S BUDGET * 

YTD ADJ $ 

total $ 

X Ci U -• S 

AMOUNT 

i 

L A 8 OR 

0521 0 

61230 

000 

E X P E-N S E 0 L A B O R / OVE R H E A D 




200 

6 „ 930 

1 

052 20 

61230 

000 

EX-PEN S £ D L ABO R / OVE RHEAS 




too 

2,914 

i 

0 72 2 0 

61230 

000 

EXPE NS E0 LABO fi /OVE R H E A D 




4 00 

5 , 780 

i 

0 7250 

61233 

AAA 

U U 

EXPEN SED LABOR/OVE RHEAD 




i so 

3,1/7 


GS210 

61230 

000 

EXPENSED LABOR/OVERHEAD 

90 3,448 


3,448 

100 

4,164 

i 

08210 

6 1 23 0 

000 

EXPENSED LABOR/OVERHEAD 

9,168 241,485 


241,485 

9,924 

271,223 

i 

083 1 0 

61 23 0 

000 

E X P E N S E D LABOR / OVERiH E A D 




20 

678 

i 

08330 

61 23 0 

000 

E X PE NS E D LA B OS/OVER H E AD 




80 

2,291 

i 

09220 

6 1 23 0 

000 

EXPEBSE D LABOR/OVER HEAD 




15 7 

4 # 84 8 

i 

09230 

61230 

000 

EXPENSED LABOR/OVERHEAD 

290 7,015 


; ■ -,- : 7,015 

1 , 000 

24,830 

i 

09320 

61230 

000 

EXPENSED LABOR/OVERHEAD 




50 

1,539 




SECTION TOTAL 

9,548 251,948 


251,948 

12 181 

331,574 

CONTRACT 

SERVICES 









2 

0521 0 

61071 

000 

MATERIALS & SUPPLIES GENERAL 





130,000 

2 

07220 

61071 

000 

MATERIALS & SUPPLIES GENERAL 





10,000 

2 

07220 

61622 

000 

LEASE EQUIPMENT 





2,60 0 

2 

0823C 

61073 

000 

SMALL tools 

14,000 


14,000 


14,000 

2 

08230 

61079 

000 

SAFETY SUPPLY 

1,500 


1,500 


1 , 500 

2 

08230 

61096 

000 

BOOKS/PUBL 3 CAT IONS 

750 


750 


750 

2 

08230 

61140 

000 

CONFERENCES/SEMINARS/TRAINING 

2,100 


2,100 



2 

08230 

61141 

000 

CONFERENCES/SEMINARS/TRAIN ING 





2.000 

2 

0823 0 

6 1142 

00 0 

TRAINING EMPLOYEE REQUESTED 

1,200 


1,200 


1 , 200 

2 

08230 

Si !«j 

uQG 

REIM PROFESSIONAL IMPROVEMENT 





1 00 

2 

082 3 0 

61310 

1 16 

ENVIRONMENTAL ASSESSMENT 

120,000 


120,000 



2 

08230 

61310 

401 

SAMPlING 





50,000 

£ 

0823 0 

61310 

453 

ENVIRONMENTAL COMPLIANCE 

100,000 


100,000 


150,000 

2 

08230 

61310 

458 

TEST & ANALYSIS 

100,000 


100,000 


100,000 

2 

09230 

6114 0 

000 

CONFERENCES/SEMINARS/TRA1NINC 

750 


750 






SECT 

ION TOTAL 

340,300 


340,300 


461,550 

INTRA-DISTRICT EQUIPMENT 








5 


61241 

INTRA DISTRICT CLASS I / IV 

17,378 


17,378 


2 2 1 7 0 

5 

07220 

6 1 24 £ 

nftfi 

UuU 

INTRA DISTRICT CLASS I! 





2 00 0 




SECTION TOTAL 

17,378 


17,378 


2L i y q 




* * 

* * PROJECT TOTAL * * * * 

9,548 609,626 


609,626 

12,181 

81? 294 


PROJECT: 6024103 

'lllH jl T H S 03/ ^9/ 9 A 


HAZMAf M A H ft 6 E M G N T 

S : 6N : £':RAl :FUN*.? C/V PA 5 7 -55;j 


SOViERNMFNTftJ 
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SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


FUND: 060 
PROGRAM: 6 
PROJECT: 6024103 


PROJECT: HAZMAT MANAGEMENT 
GENERAL FUND C/Y 
GOVERNMENTAL 


COORD : 


****** n A R R A T I V E ****** 
BRIEF DESCRIPTION OF PROJECT AND PROJECT LOCATION FOR SUMMARY BUDGET: 


THIS PROJECT IS TO ENSURE THAT MANAGEMENT OF HAZARDOUS MATERIALS FROM 
DISTRICT OPERATIONS IS IN ACCORDANCE WITH FEDERAL STATE AND LOCAL 
HAZARDOUS MATERIALS AND HAZARDOUS WASTE REGULATIONS. UNDER THIS 
PROJECT DISTRICT STAFF:1)IDENT I FY AND EVALUATE EXISTING AND PROPOSED 
REGULATIONS, 2) DEVELOP AND IMPLEMENT CORRECTIVE MEASURES TO ACHIEVE 
COMPLIANCE, 3) DOCUMENT AND REPORT ON COMPLI ANCE,ACT I V ITIES, AND 4) 
EVALUATE THE EFFECTIVENESS OF THE COMPLIANCE PROGRAMS. 


LS_AND_OBJECTiVES: 

THE OBJECTIVE OF THIS PROJECT IS TO ENSURE COMPLIANCE WITH THE 
HAZARDOUS MATERIALS REGULATIONS. 

MEASURABLE T ASKS_AND COMPLETION DATES: 


SPECIFIC TASKS TO BE 
MATERIALS MANAGEMENT 
REGULATIONS REGARD IN 
DEVELOP AND IMPLEMEN 
DEVELOP A HAZARDOUS 
CHARACTERIZE, TRACK 
WASTE; 5) CONDUCT IN 
DISTRICT FACILITIES; 
TECHNICAL SUPPORT TO 
OR OPERATIONS; 8} DE 
CONTRACT FOR 1994; 9 
FOR DISTRICT FACILIT 
HAZARDOUS MATERIALS 


COMPLETED INCLUDE: 1) UPDATE THE HAZARDOUS 
PLANS (HMMP)FOR 9 FACILITIES; 2) REVIEW 
G USE AND STORAGE OF HAZARDOUS MATERIALS; 3) 

T CORRECTIVE MEASURES TO ACHIEVE COMPLIANCE, 3} 
MATERIALS POLICIES AND PROCEDURES MANUAL; 4) 

AND DISPOSE OF DISTRICT GENERATED HAZARDOUS 
SPECTIONS AND PERFORM COMPLIANCE AUDITS OF 
6 JREPORT TO THE REGULATORY AGENCIES; 7) PROVIDE 
OTHER DIVISIONS FOR NEW OR MODIFIED FACILITIES 
VELOP AND MANAGE A HAZARDOUS MATERIALS LABORATORY 
) DEVELOP NON-POINT SOURCE COMPLIANCE MEASURES 
IES AND OPERATIONS; AND 10) DEVELOP A FACILITY 
EMERGENCY RESPONSE PROGRAM. 


PRO2§CT_COMPLElI.ON_D ATE : 

THIS IS AN ONGOING PROJECT NECESSITATED BY IMPLEMENTATION OF THE 
HAZARDOUS MATERIALS MANAGEMENT PROGRAM AND RESPONDING TO NEW 
REGULATIONS. 

NON APPLICABLE 

ALLOCATION_FORMULA_AND_BASIS: 

NON APPLICABLE. 


PROJECT: 6024103 GOVERNMENTAL 

RUN DATE: 05/19/94 


Beau Goldie 
08230 

ENVIRONMENTAL COMPLIANCE DIV 


HAZMAT MANAGEMENT 
GENERAL FUND C/Y 


PAGE 831 








E:t20RP7R SA* T A (Vi ,ARA Vfti.Lv » WATT ••• D 1ST U ■' t T 

ft UN D A T t . O 0 I V '• 94 FT SCkl 94 -:.93 BUDGE T REPORT 

PUN TIME- 1 Si 17 


C 0 G$ f) . Hiftf'i 1 yi‘s ? i<»i gg-han : 


FUSfi: CsO 


PROJECT : EM'S 1 MPCEME M T AT I ON 

04100 


PROGRAM: 6 


GENERAi FUND C/Y 

FINANCE MANAGER 


- 9 0 J C T : 60 2 7011 


GfiVfcRHMFNtAi 





. F l S C A L 1993-94 

.- FISCAL 

1994-95 

SECT -ORG- 

acct* 

. ACCOUNT DESCRIPTION . HOURS BUDGET S YTO ADJ $ 

TOTAL $ HOURS 

AMOUNT 

DISTRICT LABOR 





1 02230 

61230 

000 EXPENSED LftBOR/G¥ERH£ AD 

Q& 

? 7 a. 9 

1 04100 

61230 

000 EXPENSED L A SOR/DVfcSH£AD 

689 

18 ' 958 

1 04220 

61230 

000 EXPENSED LASOR/0VERHE AD 

2 00 

4,416 

1 04230 

61230 

000 EXPENSED LABOR/OVER HE AD 

350 

9,097 



SECTION TOTAL 

1 , :25 7 

35,240 

CONTRACT SERVICES 





2 02230 

61305 

000 PROGRAMMING INFORMATION SYSTEM 


49,290 

2 04100 

61097 

000 SOFTWARE 


20,000 

2 04100 

61310 

255 SYSTEMS ANALYSIS 


10,000 



SECTION TOTAL 


79,290 

INTRA-DISTRICT EQUIPMENT 




5 

61241 

INTRA DISTRICT CLASS I/IV 


2,287 


* * * * PROJECT TOTAL * * * * 1,257 116,817 


****** H A ' : :#r ■ "7 


I v E ****** 


lEII£_fiIiCRIPIIOM„0£_EE9i|CI_AND_PRgJICT_LOCAIiON_£OR_SyMMARY^8yOG|I: 

THIS PROJECT COVERS THE INSTALLATION 0? THE FIXED ASSETS AND ACCOUNTS 
RECEIVABLE MODULES OF THE FINANCIAL MANAGEMENT SYSTEM (FMS) . 

INCLUDED IN THIS PROJECT ARE FUNDS FOR A TECHNICAL WRITER TO PROVIDE 
DOCUMENTATION AND PROCEDURES FOR THESE MODULES. 

THIS PROJECT, TOGETHER WITH FMS ENHANCEMENTS (#6027012) AND FMS 
MAINTENANCE (#6027103) REPLACES FINANCIAL MANAGEMENT SYSTEMS 
(#6022103), WHICH WAS USED DURING FISCAL YEAR 1993-94. 

£ROJ|CI_GgALS„-AND_gi.JE'CIIVES : 

THE GOALS ARE 1) TO REPLACE AND ENHANCE THE CURRENT CAPABILITIES OF 
THE FIXED ASSET SYSTEM ON THE BURROUGHS WITH THE FMS MODULE AND 2) TO 
UTILIZE THE ACCOUNTS RECEIVABLE MODULE OF THE FMS TO THE EXTENT 
APPLICABLE FOR THE WATER RESOURCES SYSTEM. 

3 £ A S UA A B i.E _ T A § £ 5 _AM|. £ §£PUETI ON w OA Tig S : 

THIS PROJECT IS CURRINTLY ON HOLS) WITH NO SCHEDULED COMPLETION DATE . 
WHEN IMPLEMENTATION RESUMES, THE SCHEDULE ON ft PART TIME BASIS IS AS 


f" - f‘ . ■ I ‘ , : 

:A' | : :Ss S U; Jj; 



GOVERNMENTAL 


FMS IMPfEKENTAT!ON 
SiHiRAL FUND C/Y 
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SANTA CLARA VALLEY WATER DISTRICT 
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?UN DATE: 05/19/94 

TUN TIME: 13:17 


FISCAL 94-95 BUDGET REPORT 

COORD: Marilyn 

F l eischman 


FUND: 060 


PROJECT: FMS IMPLEMENTATION 

04100 



PROGRAM: 6 


GENERAL FUND C/Y 

FINANCE 

MANAGER 


’ROJECT: 6027011 


GOVERNMENTAL 





****** 

NARRATIVE 

****** 




FOLLOWS. : 

FIXED ASSETS EVALUATION 7 MONTHS 
FIXED ASSETS IMPLEMENTATION 8 MONTHS 

ACCOUNTS RECEIVABLE EVALUATION 5 MONTHS 
ACCOUNTS RECEIVABLE IMPLEMENTATION 5 MONTHS 

TECHNICAL WRITER 8 MONTHS 

PRO i £ £I_com p l eij,on_d a i e : 

THIS PROJECT IS SCHEDULED FOR COMPLETION 25 MONTHS AFTER INCEPTION. 
00 ST_S HA IUN (^REIMBURSEMENT: 

NOT APPLICABLE. 

ALL0CATION_FORMULA_AND_BAS£S: 

NOT APPLICABLE. 


ROJECT: 6027011 


PAGE 833 


GOVERNMENTAL 


FMS IMPLEMENTATION 
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F:B:2'0.JtP7R SAMTA CLARA VALLEY HATER DISTRICT PAG-E 

ROM DATE; 05/19/94 FISCAL 94-95 BUDGET REPORT 


RUN TIME; 13:17 









COORD : Ma r* i t yrs 

Fief schmars 


FUND: 060 


PROJECT: FMS ENHANCEMENTS 

04100 



PROGRAM: 6 


GENERAL FUND C/Y 

FINANCE 

MANAGER 


PROJECT: 6027012 


GOVERNMENTAL 






.. F I S C A 

l 1993-94 .. 

-- FISCAL 

1994-95 -- 

SECT -OR 6- 

ACCT - 

. ACCOUNT DESCRIPTION . HOURS BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 






1 01200 

61230 

000 EXPENSED LA BOR/OVERHEAD 


360 

9.-904 

1 02230 

61230 

000 EXPENSED L ASOR/OVERHEAD 


492 

13,899 

1 04100 

61230 

000 EXPENSED LA BOR / OVERHEAD 


700 

21,791 

1 04220 

61230 

000 EXPENSED LA80R / OVE RHEAD 


200 

4 t 4 1 6 

1 04230 

61230 

000 EXPENSED LA BOR/OVERHEAD 


800 

20,792 



SECTION TOTAL 


2,552 

70,802 

CONTRACT SERVICES 






2 02230 

6 1 305 

000 PROGRAMMING INFORMATION SYSTEM 



79,290 

2 04100 

61097 

000 SOFTWARE 



30,000 

2 04100 

61310 

255 SYSTEMS ANALYSIS 



5 0,000 



SECT IOM TOTAL 



159,290 

INTRA-DISTRICT EOUfPMEMT 





5 

61241 

IHTRA DISTRICT CLASS I/IV 



4 n 6 4 4 



* * * * !-:£#*'? T**-T£l # * * ■* 

r iv .C %s s f v# i r% 


g 3 3 £ 

234 # 736 


& # # # # ^ 


SEII£_5iI£IlElISM_f£_ES2il£I_AMfi_£I2ii£I_t2£4I!21_£fS_l : Mi : MEI_mEfiII: 

THIS PROJECT COVERS MAJOR ENHANCEMENTS TO MODULES Of THE FINANCIAL 
MANAGEMENT SYSTEM AFTER INITIAL IMPLEMENTATION IS COMPLETE. 


THIS PROJECT, TOGETHER WITH FMS IMPLEMENTATION (#6027011) AND FMS 
MAINTENANCE (#6027013) REPLACES FINANCIAL MANAGEMENT SYSTEMS 
(#6022103). 


EE2iI£I_SSAL 1_AN0^,08 J|CT IVES ; 

THE GOAL IS TO IMPLEMENT MAJOR ENHANCEMENTS TO THE EXISTING MODULES 
OF THE FINANCIAL MANAGEMENT SYSTEM (FMS) DURING FT 1994/95 IN SUPPORT 
OF BUDGET RESTRUCTURING AND PROJECT MANAGEMENT. 

MIASURAiL,f_TAi«S_AMD_GOM:gtf HON_DAIiS: 

DESIGN ACCOUNTING SYSTEM TO ACCOMMODATE BUDGET RE-STRUCTURING AND 
PROJECT MANAGEMENT BY 6/94 

REVIEW CAPABILITY OF FMSII BY 7/94 

DEFINE ENHANCEMENTS FOR EACH MODULE COMPLETED BY 8/94 


PRO JECT s 
BUN DATE 


6027012 

: 05/19/94 


?MS c^HANCEssENTS 
GENERAL FUKO C/Y 


PAGE 834 













FB20RP7R 

RUM DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 060 
PROGRAM: 6 
PROJECT: 6027012 

****** 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: FMS ENHANCEMENTS 
GENERAL FUND C/Y 
GOVERNMENTAL 

N A R R A T I V E 


PAGE 835 


COORD: Marilyn Fleischman 
04100 

FINANCE MANAGER 


DEVELOP DETAILED SCHEDULE BY 9/94 

COMPLETE TASKS ACCORDING TO SCHEDULE BY 6/95 



PROJECT: 6027012 
RUN DATE: 05/19/94 


GOVERNMENTAL 


FMS ENHANCEMENTS 

GENERAL FUND C/Y PAGE 835 



: 20RP7R 


: ’ A N TA Cl A d A V A i. L E Y W A T f : R 

DI STRICT 




FISCAL 94-95 BUDGET 

REPORT 










COORD: R n y Casey 


FUND: 0:60 


PROJECT: CMS MAINTENANCE 

02230 


! I- * ., ’ - tj 


GENERAL fund c/y 

INFORMATION SYSTEMS 

mmmm. 

PB-OJF', T : 602 7013 


GOVERNMENTAL 






F ISC A t 1993-94 - - ------- ., FISCAL 

i y.-y;. -g f " 

SECT - ©ft C- 

ACCT - 

- - ACCOUNT DESCRIPTION . HOURS g 

UDBET * YTD AOJ % TOTAL S HOURS 


DISTRICT L ABOR 





1 Of 3 

61230 

000 EXPENSED LABOR/OVER HE AD 

540 

TS . 25 5 

1 Q4100 

61230 

000 EXPENSED LABOR/OVERHEAD 

753 

23,441 

1 04230 

61230 

000 EXPENSED LABOR 7GVE R HE AD 

200 

5,198 



SECTION TOTAL 

1,493 

43,894 

CONTRACT SERVICES 





2 02230 

61061 

000 MAINTENANCE SERVICES SOFTWARE 


38,400 

2 02230 

61305 

000 PROGRAMMING INFORMATION SYSTEM 


79,: 2:90 



SECTION TOTAL 


i:- : 17-:,::6:90 


I MTS A-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/1V 2,717 

* * * * PROJECT TOTAL * * * * 1,493 164,301 


****** N A R R A T I V E ****** 

MAINTENANCE OF FINANCIAL MANAGEMENT SYSTEM. 

PRO^E C^ — SOAL^S_AND_CS»I E C^J_VE 3 : 

CONTINUOUSLY MAINTAIN A MODERN COMPUTERIZES FINANCIAL MANAGEMENT 
SYSTEM, USING PURCHASED SOFTWARE, 

E12J:l£I_£OM£ iIII2M_2fiII; 

THIS IS AN ON-GOING OPERATION. 



GOVERNMEN !'A L 


FMS MSI N TENANCE ■ 

6:E:M:ER:Ai. F : IJ : N: : D G7 Y P: A % : 8:36 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
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COORD: Ray Casey 


FUND: 060 


PROJECT: 

PAYROLL ENHANCEMENTS 

02230 



PROGRAM: 6 



GENERAL FUND C/Y 

INFORMATION 

SYSTEMS 

DIVISION 

PROJECT: 6027022 



GOVERNMENTAL 







. FISCAL 1993-94 - 

-- 

- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

. ACCOUNT DESCRIPTION --• 

- HOURS BUDGET $ YTD ADJ S 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 







1 02230 

61230 

000 EXPENSED LABOR/OVERHEAD 



872 

24,634 

1 04100 

61230 

000 EXPENSED LABOR/OVERHEAD 



134 

4,171 

1 04230 

61230 

000 EXPENSED LABOR/OVERHEAD 



236 

6,134 



SECTION TOTAL 



1 , 242 

34,939 

CONTRACT SERVICES 







2 02100 

61310 

269 PREPARE/MAINTAIN DOCUMENTATION 



10,000 

2 02230 

61305 

000 PROGRAMMING INFORMATION SYSTEM 



15,000 



SECTION TOTAL 




25,000 

INTRA-DISTRICT EQU 

IIPMENT 






5 

61241 

INTRA DISTRICT CLASS I/IV 




2,261 



* * * * PROJECT TOTAL * * * * 



1,242 

62,200 


****** N A R R A T I V E ****** 

BRiEF_DESCRiPTiON_OF_PROJECT_AND_PROJECT_LOCATiON_FOR_SyHHARY_BUDGET: 

THIS PROJECT COVERS MAJOR ENHANCEMENTS TO THE EXISTING HIGHLINE 
SYSTEM AND INCLUDES PURCHASE OF TECHNICAL WRITER FOR PAYROLL AND 
SYSTEM ADMINISTRATION. 

T_GOALS_AND_OBJECJIVES: 

THE GOAL IS TO IMPLEMENT MAJOR ENHANCEMENTS TO THE EXISTING PERSONNEL 
MODULE . 

MEASURABLE_TASjCS_AND_COMPLEIiON_DATES: 

DEFINE ENHANCEMENTS OF SCREENS 8/94 

DEVELOP IMPLEMENTATION/TRAINING SCHEDULE 10/94 
COMPLETE TASKS ACCORDING TO SCHEDULE 94/95 

EESi§CT_COMPLETiON_DATE : 

THIS IS AN ON-GOING PROJECT. 


PROJECT: 6027022 GOVERNMENTAL PAYROLL ENHANCEMENTS 

RUN DATE: 05/19/94 GENERAL FUND C/Y PAGE 837 











BUSS DATE: 05/19/54 
SUN TIME: 13:17 

FUND: 060 
PROGRAM: 6 
PROJECT: 6027023 


SANTA CLARA VALLfiV WATER DISTRICT 
FISCAL 94-95 BU 0 G E T REPORT 


PROJECT: PAYROLL MAINTENANCE 
GENERAL FUND C/Y 
GOVERNMENTAL 


PAsGii 8:S:8 


COORD: Ray Casey 

02230 

INFORMATION 


FISCAL 


1993-94 


SYSTEMS DIVISION 


FISCAL 1994-95 


SECT - OR G - 

ACCT - 

“ “ “ 

--- ACCOUNT DESCRIPTION . 

HOURS 

BUDGET $ 

YTD ADJ % 

TOTAL $ 

HOURS 

AMOWNT 

DISTRICT 

LABOR 










1 

02220 

61230 

000 

EXPENSED LABOR/OVERHEAD 





85 

2,116 

1 

02230 

61230 

000 

EXPENSED LABOR/OVERHEAD 





760 

21,470 

1 

04100 

61230 

000 

EXPENSED LABOR/OVESHEAD 





95 

2,957 

<8 

i 

04230 

61230 

000 

EXPENSED LABOR/OVERHEAD 





591 

15,360 




SEC 

TION TOTAL 





1 5 31 

41,903 

CONTRACT 

SERVICES 










2 

02100 

61 .1 1 0 

255 

SYSTEMS ANALYSIS 






30 t 000 

2 

02230 

61061 

000 

MAINTENANCE SERVICES SOFTWARE 






4 y (} {} 

2 

02230 

61305 

000 

PROGRAMMING INFORMATION SYSTEM 






15,000 




SEC 

T I ON TOT Af. 






59,000 


I: :M: T :R A- D TST R 1 


EOUiPMF N T 


INT-RA DISTRICT CLASS I /1V 
* * * * PROJECT TOTAL * * * * 


.531 


2 « 7 87 


****** N A U R A T I V E * * * * * * 

BR I_E F . .DESCRlPn ON_OF ._PRO J £ C,I_AND_PRO J E CT.. LOCAT 10N..F OR_SUMH A R Y ..BUDGET : 

THIS PROJECT COVERS AUDI T IMG Ut- KtKSUNNt: t./PA TROLL SYSTEM 
TRANSACTIONS, REPORTS AND RECORDS AND RESOLUTION OF SYSTEM PROBLEMS, 

£E2il£I~£9*£I-M£„9 B iI£IIMI £• 

MAINTAIN ACCURATE PERSONNEL/PATROL L SYSTEM CURRENT AMS HISTORICAL 
RECORDS, 

MlA§yRABLt_iASics_AN!>_coHPLETiON_DAiES: 

PROCESSING PERSONNEl/PAYROLL TRANSACTIONS ON A SI WEEKLY BASIS. 

£E 2 JI£I_COMPLETiON_DATE: 

THIS IS AN ON-GOING PROJECT. 


PROJECT: 6027023 
RUN SATE: 05/19/94 


GOVERN ME N TA L 


PAYROLL MAINTENANCE 
GENERAL FUND C/Y 


m 66 8 S;8 






















FB20RP7R 



SANTA CLARA VALLEY WATER 

DISTRICT 



PAGE 839 

RUN DATE: 05/19/94 


FISCAL 94-95 BUDGET REPORT 




RUN TIME: 13:17 













COORD: Tanya Young 



FUND: 060 



PROJECT: AFFIRMATIVE ACTION 


01200 



PROGRAM: 6 



GENERAL FUND C/Y 


ASST GEN MGR 

-S WILLIAMS 

PROJECT: 6028101 



GOVERNMENTAL 









F I S C A 

L 1993-94 . 

FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

- - - • 

--- ACCOUNT DESCRIPTION . HOURS BUDGET $ 

YTD ADJ $ TOTAL % 

HOURS 

AMOUNT 

DISTRICT LABOR 








1 01100 

61230 

000 

EXPENSED LABOR/OVERHEAD 2,663 

67,587 

67,587 



1 01200 

61230 

000 

EXPENSED LABOR/OVERHEAD 



3,205 

88,170 



SECTION TOTAL 2,663 

67,587 

67,587 

3,205 

88,170 

CONTRACT SERVICES 








2 01100 

61304 

000 

LEGAL SERVICES 

25,000 

25,000 



2 01200 

61081 

000 

ANNUAL MEMBERSHIP 




200 

2 01200 

61091 

000 

GENERAL OFFICE SUPPLIES 




1,500 

2 01200 

61093 

000 

PRINTING/BINDING 




1,500 

2 01200 

61097 

000 

SOFTWARE 




16,000 

2 01200 

61141 

000 

CONFERENCES/SEMINARS/TRAINING 




25,000 

2 01200 

61161 

000 

TRAN SPORTAT I ON/TRAVEL/LODGING 




5,500 

2 01200 

61304 

000 

LEGAL SERVICES 




25,000 



SECTION TOTAL 

25,000 

25,000 


74,700 

INTRA-DISTRICT EQUIPMENT 







5 

61241 

INTRA DISTRICT CLASS I/IV 

4,847 

4,847 


5,833 



* * 

* * PROJECT TOTAL * * * * 2,663 

97,434 

97,434 

3,205 

168,703 


****** N A R R A T I V E ****** 
BRIEF DESCRIPTION OF PROJECT AND PROJECT LOCATION FOR SUMMARY BUDGET: 


THIS PROJECT IS UNDER THE DIRECTION OF THE AFFIRMATIVE ACTION OFFICER 
AND PROVIDES FOR THE REVISION OF THE AFFIRMATIVE ACTION PLAN 

ER2JT_GOALS_AND_OBJECTiVES: 

THE PROJECT GOALS AND OBJECTIVES ARE TO PRODUCE AN AFFIRMATIVE ACTION 
PLAN THAT MEETS ALL FEDERAL GUIDELINES INCLUDING BUT NOT LIMITED TO 
AN UPDATE OF THE EQUAL EMPLOYMENT OPPORTUNITY POLICY, SEXUAL 
HARASSMENT POLICY, AND INVESTIGATIVE COMPLAINT PROCEDURE, 

IDENTIFICATION OF TARGETED RECRUITMENT GOALS AND OBJECTIVES BY 
DEPARTMENT, AND DISTRICT-WIDE, BY MEANS OF AN 8 FACTOR ANALYSIS 

MEASyRABLE_TASKS_AND_COMPLETiON_DATES: 

CONDUCT LEGAL RESEARCH ON LEGAL UPDATES OF THE AFFIRMATIVE ACTION 
REQUIREMENTS; IDENTIFY CONSULTANT WHO HAS EXPERIENCE WITH THE 8 
FACTOR ANALYSIS PROCESS; CONDUCT CONSULTANT REVIEW PROCESS; COMPILE 

PROJECT: 6028101 GOVERNMENTAL AFFIRMATIVE ACTION 

RUN DATE: 05/19/94 GENERAL FUND C/Y PAGE 839 










F3," ?7k 

RUN DATE . OS/iV/ 9 4 

RUN TIME- 131 7 


S k NT* CLAW A VALLEY WATER b i ST K l C T 
FISCAL 94 - VS BUDGET REPORT 

past. '■ 

FUND: 060 

PROGRAM; is 

PROJECT; A 0 281 0 1 


PROJ E CTs AFFIRMAT1 ¥ E ACt ; ON 

GENERAL FUND r/V 
#VtRHMENTAL 

CO 3RD : Tanya Vatina 

01200 

ASST GEN MUR S WILLIAMS 


ft * 4 i a- s 

N A R R A T 1 V c 

****** 


STATISTICAL RESEARCH FOR 8 rA.CTO;R »>;RO:C:ESS: CONDUCT 8 FACTOR ANALYSIS; 
WRITE THE NARRATIVE FOR THE PLAN; COMPILE' DRAFT Of THE COMPLETE PLAN; 
MANAGEMENT REVIEW OF THE DRAFT PLAN; REVIEW Of THE DRAFT PLAN BY 
ENGINEER'S SOCIETY AND ASSOCIATION Of WOMEN EMPLOYEES; MAKE 
APPROPRIATE REVISIONS TO THE PLAN, MANAGEMENT REVIEW OF THE FINAL 
GRAFT OF THE PLAN; PRESENT PLAN TO THE DISTRICT BOARD OF DIRECTORS 

PROJECT COMPLETION DATE; 


SEVEN MONTHS 



AFFIRMATIVE ACT;OH 

■ r ’ : *■ ~ \ ; 













FB20RP7R SANTA CLARA VALLEY WATER DISTRICT PAGE 841 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 


FUND: 060 
PROGRAM: 6 
PROJECT: 6039101 


PROJECT: REDUCTION OF DRIVE ALONE TRIPS 
GENERAL FUND C/Y 
GOVERNMENTAL 


COORD: Harry Lauderbach 
02100 

ADMINISTRATIVE SERV MANAGER 








---FISCAL 1993-94 - 


-- FISCAL 

1994-95 -- 

SECT 

-ORG- 

ACCT - 

• • • ■ 

■-- ACCOUNT DESCRIPTION . 

HOURS 

BUDGET $ YTD ADJ $ 

TOTAL % 

HOURS 

AMOUNT 

DISTRICT LABOR 









1 

02100 

61230 

000 

EXPENSED LABOR/OVERHEAD 




510 

13,688 

CONTRACT SERVICES 









2 

02100 

61061 

000 

MAINTENANCE SERVICES SOFTWARE 





800 

2 

02100 

61071 

000 

MATERIALS & SUPPLIES GENERAL 





10,000 

2 

02100 

61073 

000 

SMALL TOOLS 





1 ,500 

2 

02100 

61076 

000 

COMPUTER COMPONENTS 





500 

2 

02100 

61077 

000 

OFFICE MACHINES 





200 

2 

02100 

61078 

000 

FURNITURE 





690 

2 

02100 

61081 

000 

ANNUAL MEMBERSHIP 





225 

2 

02100 

61091 

000 

GENERAL OFFICE SUPPLIES 





250 

2 

02100 

61096 

000 

BOOKS/PUBLI CAT IONS 





150 

2 

02100 

61097 

000 

SOFTWARE 





3,575 

2 

02100 

61098 

000 

SPECIAL EXPENSES OTHER 





6,900 

2 

02100 

61141 

000 

CONFERENCES/SEMINARS/TRAINING 





3,000 

2 

02100 

61161 

000 

TRAN SPORTAT ION/TRAVEL/LODGING 





3,150 

2 

02100 

61310 

453 

ENVIRONMENTAL COMPLIANCE 





50,500 

2 

02100 

6141 1 

000 

COMMUNCIATIONS TELEPHONE 





600 

2 

02100 

61422 

000 

LEASE EQUIPMENT 





2,000 


SECTION TOTAL 84,040 

INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/1V 928 


* * * * PROJECT TOTAL * * * * 


510 98,656 


****** N A R R A 


V £ ****** 


BRiEF_DESCRiPTiON_OF_PROJECT_AND_PROJECT_L9CATiON_F2R_SyMMARY_BUDGET: 

BAY AREA AIR QUALITY MANAGEMENT DISTRICT'S (BAAQMD) MANDATED PROGRAM 
TO REDUCE DRIVE ALONE EMPLOYEE COMMUTE TRIPS TO WORK SITES WITH MORE 
THAN 100 EMPLOYEES AND TO PROMOTE COMMUTE ALTERNATIVES. 

EROJ£CI_GOALS_AND_OBJECT IV ES: 


PERFORMANCE OBJECTIVES MAY BE REPORTED TO THE BAAQMD IN TERMS OF PEAK 
PERIOD AVERAGE VEHICLE RIDERSHIP (AVR) - THE NUMBER OF EMPLOYEES 
REPORTING TO A WORK SITE DIVIDED BY THE NUMBER OF VEHICLES THEY 
ARRIVED IN, OR VEHICLE EMPLOYEE RATIO (VER) - THE NUMBER OF VEHICLES 
DIVIDED BY THE NUMBER OF EMPLOYEES. THE BAAQMD DESIGNATED OBJECTIVES 
ARE: 1994 1995 1996 1997 1998 1999 


PROJECT: 6039101 
RUN DATE: 05/19/94 


GOVERNMENTAL 


REDUCTION OF DRIVE ALONE TRIPS 
GENERAL FUND C/Y 


PAGE 841 











: g ? 0 ^ P 7 R 

SUN DATE: 05/19/94 
RU H TIME: 13:1? 

F-U-HD: 060 

- - v ' 

PROJECT. 6039101 


R:OJi:Ct! 60:3:91:0'1 
Lf:M O.A : is 05 /19/ 9 4 


SANTA CLARA VALLEY W A TER DISTRICT 

FISCAL 94-95 BUDGET REPORT 


mm 842 


PROJECT: REDUCTION OF DRIVE ALONE TRIPS 
GENERAL FUND €/Y 
GOVERNMENTAL 


COORD: Harry lauderbach 

0 210 0 

ADMINISTRATIVE SERV MANAGER 




AVR 1.15 
VER 0.87 


R 


1 .20 

0.83 


..4485:4 

1 .25 
0.80 


1 .30 

0 . 7 ? 


I 


1 .35 
0.74 


****** 


1.35 

0.74 


a|ASyRA|ll_TASKl_AND_COMPLETiON_DATES: 

APPOINT AM EMPLOYEE TRANSPORTATION COORDINATOR (ETC) 9-30-94 

NOT IFY EMPLOYEES OF TR IP REDUCTION PROGRAM 9-30-94 

REGISTER WITH BAAQHD AND IDENTIFY ETC AND TRIP REDUCTION 
PROGRAM MANAGER 9-30-94 

TRAINING AND CERTIFICATION OF ETC 4-01-95 

SUBMIT BASELINE TRANSPORTATION SURVEY TO 8AA0MD 5-31 95 

DEVELOP AND IMPLEMENT PROGRAM 11-30-95 

SUBMIT FORMAL TRIP REDUCTION PLAN TO BAAQHD {IF NECESSARY)11 - 01 - 96 


PROJECT COMPLETION DAT! 


’HIS IS AN Oft -GOINS PROJECT 


GOVERNMENTAL REDUCTION OF DRIVE ALONE TRIPS 

GENERAL FUND C/Y PAGE 843 








FB20RP7R 





SANTA 

CLARA VALLEY WATER DISTRICT 

PAGE 843 

RUN DATE: 

05/19/94 



FISCAL 94-95 BUDGET REPORT 


RUN TIME: 

13:17 













COORD: DEBBIE BANCROFT 


FUND: 060 





PROJECT: 

SAFETY TRAINING 02240 


PROGRAM: 

6 





GENERAL FUND C/Y RISK MANAGEMENT DIVISION 

PROJECT : 

6041102 





GOVERNMENTAL 








. FISCAL 1993-94 . FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

- ’ " ■ 

ACCOUNT DESCRIPTION -- 

- HOURS BUDGET % YTD ADJ $ TOTAL $ HOURS 

AMOUNT 

DISTRICT 

LABOR 







1 

03230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

50 

848 

1 

04220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

200 

4,416 

1 

05320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

210 

5,546 

1 

071 00 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

100 

2,247 

1 

07220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

700 

15,365 

1 

07230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

200 

4,462 

1 

07240 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

200 

5,298 

1 

07250 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

350 

7,879 

1 

07260 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

250 

8,015 

1 

08230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

374 

10,221 

1 

08430 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

40 

1,403 

1 

09220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

524 

16,181 

1 

09230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

160 

3,973 


SECTION TOTAL 3,358 85,854 


INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/1V 6,112 

* * * * PROJECT TOTAL * * * * 3,358 91,966 


****** N A R R A T I V E ****** 

1EIEF_DESCRIPTiON_OF_PROJECT_AND_PROJECT_LOCATION_FOR_SUMMARY_ByDGET: 

THIS PROJECT INCLUDES ALL TIME CHARGEABLE FOR STAFF TO ATTEND ALL 
MANDATED SAFETY TRAINING AND OTHER HEALTH OR SAFETY TRAINING 
PROGRAMS. 

EE2 JLi£I_GOA L S_AND_0B J E C XiV E S : 

ATTENDANCE OF STAFF AT ALL MANDATED SAFETY TRAINING AND OTHER HEALTH 
OR SAFETY TRAINING PROGRAMS. 

NEASyRABLE_TASKS_AND_COMPLEIION_DATES: 

COMPLETE THE FOLLOWING TRAINING IN FISCAL YEAR 94-95: CRANE 
TRAINING, CONFINED SPACE TRAINING, RESPIRATOR TRAINING, CPR/FIRST AID 
TRAINING, HAZARDOUS MATERIALS/HAZARDOUS WASTE TRAINING, AND OTHERS AS 
REQUIRED . 


PROJECT: 6041102 

GOVERNMENTAL 

SAFETY 

TRAINING 


RUN DATE: 05/19/94 


GENERAL 

FUND C/Y 

PAGE 843 



















FB20RP7R 





SANTA 

CLARA'VAL LEY WATER DISTRICT 


PAGE 845 

RUN DATE: 

05/19/94 



F 

ISCAL 94-95 BUDGET REPORT 



RUN TIME: 

13:17 














COORD 

: Stan Wolfe 


FUND: 060 





PROJECT 

: PROJECT MANAGEMENT PRACTICES 

01100 


PROGRAM: 6 






GENERAL FUND C/Y 

GENERAL MANAGER 


PROJECT: 6050101 





GOVERNMENTAL 









. FISCAL 1993-94 --- 

. FISCAL 

1994-95 -- 

SECT 

-ORG- 

ACCT- 

“ * * ' 

ACCOUNT DESCRIPTION - 

. HOURS BUDGET $ YTD ADJ $ 

TOTAL $ HOURS 

AMOUNT 

DISTRICT L 

ABOR 








1 

01100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


1,711 

59,389 

1 

01200 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


110 

3,026 

1 

02220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


280 

6,969 

1 

02230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


536 

15,142 

1 

02240 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


80 

1,936 

1 

03100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


360 

9,126 

1 

04100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


178 

5,541 

1 

04220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


160 

3,533 

1 

04230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


160 

4,158 

1 

04240 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


80 

1,846 

1 

05210 

61230 

000 

EXPENSED 

LABOR/OVERKEAD 


320 

1 1 , 088 

1 

05220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


480 

13,987 

1 

05230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


240 

7,500 

1 

05310 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


80 

2,385 

1 

05320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


90 

2,377 

1 

05330 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


360 

11,470 

1 

05340 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


360 

12,762 

1 

06210 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


640 

20,467 

1 

06220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


400 

12,188 

1 

06230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


320 

9,075 

1 

06320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


480 

14,592 

1 

07100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


100 

2,247 

1 

07260 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


100 

3,206 

1 

08210 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


115 

4,789 

1 

08220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


115 

3,006 

1 

08230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


115 

3,143 

1 

08310 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


115 

3,901 

1 

08320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


115 

3,291 

1 

08330 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


115 

3,294 

1 

08420 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


110 

3,192 

1 

09210 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


140 

6,366 

1 

09220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


140 

4,323 

1 

09230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


140 

3,476 

1 

09320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


140 

4,308 




SECTION TOTAL 


8,985 

277,099 

CONTRACT S 

ERVICES 








2 

01100 

61091 

000 

GENERAL OFFICE SUPPLIES 



250 

2 

01100 

61093 

000 

PRINTING/BINDING 



10,000 

2 

01100 

61095 

000 

FILM/PROCESSING 



200 

2 

01100 

61096 

000 

BOOKS/PUBLICATIONS 



250 

2 

01100 

61141 

000 

CONFERENCES/SEMINARS/TRAINING 


2,000 


PROJECT: 6050101 
RUN DATE: 05/19/94 


GOVERNMENTAL PROJECT MANAGEMENT PRACTICES 

GENERAL FUND C/Y PAGE 845 










SANTA CLARA VALLEY WATER DISTRICT 



PAGE 846 

RUM DATE s 05/19/94 



FISCAL 94-95 BUDGET REPORT 




RUM TIME; 13;17 










COORD 

: Stan Wolfe 



FUND; 060 



PROJECT; PROJECT MANAGEMENT PRACTICES 

01100 



PROGRAM: 6 



GENERAL FUND C/Y 

GENERAL MANAGER 


PROJECT: 6050101 



GOVERNMENTAL 







...- FISCAL 1993-94 --- 


- FISCAL 

1904.95 .. 

SECT * OR G- 

ACCT - 

“ ^ * 

--- ACCOUNT DESCRIPTION .- HOURS BUDGET S YTO ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

CONTRACT SERVICES 







2 01100 

61161 

000 

TRANSPORTATION/TRAVEl/LODGING 



5,000 

2 01100 

61305 

000 

PROGRAMMING INFORMATION SYSTEM 



110,000 

2 01100 

61310 

139 

TRAINING 



200,000 

2 01100 

61310 

21? 

ORGANIZATIONAL ANALYSIS 



?5,000 



sec 

TI ON TOTAL 



402,70 0 

IMTiA-DISTRICT EQUIPMENT 






5 

61241 

I NT 

RA DISTRICT CLASS I/IV 



16,353 



# ft 

* * PROJECT TOTAL * * * * 


8,985 

696,152 




****** U _4 ^ R £ 1 J y : ****«# 





!IiE£_£II : £Ii£iIfit_M_El ; 2iI£i_Mfi_£S2M£I_tS£iII2S_£SI_iMMMEI_iyffiIl! 

THIS PROJECT INCLUDES ALL TIME CHARGEABLE TO IMPLEMENTING 
DISTRICT WIDE IMPROVEMENTS TO PROjfcCf MANAGEMENT SYSTEMS, As WELL AS 
INCORPORATION, WHERE APPROPRIATE, 0 F BENEFICIAL ASPECTS OF OTHER 
INNOVATIONS DEVELOPING WITHIN FEDERAL , STATE AND LOCAL GOVERNMENT, 
AND PRIVATE INDUSTRY,- THAT FOCUS ON CUSTOMER~OR I ENT ED SERVICE AND 
QUALITY MANAGEMENT PRINCIPLES. 

ES2ilEI_fi2iiI_ME_2IiI£IIMII: 

FOR FY 94/95, THIS ACCOUNT IS USED FOR CHARGES RELATING TO 
IMPLEMENTATION OF IMPROVEMENTS TO THE DISTRICT'S PROJECT MANAGEMENT 
SYSTEMS, PROCESSES, AND TOOLS, INCLUDING UPGRADING OF THE DISTRICT'S 
DISTRIBUTED COMPUTER NETWORK AND FMS IF REQUIRED, DEVELOPING 
PROJECT-RELATED FINANCIAL AND NON-FINANClAL REPORTS, PROJECT MGMT 
TRAINING, TEAM BUILDING, AND FORMULATION OF PROJECT MANAGEMENT 
POLICIES AND PROCEDURES. 

M|IiyfiiBL|_TASKS_AND_COMPi|TiSN_DAX|Ss 

COMPLETE MS PROJECT, FMS, AND PROJECT MANAGEMENT TRAINING BY; 
DECEMBER 1, 1994; COMPLETE PROJECT MANAGEMENT POLICIE$/PROCEDURES 

BY; DECEMBER 1, 1994; COMPLETE DESIGN OF PROJECT MANAGEMENT 
FINANCIAL REPORTS BY DECESSER 1, 1994; COMPLETE DESIGN OF PROJECT 
MANAGEMENT NON-F I NANC IAL REPORTS BY; DECEMBER 1 , 1994; COMPLETE 
UPGRADES TO DISTRICT COMPUTERS AND NETWORK BYs JUNE 30, 1993 


PROJiCf: 6058101 
ROM OATis 05/19/94 


GOVERNMENTAL 


PROJECT 


MAMA 6 E Mil NT 
GENERAT 


PRACTICES 
FUND G/Y 


PSI 













FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 060 
PROGRAM: 6 
PROJECT: 6050101 

****** 

PROJECT COMPLETION DATE: 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: PROJECT MANAGEMENT PRACTICES 
GENERAL FUND C/Y 
GOVERNMENTAL 

NARRAT IVE 


PAGE 847 


COORD: Stan Wolfe 
01100 

GENERAL MANAGER 


THIS PROJECT MANAGEMENT PROJECT IS SCHEDULED FOR COMPLETION IN JUNE, 
1995 


COST_SHAIM NG^REXMBURSEME NT : 


THIS IS AN OVERHEAD COST THAT IS ALLOCATED TO ALL PROJECTS ON A 
DIRECT LABOR BASIS 


PROJECT: 6050101 
RUN DATE: 05/19/94 


GOVERNMENTAL 


PROJECT MANAGEMENT PRACTICES 
GENERAL FUND C/Y 


PAGE 847 





;; 1; :£ : ::: 


P R#a E : G T : 6 09 91 0* 


St C l 


AG € T ■ 


PROJEt 


ACCOUNT DESCRIPTION 


CONTRACT SERVICES 

2 04230 71100 000 BOND PRINCIPAL EXPENSE 

2 04230 71200 000 SONS INTEREST EXPENSE 

2 G423Q 71300 000 PAYING AGENT EXPENSE 

SECTION TOTAL 

* * * * PROJECT TOTAL * * * * 


CLARA VALLEY WATER DISTRICT 
:SCAl. 94 • 95 BUDGET REPORT 


DEBT StRViCE-LOPS PAYABLE 
GEN E;R A !. F U N D C / Y 


FISC 
BUDGET % 

175,520 
643,682 
2,04 S 

821,250 

821,250 


» - f H: 1 f | 

ACCOUNTING 01VI! 


L 1993-94 
YTD A-O'J % 


'2 kL S 

175,520 
643,682 
2,048 

821,250 

821,250 




9 5 

AMOUNT 


183,420 
609,556 
2,395 

795,371 

795,371 


****** H A R R A T I V E ****** 

|RIi£_9.i5CRiPIigN_OF_PROJECT_AND_PROJECT_LOCATl > ON_FgR_syMNARr_|yDGET : 

THIS SCOPE OF WORK COVERS THE COST OF PRINCIPAL AND INTEREST FOR 
RETIREMENT OF CERTIFICATES SOLD TO FINANCE THE ACQUISITION OF 
PROPERTY FOR AN EXPANSION OF THE DISTRICT'S HEADQUARTERS. 

EEOilCI.SOALS_AND_OBJECTXVES: 

THE DEBT SERVICE OBLIGATION FOR 1994-95 IS AS FOLLOWS: 


SERIES 

1990 


PRINCIPAL 
$ 183,420 


i N T SU E S T 
609,556 


AGENT'S FEES 
2,395 


TOTAL 
$ 795,371 


MEASURABLE TASKS AND COMPLETION DATES: 


A SERIES WAS ISSUED ON AUGUST 1, 1990 FOR 818,000,000 WITH AN AVERAGE 

INTEREST RATE OF 6.8819%. THIS SERIES IS TO BE FULLY REDEEMED IN 
2015. 


EEOM£X_£2MX!XI2M-.5£I6 : 

FISCAL YEAR 2015, 


§.» » 1 § 1 










ADMINISTRATION 

PROGRAM 



FB20RP7R SANTA CLARA VALLEY WATER DISTRICT PAGE 849 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 










COORD: IIse Eng 



FUND: 060 





PROJECT: 

SICK LEAVE, VACATION, ETC. 

01100 



PROGRAM: 1 






GENERAL FUND 

C/Y 

GENERAL 

MANAGER 


PROJECT: 6000101 





ADMINISTRATION 











• - - - F I S C A 

L 1993-94 . 

-- FISCAL 

1994-95 - - 

SECT 

-ORG- 

ACCT - 

" ’ * * 

ACCOUNT DESCRIPTION 

---- HOURS 

BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 










1 

01100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

5,432 

178,115 

178,115 

1,470 

58,668 

1 

01200 

61230 

000 

EXPENSED 

LABOR/OVERHEAO 




1,589 

52,580 

1 

01300 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 




2,319 

70,637 

1 

01400 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 




690 

31,236 

1 

02100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1,075 

38,044 

38,044 

1,075 

39,152 

1 

02220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

3,366 

79,741 

79,741 

3,879 

95,579 

1 

02230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

5,377 

141,039 

141,039 

5,161 

143,579 

1 

02240 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 , 225 

29,657 

29,657 

1 , 249 

29,701 

1 

03100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

993 

32,084 

32,084 

1,006 

34,003 

1 

03220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1,517 

30,780 

30,780 

1,533 

31,396 

1 

03230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

6,083 

95,381 

95,381 

6,122 

99,360 

1 

03240 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

5,123 

81,609 

81,609 

5,263 

89,997 

1 

04100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

2,167 

66,635 

66,635 

1,633 

56,404 

1 

04220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

3,994 

81,557 

81,557 

4,045 

86,118 

1 

04230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

5,126 

112,772 

112,772 

5,214 

119,348 

1 

04240 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

2,561 

53,525 

53,525 

2,602 

57,010 

1 

05100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 ,484 

56,986 

56,986 

1,621 

64,240 

1 

05210 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

2,708 

89,960 

89,960 

2,719 

94,213 

1 

05220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

4,684 

129,513 

129,513 

4,731 

136,347 

1 

05230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

3,221 

97,629 

97,629 

3,225 

100,491 

1 

0531 0 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1,032 

29,185 

29,185 

1,035 

30,388 

1 

05320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

7,010 

170,834 

170,834 

7,340 

186,876 

1 

05330 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

2,820 

77,183 

77,183 

2,856 

89,764 

1 

05340 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1,916 

61,829 

61,829 

1,946 

67,137 

1 

06100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

738 

27,830 

27,830 

738 

28,546 

1 

06210 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

3,178 

98,677 

98,677 

2,881 

91,933 

1 

06220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

3,242 

94,115 

94,115 

3,212 

95,429 

1 

06230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

3,063 

81,537 

81,537 

3,089 

86,585 

1 

06320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

7,656 

214,368 

214,368 

7,844 

233,516 

1 

07100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

3,933 

95,808 

95,808 

3,932 

96,609 

1 

07220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

13,951 

281,950 

281,950 

12,036 

247,219 

1 

07230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

6,159 

123,550 

123,550 

7,318 

159,020 

1 

07240 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

9,356 

221,082 

221,082 

9,559 

240,218 

1 

07250 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

7,610 

160,343 

160,343 

8,120 

177,909 

1 

07260 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

2,367 

66,773 

66,773 

2,439 

74,536 

1 

08100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

778 

29,603 

29,603 

1,052 

39,776 

1 

08210 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1,030 

39,840 

39,840 

1,051 

43,764 

1 

08220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

4,597 

107,156 

107,156 

4,754 

124,270 

1 

08230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

4,926 

120,736 

120,736 

5,248 

136,973 

1 

08310 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1,033 

33,046 

33,046 

1,045 

35,102 

1 

08320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

5,176 

126,864 

126,864 

5,106 

130,816 

1 

08330 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

8,600 

199,864 

199,864 

8,706 

213,732 

1 

08420 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

5,357 

142,175 

142,175 

5,455 

154,813 


PROJECT: 6000101 ADMINISTRATION SICK LEAVE, VACATION, ETC. 

RUN DATE: 05/19/94 GENERAL FUND C/Y 


PAGE 849 
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SANTA 

CLARA VALLEY WATER DISTRICT 



PAGE 880 

BUM 2A’t: 

OS/19/9 

4 



F I 

SC A L 94-95 BUDGET 

REPORT 












COORD; Use 6n 

9 


FUN?; . 060 





PROJECT; 

SICK LEAVE, VACA 

TSON, ETC. 

01100 



PROGRAM; 

1 





GENERAL FUND C/Y 

8E-tt£.RAL 

MANAGER 


PROJECT: 

L L 0 v L - 





ADMINISTRATION 











«- ■* -■ ■» — 

-FISC A 

L 1993-94 . 

-- FISCAL 

1994-95 -- 

S6C 

ORG- 

ACC T 


ACCCUI 

IT DESCRIP I N — 

---- HOURS 

BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNr 

DISTRICT 

LABOR 










1 

08430 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

949 

29,656 

29,656 

984 

34,066 

1 

09100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

41? 

23,144 

23,144 

716 

24.64 2 

1 

09210 

61230 

000 

EXPENSED 

LABOR/OVER HE AD 

2?3 

9,921 

9,921 

369 

16,778 

1 

09220 

61230 

000 

EXPENSED 

LASOR/OVERHEAD 

7,253 

188,796 

188,796 

7, 126 

202,307 

1 

09230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

9,157 

213,083 

213,083 

9,058 

216,305 

1 

09120 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

2,656 

77,422 

77,422 

2,691 

81.310 




section TOT AT 


182,369 

4,541,397 

4,5-41,39? 

184,852 

4,852,598 




w * 

* * PRO-it 

ICT TOT At * * * * 

182,369 

4,5.41,397 

4,541,39? 

184,852 

4,852 .598 



****** W A R R A T I V E ****** 
P-ESC-RX.PT I O H § -F Pfeo ifrC T AMD RR-P..HE.CI ..LpC A U UN_FGft SUMMAK r..BUDGET s 


THIS COVERS THE DISTRICTS COST TOR VACATIONS, HOLIDAYS, 
DAYS, SICK DAYS, AND THE PAID LEAVE BENEFITS PROVIDED BY 



PERSONA i. 
THE 


ABM!NI STRATIOM 


Leave, vaeatiom, efc. 

genera:, fund c/y page as 6 






FB20RP7R 

RUM DATE: 05/19/94 
RUM TIME: 13:17 

FUND: 060 
PROGRAM: 1 
PROJECT: 6001101 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 

COORD: Marc Klemencic 

PROJECT: ORDINANCE ADMIN ORD 83-2 06230 

GENERAL FUND C/Y DESIGN COORDINATION 

ADMIN ISTRATI ON 


FISCAL 


1993-94 


-- FISCAL 


SECT -ORG- 

ACCT - 


■-- ACCOUNT DESCRIPTION 

" ~ - 

“ ” 

HOURS 

BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

DISTRICT LABOR 










1 02230 

61230 

000 

EXPENSED LABOR/OVERHEAD 



5 

133 

133 


1 06230 

61230 

000 

EXPENSED LABOR/OVERHEAD 



750 

20,198 

20,198 

900 

1 08320 

61230 

000 

EXPENSED LABOR/OVERHEAD 



40 

1,095 

1 , 095 

40 

1 09320 

61230 

000 

EXPENSED LABOR/OVERHEAD 



25 

741 

741 




SECTION TOTAL 



820 

22,167 

22,167 

940 



* * 

* * PROJECT TOTAL * * * 

* 


820 

22,167 

22,167 

940 




****** n A 

R 

R 

A T 

I V 

E ****** 



BRIEF 

DESCRIPTION OF PROJECT AND 

PROJECT 

LOCATION 

FOR SUMMARY 

BUDGET: 



THIS PROJECT PROVIDES FOR: THE PREPARATION OF MANUALS, STANDARDS, 

AND DESIGN AIDS TO ASSIST IN THE APPLICATION AND ENFORCEMENT OF 
ORDINANCE 83-2; THE APPLICATION AND ENFORCEMENT OF ORDINANCE 83-2 AND 
OTHER LAND USE REVIEWS IN THE NO-ZONE AREA (LOCATED AT THE 
NORTHEASTERLY BOUNDARY OF THE COUNTY); THE REVIEW OF REFERRALS FROM 
UNDERGROUND SERVICE ALERT (USA); MAINTAINING THE PERMIT/LAND USE FILE 
SYSTEM; MAINTAINING RECORD DRAWINGS; AND OTHER DATA MAINTENANCE AS 
NECESSARY . 

T_GOALS_AND_OBJECTiVES: 

THE OBJECTIVES OF THIS PROJECT ARE TO: DEVELOP AND MANAGE THE 
RESOURCES NECESSARY TO SUPPORT EFFORTS TO PROTECT DISTRICT FACILITIES 
IN THE MOST EFFECTIVE AND EFFICIENT MANNER; RESPOND TO USA REFERRAL 
CONSISTENT WITH STATE MANDATE; AND TO PROVIDE REVIEWS FOR ACTIVITIES 
IN THE NO ZONE AREA. 

ME ASURABLE_T ASKS_AND_COMPLETJ[gN_DATES : 

PREPARE PROCEDURE MANUAL FOR THE REVIEW OF PERMIT REQUESTS. 

PREPARE AND UPDATE DESIGN GUIDE SHEETS 

WORK WITH COB TO DEVELOP A NEW FILE RETENTION SCHEDULE 
PURGE INACTIVE FILES CONSISTENT WITH RETENTION SCHEDULE 
TRANSFER DATA STORED ON A VARIETY OF MED I AS TO A COMPUTER GIS SYSTEM 
MAINTAIN AND UPDATE COUNTY ASSESSOR BOOKS 


PROJECT: 6001101 
RUN DATE: 05/19/94 


ADMINISTRATION 


ORDINANCE ADMIN ORD 83-2 
GENERAL FUND C/Y 


PAGE 851 

DIVISION 

1994-95 -- 
AMOUNT 

25,524 

1,145 

26,669 

26,669 


PAGE 851 












f B HO : O IB G 
PROGRAM! 

* y G ■' 


SANTA Cl APR VAILS? WATER DISTRil 
FISCAL 94 93 BUDGET REPOST 


ORDINANCE ADMIN ORB 63-2 
GENERAL FUND C/Y 


COORD: Mi 


r l #M»r«c 


REVIEW AND UPDATE ORDINANCE 83-2 

MAINTAIN RECORD DRAWINGS 

PROVIDE REVIEW IN N0-20NE AREA (THERE WERE ABOUT 6 IN 1993) 


RESPOND TO UNDERGROUND SERVICE ALERTS (THERE WERE 8,0F0 IN 1993) 
PR 0 J1CI_C0MPL|TiON_DATE: 

THIS IS AN ONGOING PROJECT. 



ADMINISTRATION 


0*ADp j\ 

6i:ft£ftAt fOWD 











FB20RP7R 





SANTA CLARA VALLEY WATER 

DISTRICT 



PAGE 853 

RUN DATE: 

05/19/94 




FISCAL 94-95 BUDGET 

REPORT 




RUN TIME: 

13:17 


















COORD: Matthew 

A j i a k e 


FUND: 060 





PROJECT: COST CENTER SUPPORT 

01100 



PROGRAM : 

1 





GENERAL FUND C/Y 


GENERAL 

MANAGER 


PROJECT: 

6006101 





ADMINISTRATION 












F I S C A 

L 1993-94 . 

-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

* - . * 

-- ACCOUNT DESCRIPTION 

. HOURS BUDGET S 

YTD ADJ i TOTAL $ 

HOURS 

AMOUNT 

DISTRICT 

LABOR 










1 

01100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1,807 

45,862 

45,862 

1,825 

63,346 

1 

01200 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 




410 

11,279 

1 

01300 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 




58 

1,522 

1 

02100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1,786 

46,222 

46,222 

1,252 

33,604 

1 

02220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

12,499 

299,476 

299,476 

3,607 

89,778 

1 

02230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1,396 

37, 148 

37,148 

1,020 

28,815 

1 

02240 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

160 

3,944 

3,944 



1 

03100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

500 

11,745 

11,745 

240 

6,084 

1 

03220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

700 

15,477 

15,477 

400 

8,928 

1 

03230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

2,758 

45,176 

45,176 

780 

13,229 

1 

03240 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1,120 

18,782 

18,782 

420 

7,560 

1 

04100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

2,145 

60,532 

60,532 

476 

14,818 

1 

04220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1,51 5 

32,088 

32,088 

191 

4,217 

1 

04230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

2,5 00 

62,425 

62,425 

1,605 

41,714 

1 

04240 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

536 

11,797 

11,797 

146 

3,370 

1 

05100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

153 

4,95 4 

4,954 


521 

1 

05210 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

3,192 

105,017 

105,017 

290 

10,049 

1 

05220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

4,400 

123,024 

123,024 

300 

8,742 

1 

05230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

2,000 

60,800 

60,800 

160 

5,000 

1 

05310 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

880 

25,274 

25,274 

840 

25,040 

1 

05320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

2,000 

50,640 

50,640 

240 

6,338 

1 

05330 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1,25 0 

34,675 

34,675 

54 

1,720 

1 

05340 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

750 

24,878 

24,878 

100 

3,545 

1 

0621 0 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1,992 

61,971 

61,971 

197 

6,300 

1 

06220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1,000 

29,770 

29,770 

700 

21,329 

1 

06230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

900 

24,237 

24,237 

440 

12,478 

1 

06320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

2,300 

65,757 

65,757 

1,846 

56,118 

1 

07100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

3,416 

76,245 

76,245 

440 

9,887 

1 

07220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

7,300 

153,738 

153,738 

2,025 

44,449 

1 

07230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

3,244 

67,053 

67,053 

1,444 

32,216 

1 

07240 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

3,550 

90,880 

90,880 

1,000 

26,490 

1 

07250 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1,710 

37,107 

37,107 

700 

15,757 

1 

07260 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

820 

24,272 

24,272 

221 

7,085 

1 

0821 0 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

440 

16,856 

16,856 



1 

08220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

897 

20,712 

20,712 

165 

4,313 

1 

08230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1,154 

30,396 

30,396 

814 

22,247 

1 

08310 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

400 

12,924 

12,924 



1 

08320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

500 

13,690 

13,690 

385 

11,019 

1 

08330 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

600 

16,314 

16,314 

485 

13,890 

1 

08420 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

2,050 

55,637 

55,637 

990 

28,730 

1 

09210 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

958 

34,478 

34,478 

186 

8,457 

1 

09220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

247 

6,973 

6,973 

555 

17,138 

1 

09230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

4,495 

108,734 

108,734 

416 

10,329 

PROJECT: 

6006101 





ADMINISTRATION 


COST CENTER SUPPORT 


RUN DATE: 

05/19/94 






GENERAL FUND C/Y 

PAGE 853 
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FB20RP7R SANTA CLARA VALLEY WATER DISTRICT PAGE 855 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 


COORD: Richard Mentzel 


FUND: 060 



PROJECT: 

ELECTRICAL POWER SUPPORT 


05230 



PROGRAM: 1 




GENERAL FUND C/Y 


ENGINEERING 

SUPPORT 

DIVISION 

PROJECT: 6006105 




ADMINISTRATION 









------- I S C A 

l 1993-94 - 


- FISCAL 

1994-95 -- 

SECT -ORG- 

AC CT - 

. ACCOUNT 

DESCRIPTION 

---- HOURS BUDGET $ 

YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 









1 05230 

61230 

000 EXPENSED LABOR/OVERHEAD 

800 24,320 


24.320 

600 

18,750 



* * * * PROJECT 

TOTAL * ■.■*■■■■* 

800 24,320 


24,320 

600 

18,750 


****** N A R R A T I V E ****** 

BRIEF_DESCRIPTION_OF_PROJECT_AND_PRgJECT_LOCATj.ON_FOR_SyMMARY_ByDGET : 

THIS CONTINUING PROJECT PROVIDES FUNDS FOR THE MANAGEMENT OF DISTRICT 
ELECTRICAL POWER USAGE, PRIMARILY AT WATER TREATMENT PLANTS, PUMPING 
PLANTS, AND THE ADMINISTRATIVE AND MAINTENANCE FACILITIES. SINCE 
PROJECT INCEPTION IN 1991, THE DISTRICT AVERAGE ANNUAL ELECTRICAL 
BILL HAS BEEN REDUCED BY AROUND $250,000. 

PROJECI_GOALS_AND_OBJECHVES : 

THE GOALS OF THIS PROJECT ARE TO: 

1. MANAGE USAGE AND COST OF DISTRICT ELECTRICAL POWER. 

2. MAXIMIZE RECEIPT OF LOW COST POWER FROM THE WESTERN AREA 
POWER ADMINISTRATION. 

3. CONTRIBUTE TO THE DISTRICT SAFETY PROGRAM RELATIVE TO 
ELECTRICAL POWER ISSUES. 

4. DEVELOP NEW SOURCES OF ELECTRICAL POWER FOR DISTRICT 
FACILITIES. 

5. RESPOND TO EMERGING ELECTRICAL POWER ISSUES AND REQUESTS FOR 
INFORMATION. 

!!IASyRABLE_TASKS_AND_COMPLEIION_DATES: 

REVIEW AND ASSESS PG&E AND WESTERN AREA POWER 1ST WEEK 

ELECTRICAL POWER USAGE AND BILLING, ISSUE REPORT EACH MONTH 

ISSUE ENERGY MANAGEMENT PROGRAM TO WESTERN OCTOBER 1994 

ANALYZE NEED FOR POWER FACTOR IMPROVEMENT AT DECEMBER 1994 

EACH MAJOR DISTRICT FACILITY 

DEVELOP AND IMPLEMENT ELECTRICAL SAFETY APRIL 1995 

PROJECT: 6006105 ADMINISTRATION ELECTRICAL POWER SUPPORT 

RUN DATE: 05/19/94 GENERAL FUND C/Y PAGE 855 
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FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 857 


COORD: Ben Francis 

FUND: 060 PROJECT: SAFETY TRAINING(ON & OFF SITE) 02240 

PROGRAM: 1 GENERAL FUND C/Y RISK MANAGEMENT DIVISION 

PROJECT: 6006106 ADMINISTRATION 


. FISCAL 1993-94 . FISCAL 1994-95 -- 

SECT -ORG- ACCT.ACCOUNT DESCRIPTION.- HOURS BUDGET $ YTD ADJ $ TOTAL * HOURS AMOUNT 


DISTRICT LABOR 

1 02240 

1 07100 

1 07220 

1 07230 

1 07240 

1 07250 

1 07260 

1 09220 

SECTION TOTAL 5,002 121,052 121,052 

* * * * PROJECT TOTAL * * * * 5,002 121,052 121,052 


****** N A R R A T I V E ****** 

BRiEF_DESCRiPIION_OF_PROJfCl_AND_PROJECT_LOCATJ.ON_FgR_SyMMARY_ByDGEl: 

BEGINNING FY 1994-1995 THIS PROJECT IS CANCELED AND REPLACED WITH 
PROJECTS 6505103 - ADMIN OF SAFETY PROGRAM, 6041102 - SAFETY 
TRAINING, 6505105 - SAFETY TASK FORCE AND 6505106 - SAFETY COMMITTEE 
MEET INGS. 


61230 

000 

EXPENSED 

LABOR/OVERHEAD 

2,243 

55,290 

55,290 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

100 

2,232 

2,232 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

500 

10,530 

10,530 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

500 

10,335 

10,335 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

500 

12,800 

12,800 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

500 

10,850 

10,850 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

300 

8,880 

8,880 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

359 

10,135 

10,135 


PROJECT: 6006106 
RUN DATE: 05/19/94 


ADMINISTRATION 


SAFETY TRAINING(ON & OFF SITE) 

GENERAL FUND C/Y PAGE 857 
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B-RIEF Q.fcSS» IP.T I,fll»..aF. PR OJE CT A*.& PROJE CT LOCAT LOR. FOR S UMM ARY BUDGET ; 

THIS PROJECT PROVIDES SAlARIES FOR fHE GENERAL SERVICES DIVISION 10 
PERFORM THE PROCUREMEN t AND TIE t, E € QMMUHIC A T IONS RESPONSIBI L I T 1 E S FOR 

THE PROPOSED BUDGET HAS SEEN »E:S T R:UC TUtiEiD TO R:fi A:L L u C A I E GENERA I 
SERVICES HOURS TO SPECIFIC PROJECTS, HOURS HAVE BEEN ALLOCATED CO 
BUILDING SERVICES PROJECT 6010102 FACILITIES RELOCATION PROJECT 
#6010103, AND WAREHOUSE AND COUK!PR SERVICES PROJECT #6010104, 

PROJECT GOALS AND 0 B J E C T I V E S : 


THE GOAL OF THE PROCUREMENT SECTION IS TO MAXIMIZE SAVINGS IN COST , 

TO THE DISTRICT, FOR THE MATERIALS AND SERVICES REQUIRED , 

M E A S U R A 8 L E. .TASjCS_ANO_COMf LET ION_DATES : 

COMPLETE FMS UPDATE FOR EXISTING PROCUREMENT MANUAL BY NOVEMBER 1994 . 

ISSUE ANNUAL FIXED ASSET CERT IfiCAT I ON AND COMPLETE ADJUSTMENTS BY 
FEBRUARY 1995 , 

CHANGE PURCHASE REQUEST FORM: A Nil* ROUTING PROCEDURE FOR APPROVAL OF 
ACCOUNTING CODING COMPLETE BY SEPTFMSFR 1995 . 

INCREASE THF. COMPETITIVE TELEPHONE QUOTES SY 3% TO Bt REVIEWED 
MONT H T f , 

CONDUCT MONTHLY MEETINGS WITH OTHER DIVISIONS REGARDING PROCUREMENT 
AND Si) U D IN C- SERVICES Rij Si/! Rf ME R1 S . T 0 BE Rife V I E WifeifS MONTH! Y . 

I NORMS? T HE NUMBER OF "FORMALLY" SID ORDERS BY 10% COMPLETE JUNE 
I 995 . 

IMPLEMENT THF FIXED ASSETS PORTION Of THE • » SYSTEM BY APR * I. £«■,. 


>' S' 0 E-C1 ■ f. V ' a I <J ; A DM1 MTS T R A T ! 0 ^ ■: F NE k C L S f ■ V V 5 C k 

•l N 0 5 ' \ ‘i ■’ 9 -t tl : j -i p % s> : r-HiND 


AMfiii N : 
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FB20RP7R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 

COORD: Eric Simons 


FUND: 060 



PROJECT : 

BUILDING SERVICES 


04220 



PROGRAM: 1 




GENERAL FUND C/Y 


GENERAL 

SERVICES DIVISION 

PROJECT: 6010102 




ADMINISTRATION 









. F I S C A 

L 1993-94 - 


-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

. ACCOUNT 

DESCRIPTION 

---- HOURS BUDGET S 

YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 









1 04220 

61230 

000 EXPENSED LABOR/OVERHEAD 




4,356 

96,180 



* * * * PROJECT 

TOTAL * * * * 




4,356 

96,180 


****** N A R R A T I V E ****** 

BFU EF_DESCRIPT].ON_gF_PROJECT_AND_PROJECT_LOCAT j.ON_FOR_SUMMARY_BUDGET: 

THIS PROJECT PROVIDES FOR THE SALARIES OF THE BUILDING SERVICES 
SECTION FOR THE VARIOUS MAINTENANCE, REPAIR AND RELATED SUPPORT 
SERVICES REQUIRED TO MAINTAIN THE DISTRICT OFFICE FACILITIES. 

NEW PROJECT HOURS TAKEN FROM GENERAL SERVICES PROJECT 6010101. 

ER2JECT_GOALS_AND_OBJECJIVES: 

TO PERFORM PREVENTIVE MAINTENANCE AND ALTERATIONS OF THE DISTRICT 
ADMINISTRATIVE FACILITIES TO INSURE A SAFE AND ENVIRONMENTAL SOUND 
WORKING AREAS FOR DISTRICT STAFF. 

MEASyRABLE_IASKS_AND_COMPLETj.ON_DATES: 

EVALUATE AND INSPECT THE HEATING, VENTILATION AND AIR CONDITIONING 
(HVAC), TO BE REVIEWED MONTHLY. 

PLAN, ORGANIZE AND EVALUATE THE WORK OF THE JANITORIAL STAFF, TO BE 
REVIEWED WEEKLY. 

COORDINATE AND ORGANIZE MODIFICATIONS TO HERMAN-MILLER PARTITION 
SYSTEM, AS REQUIRED. 

DEVELOP A WEEKLY PREVENTIVE MAINTENANCE PROGRAM FOR ADMINISTRATIVE 
FACILITIES, BY JANUARY 1995. 

PROCESS AND REVIEW COMPLETED BUILDING SERVICES REQUEST TO INSURE THEY 
ARE BEING PROCESSED WITHIN TWO WEEKS. 


ADMINISTRATION 


PROJECT: 6010102 
RUN DATE: 05/19/94 


BUILDING SERVICES 
GENERAL FUND C/Y PAGE 859 











f 3 <• 3 ?. ? 1 n 
rru?; o a ? i 
RUN MME 

FUND: in". 

P « -'3 G RAM: 

PROJECT: 6010103 ADMINISTRATION 

... f 1 S C A L 1993-94 ...FISCAL 1994-95 

SECT -ORS- A CCT * ACCOUNT DESCRIPTION - HOURS BUDGET $ X TO ADJ t TOTAL $ HOURS AMOUNT 

DISTRICT LABOR 

1 04220 61230 000 EXPENSED LABOR /OVERHEAD 799 T7,f-.A2 

* * * * PROJECT TOTAL * * * * 799 17,642 


****** N L A : :L. R R : A . L LT l I ;y E ■ : : *•>'** 

5SIIf_fiIS£EIEII9M„9£-£;SeJ|£l_i!i&„£R2iI£I_Jt2£iIi2M_£°E_syMNARX_8yDG|T: 

THIS PROJECT PROVIDES FOR THE SALARIES OF THE INDIVIDUALS INVOLVED IN 
PROVIDING THE SERVICES ASSOCIATED WITH THE RELOCATION OF DISTRICT 
PERSONNEL, EQUIPMENT OR MATERIALS AT NUMEROUS DISTRICT FACILITIES. 

NEW PROJECT HOURS TAKEN FROM GENERAL SERVICES PROJECT #6010101 AND 
COST CENTER SUPPORT PROJECT #60:06101 . 

PR2i&CI_GOALS_AND„OBJECTIVES: 

TO COORDINATE THE EFFICIENT MOVING OF PERSONNEL , EQUIPMENT AND 
MATERIALS AT NUMEROUS DISTRICT FACILITIES. 

MIAiyRASLE_TASKS^ANO^COMPLETiON„DATES: 

TO COORDINATE THE INSTALLATION OF ALL HE S HAN - MILLER PARTITION SYSTEM 
AND MODIFICATION AS REQUIRED. 

TO NOTIFY PERSONNEL OF MOVING DATES AND PROVIDE WHATEVER ASSISTANCE 
IS NECESSARY AS REQUIRED. 

TO COORDINATE ALL TELECOMMUNICATION REQUIREMENT WITH DISTRICT 
PERSONNEL AND APPROPRIATE COMMUNICATION PROVIDERS AS REQUIRED, 

TO COORDINATE ALL DATA COMMUNICATION WITH THE ISB PERSONNEL, AND 
APPROPRIATE CCWMUMI CAT ION PROVIDERS AS REQUIRED. 

TO COORDINATE BUILDING MODIFICATION WITH APPROPRIATE TRADES, SUCH AS 
ELECTRICAL, PAINT#**, CARP ENTERS, HVAC, ETC. AS REQUIRED. 


3 ft » 1 ft C L A S ft V •> L i. ! : W A l F 9, 0 ! S I R I 
f f SC Ai. 94 T 95 8 UD h L T «F P t) R T 


PROJECT: > ACUITIES RELOCATION 
G E N E R ft L F UNO C / Y 


PROJECT, 6010103 
?JH j A'*■ f 35 .'(9/04 



ADMtHISTRAI I ON 











FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 060 
PROGRAM: 1 
PROJECT: 6010104 


SECT -ORG- 

DISTRICT LABOR 

1 04220 


PROJECT: 6010104 
RUN DATE: 05/19/94 


SANTA CLARA VALLEY WATER DISTRICT PAGE 861 

FISCAL 94-95 BUDGET REPORT 

COORD: Eric Simons 

PROJECT: WAREHOUSE & COURIER SERVICES 04220 

GENERAL FUND C/Y GENERAL SERVICES DIVISION 

ADMINISTRATION 


AC CT - 

. ACCOUNT DESCRIPTION - 


HOURS 

--FISC 
BUDGET $ 

A L 1993-94 . 

YTD ADJ $ TOTAL S 

-- FISCAL 
HOURS 

1994-95 -- 
AMOUNT 

61230 

000 EXPENSED LA BOR/OVERHEAD 

* * * * PROJECT TOTAL * * * * 

****** N A R 

R 

A T 

I V 

£ ****** 

10,782 

10,782 

238,067 

238,067 


IEII£_DISCRiPTiON_OF_PROJECT_AND_PROJECT_LOCATigN_FOR_SUMMARY_ByDGET: 

THIS PROJECT PROVIDES FOR THE SALARIES OF THE INDIVIDUALS INVOLVED IN 
PROVIDING THE SERVICES ASSOCIATED WITH THE GENERAL SERVICES WAREHOUSE 
AND COURIER SERVICES FOR THE DISTRICT. 

NEW PROJECT HOURS TAKEN FROM GENERAL SERVICES PROJECT #6010101. 
PB2ii.£I_5°ALS_AND_OB J ECTiVE S : 

TO PROVIDE STORAGE, SHIPPING AND RECEIVING FOR THE ADMINISTRATION AND 
ENGINEERING PERSONNEL OF THE DISTRICT. TO PROVIDE DAILY COURIER 
SERVICES AS REQUIRED BY DISTRICT PERSONNEL. 

MEASyRABLE_TASKS_AND_COMPLETiON_DAIES: 

COMPLETE THE IMPLEMENTATION OF THE ELIMINATION OF THE OFFICE SUPPLY 
INVENTORY BY THE JIT ORDERING SYSTEM WITH BOISE CASCADE OFFICE 
PRODUCTS. COMPLETION DATE NOVEMBER 1994. 

COORDINATE, INVENTORY AND STORE THE SURPLUS HERMAN-MILLER COMPONENTS. 
COMPLETE JANUARY 1995. 

TO PROVIDE TWICE A DAY SCHEDULED COURIER SERVICES, TO 27 LOCATIONS, 
FOR DISTRICT PERSONNEL, ON GOING. WILL ALSO PROVIDE SPECIAL PICKUPS 
OR DELIVERIES AS REQUESTED. 

TO PROVIDE WEEKLY COURIER SERVICES FOR DELIVERY OF AGENDAS TO THE 
DISTRICT BOARD OF DIRECTORS. WEEKLY REQUIREMENT. 

COORDINATE, INVENTORY AND STORE THE SURPLUS MATERIALS AND FURNITURE 
FOR THE ANNUAL SURPLUS SALE. JUNE 1995. 


ADMINISTRATION WAREHOUSE & COURIER SERVICES 

GENERAL FUND C/Y PAGE 861 
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IEi§f„a£S'fi8IPH0N_0£.„P'R : 0JECT..AND_ER0H|CX„ il 0£Ai TON: _. SUMMARY _ BUD Gt I : 

THIS PROJECT PROVIDES FOR THE SALARIES Of THE GENE.RAI SERVICES 
Division TO PERFORM THE MODIFICATIONS sECFSSARY TO COMPLY WITH THE 
A ME R I C A M W5T H 0 I SAB I 1 . ‘TIES A C T < A D A. > . 

HEW PROJECT HOURS TAKEN FROM GOS cM : Tfc : ft SUPPORT PROJECT #6006101 
( 2 : 10 ). 

»■R 0 J E 5 ; J, _ S 0 A l S _ A H D _ 01 B J E C T 1 V | S ; 

THE PROJECT IS TO INSURE THE UUHUt COMPLIES WITH AMERICAN WITH 

nisisiiiTift Art 


MEASURABLE^SKS_AND_COMPLETU0N_0ATcSr 

COMPLY WITH ADA STANDARDS FOR r«t DISTRICT ALMADEN COMPLEX 
ADM IN I SIR AT I ON BUILDING BY JANUARY 'V9S. 

COMPLY WITH ADA STANDARDS FOR THE y :. N FIELD VEGETATION BUILDING BY 
FEBRUARY 1995, 

COMPLY WITH ADA STANDARDS FOR THE RINCONADA WATER TREATMENT PLANT BY 
MARCH 1995, 

COMPLY WITH ADA STANDARDS FOR THE MAINTENANCE HEADQUARTERS BUILDING 
Br APRIL 1995. 
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SANTA CLARA VALLEY WATER DISTRICT PAGE 863 

FISCAL 94-95 BUDGET REPORT 

COORD: Steve Fujii 

PROJECT: FISCAL SERVICES 04230 

GENERAL FUND C/Y ACCOUNTING DIVISION 

ADMINISTRATION 

. FISCAL 1993-94 . FISCAL 1994-95 -- 

SECT -ORG- ACCT.ACCOUNT DESCRIPTION . HOURS BUDGET $ YTD ADJ $ TOTAL $ HOURS AMOUNT 

DISTRICT LABOR 

1 04230 61230 000 EXPENSED LABOR/OVERHEAD 28,059 700,633 700,633 

* * * * PROJECT TOTAL * * * * 28,059 700,633 700,633 


****** N A R R A T I V E ****** 

BRIEF_DESCRiPIiON_OF_PROJECT_AND_PROJECT_LOCATigN_FOR_SUMMARY_ByDGET: 

THE HOURS BUDGETED FOR 1994-95 HAVE BEEN DISTRIBUTED TO OTHER 
PROJECTS . 


FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 060 
PROGRAM: 1 
PROJECT: 6011101 


PROJECT: 6011101 ADMINISTRATION FISCAL SERVICES 

RUN DATE: 05/19/94 GENERAL FUND C/Y PAGE 863 
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FB20RP7R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 


COORD: Steve Fujii 

FUND: 060 PROJECT: ACCOUNTS PAYABLE SERVICES 04230 

PROGRAM: 1 GENERAL FUND C/Y ACCOUNTING DIVISION 

PROJECT: 6011106 ADMINISTRATION 

. FISCAL 1993-94 . FISCAL 

SECT -ORG- ACCT.ACCOUNT DESCRIPTION . HOURS BUDGET $ YTD ADJ $ TOTAL $ HOURS 

DISTRICT LABOR 

1 04230 61230 000 EXPENSED LABOR/OVERHEAD 12,093 

* * * * PROJECT TOTAL * * * * 12,093 


****** N A R R A T I V E ****** 

BRIEF_DESCRIPIION_OF_PROJECT_AND_PROJECT_LOCATiON_FOR_SUMMARY_ByDGET: 

THE ACCOUNTING DIVISION PROVIDES SUPPORT TO OTHER ORGANIZATIONAL 
UNITS OF THE DISTRICT IN THE AREA OF ACCOUNTS PAYABLE. 

THE PROPOSED BUDGET HAS BEEN RESTRUCTURED TO REALLOCATE ACCOUNTING 
DIVISION HOURS TO SPECIFIC PROJECTS. IN PRIOR YEARS, THESE HOURS 
WERE BUDGETED UNDER FISCAL SERVICES PROJECT #6011101. 

£T_GOALS_AND_OBJECTiVES: 

REVIEW DOCUMENTS FOR PROPER ACCOUNT CLASSIFICATION; CLASSIFY, 

PROCESS, RECORD AND REPORT TRANSACTIONS FOR EXPENDITURES; MAINTAIN 
PAYEE MASTER LIST; MAXIMIZING THE NET 30 DAYS PAYMENT TERMS. 

MEASURABLE_TASKS_AND_COMPLETigN_DATES: 

PRODUCTION OF WEEKLY CHECK RUN; RECONCILE ACCOUNTS PAYABLE AND 
ENCUMBRANCE TO GENERAL LEDGER CONTROL ON A OUARTERLY BASIS; 1099 TAX 
REPORTING AND ISSUANCE BY JANUARY 31ST; PROCESS STOP PAYMENTS/STALE 
DATED CHECKS; PROCESS DEBT SERVICE, SENI-ANNUALLY; PRODUCE MONTHLY 
REPORTS OF EXPENSE DETAIL AS REQUESTED BY THE BOARD AND THE GENERAL 
MANAGER; STATE USER USE FUEL TAX RETURN, MONTHLY; STATE UNDERGROUND 
STORAGE TANK FEE RETURN, QUARTERLY; STATE HAZARDOUS WASTE DISPOSAL 
FEE RETURN, SEMI-ANNUALLY; STATE HAZARDOUS WASTE GENERATOR FEE AND 
WASTE REPORTING SURCHARGE FEE RETURN, ANNUALLY. 


PROJECT: 6011106 
RUN DATE: 05/19/94 


ADMINISTRATION 


ACCOUNTS PAYABLE SERVICES 
GENERAL FUND C/Y 


PAGE 865 


1994-95 -- 
AMOUNT 

314,297 

314,297 


PAGE 865 
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: 8-6:'6. 


f 1SCAL 9 4 •t 5 BUDGEr 8EP88T 


COORD: Steve Fuj 1 i 




UMO- 060 

PROJECT; PAYROLL SERVICES 


94230 




8:©®iR SiiijtiiV"'-I:!--. 

GENERAL FUND C/Y 


A't5':C:d:U:M:T 




R'Q ; J: E C T :: 6'CH T l CJ ? 

AO M iN l SI RAT I ON 







-- F I S C A 

t 1 9 9 J 

-94 .- . 

- F I S C A L 

1994 vS 


SECT - Q R G - ACCT - 

-- ACCOUNT DESCRIPTION - HOURS BUDGET $ 

VTB ADJ 

$ TOTAL $ 

HOURS 



ISTRICT L AB OR 







I 04230 61230 

000 EXPENSED LABOR/OVERHEAD 



3,470 

90, 

18S 


* * * * PROJECT TOTAL * * * * 



3,4 70 

9 : q- 

1.8 5 


* * * * * ■ N A : R; : ft ' A i i' ..y £ * * • * * * 

IEII£_OESCRIPIiOM_OF_PROJ|Cl_A{iO_PROJICI_1.0G4XrOM_FOR_SUiMARY_ByDGEl : 

THE ACCOUNTING DIVISION PROVIDES SUPPORT TO OTHER ORGANIZATIONAL 
UNITS OF THE DISTRICT IN THE AREA OF PAYROLL AND EMPLOYEE BENEFITS. 
THE PROPOSED BUDGET HAS BEEN RESTRUCTURED TO REALLOCATE ACCOUNTING 
DIVISION HOURS TO SPECIFIC PROJECTS. IN PRIOR YEARS, THESE HOURS 
MERE BUDGETED UNDER FISCAL SERVICES PROJECT #6011101. 

PR°if£I_§2ALS_AND_OBJECTIVES: 

COLLECT, REVIEW AND SUMMARIZE TIME SHEETS; ADMINISTER THE LABOR 
REPORTING SYSTEM; CLASSIFY, PROCESS, RECORD AND REPORT TRANSACTIONS 
FOR FEDERAL AND STATE TAXES, INSURANCES, WORKERS COMPENSATION, 
GARNISHMENTS AND OTHER PAYROLL DEDUCTIONS. 

MI£iyRAgLE_IASKS_AND_CgMPLETIQN_DATES: 

PRODUCTION OF BIWEEKLY CHECK RUN; BIWEEKLY PAYMENT OF FEDERAL AND 
STATE TAXES; COMPLY WITH FEDERAL AND STATE REPORTING REQUIREMENTS; 
TIMELY ISSUANCE OF W-2 ? S BY JANUARY 31ST; DEPENDENT CARE PROGRAM 
REQUIREMENTS, 

ES2iI£I-£2^PLIII3!Lfi£I £■ 

CALENDAR YEAR END. 


up, 

U-M 


iTRATION 
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FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 867 


FUND: 060 
PROGRAM: 1 
PROJECT: 6012101 


COORD: Gloria Baker 

PROJECT: SECRETARIAL/CLERICAL SERVICES 03240 

GENERAL FUND C/Y OFFICE SERVICES DIVISION 

ADMINISTRATION 







' : 


--FISCAL 1993-94 - 


-- FISCAL 

1994-95 -- 

SECT 

-ORG- 

ACCT - 

- - - 

- ACCOUNT DESCRIPTION - 

HOURS 

BUDGET $ YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 










1 

01100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

5,800 

147,204 

147,204 

1,711 

59,389 

1 

01300 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 




3,470 

91,053 

1 

02100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 , 769 

45,782 

45,782 

1,713 

45,977 

1 

02220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

7, 180 

172,033 

172,033 

3,716 

92,491 

1 

02240 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1,776 

43,778 

43,778 

1,749 

42,326 

1 

03240 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

400 

6,708 

6,708 

300 

5,400 

1 

04100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1,573 

44,390 

44,390 

1,723 

53,637 

1 

05100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1,711 

55,402 

55,402 

1,711 

59,457 

1 

06100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1,879 

38,651 

38,651 

1,799 

38,337 

1 

07100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

14,398 

321,363 

321,363 

14,408 

323,748 

1 

08100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1,741 

36,491 

36,491 

1,741 

49,706 

1 

0831 0 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1,638 

52,924 

52,924 

1,638 

55,561 

1 

09100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 




1,781 

31,524 

1 

09320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1,745 

51,687 

51,687 






SEC 

TION TOTAL 


41,610 

1,016,413 

1,016,413 

37,460 

948,606 




* * 

* * PROJECT TOTAL * * * * 

41,610 

1,016,413 

1,016,413 

37,460 

948,606 





* * * * 

* * N A R 

R A T 

1 V g ***** 

* 




THIS PROJECT PROVIDES THE SALARIES FOR SECRETARIAL SERVICES INCLUDING 
FILING, DICTATION, TYPING, AND WORD PROCESSING BY STAFF ASSIGNED TO 
PERFORM SECRETARIAL SERVICES FOR THE GENERAL MANAGER, ASSISTANT 
GENERAL MANAGERS, THE DEPARTMENT MANAGERS, AND FOR PERSONNEL 
ASSISTANTS. 


PROJECT: 6012101 
RUN DATE: 05/19/94 


ADMINISTRATION 


SECRETARIAL/CLERICAL SERVICES 

GENERAL FUND C/Y PAGE 867 









: F8 20RP78 





SANTA 

Cl ASA VAit.:ML* WAYE: 

R DISTRICT 



p A G E6 

RUN DATE; I 

iSJVj/9 

4 



f 1 

SCAi 0. V3 BUDGET 

Sf.P QlR T 












COORD : Ron Ess 

u 


FUND; 060 





PROJECT : 

MANAGEiMEiN T PRO J E C T 

0 1 10 0 



PROGRAM: 1 






QENE&41 FUND <■/ 

y 

GENERAL 

MAH AGE 8 


PROJECT; 6013101 





A D MlNISTRAfION 












- F ISC A 

L 1993-94 . 

-* FISCAL 

1994-95 -- 

SECT 

-ORG- 

ft C C T - 

• . - . 

--- ACCOUNT DESCRIPTION -- 

---- HOURS 

BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 










1 

01100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

6,652 

369,186 

369,186 

1.663 

94,342 

1 

: 1 200 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 




1.663 

94,342 

1 

0 ! i 0 0 

61230 

000 

EXPENSED 

iASOR/OVERHEAD 




1 ,663 

94 ,342 

1 

01400 

61230 

000 

EXPENSE© 

LABOR/OVERHEAD 




1,663 

94,342 

1 

02 100 

6 1 230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 , 663 

92,29/ 

92,297 

1,663 

94,342 

1 

03100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 , 663 

92,29? 

92,297 

1 , 663 

94,34:2 

1 

04100 

61 230 

000 

EXPENSED 

LABOR/OVER HEAD 

1,663 

92,297 

92,297 

1,663 

94,342 

1 

05100 

6 1 23 0 

000 

EXPENSED 

LABOR/OVERHEAD 

1,663 

92,297 

92,297 

1 , 663 

94 ? 34£ 


06 TOO 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1,663 

92,297 

92,297 

1,663 

94,342 


0 71 uG 

6 1 230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 ,663 

92,297 

92,297 

1 ^663 

94 t $ h ?. 


08100 

6 1 £ 3 0 

0 0 0 

EXPENSED 

LABOR/OVE R HEAD 

1 , 663 

92,297 

^ p Qy 

*3 f £ 

? , D 3 

94 -34 2 



1 p § n 

000 

EXPEN&E'D ; 

L A BOR/OVER HE AD 

1,66 3 

92,297 

92„297 

1 66”^ 

94 : 342 




S £ L 1 

; j Q ^ Q T A L : 


19,95© 

1,10 7,56:2 

1,107,562 

19,956 

1 .. 13 2, 1 U 4 




* * 

* * P R 0 J E 

CT TOT AS 

19,956 

1,107,562 

=1 ^ 107^56? 

19,956 

1 132 104 


****** N A R R A T I V E ***** 

B&IE£_&£SCRi£TiO«_OF__PR.OJ;ECT_AMD_?ROJECT_LOCATXOjj : _FOR_S'y!}>!'A-RI-iyOCET: 

THIS PROJECT PROVIDES FOR TIME SPENT 3V THE MANAGEMENT PERSONNEL OF 
THE DISTRICT . IT COVERS THE COSTS OF THE GENERAL MANAGER, ASSISTANT 
GENERAL MANAGERS, GENERAL COUNSEL, CLERK OF THE BOARD, FLOOD CONTROL 
MANAGER, WATER SUPPLY MANAGER, MAINTENANCE MANAGER, OPERATI ONS/UATlR 
QUALITY MANAGER, FINANCE MANAGER, FIELD ENGINEERING MANAGER, AND 
ADMINISTRATIVE SERVICES MANAGES. 

!5IASURABLE_IAHi_AND_l0MPLITi0:N_DAT|S: 

THESE FUNDS PROVIDE SALARIES FOR THE MANAGEMENT STAFF OF ALL MAJOR 

ORGANIZATIONAL UNITS OF THE DISTRICT 

PROJECT COMPLETION DATE; 


THIS IS AN ONGOING PROJECT 

£9iI~fJMMlZSIiMIMMIMIM 5 

THIS iS AN OVERHEAD COST THAT IS 

DIRECT LABOR BASIS 


ALLOCATED TO ALL PROJECTS ON A 



AOMIN1 Si ft A ; 10* 


















FB20RP7R 


SANTA CLARA VALLEY WATER DISTRICT 



PAGE 869 

RUN DATE: 05/19/94 


FISCAL 94-95 BUDGET REPORT 




RUN TIME: 13:17 










COORD 

: Ray Casey 



FUND: 060 


PROJECT: DATA PROCESSING-ENGR & 

SCIENTI 

02230 



PROGRAM: 1 


GENERAL FUND C/Y 


INFORMATION 

SYSTEMS 

DIVISION 

PROJECT: 6015101 


ADMINISTRATION 







... F I 

S C A L 1993-94 --- 


- FISCAL 

1994-95 -- 

SECT -ORG- ACCT- 

. ACCOUNT 

DESCRIPTION . HOURS BUDGET 

$ YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 







1 02230 61230 

000 EXPENSED LABOR/OVERHEAD 1,007 26, 

796 

26,796 

1,280 

36,160 


* * * * PROJECT 

TOTAL * * * * 1,007 26, 

796 

26,796 

1,280 

36,160 


****** N A R R A T I V E ****** 

BRiEF_DESCRiPTION_OF_PROJECT_AND_PRgJECT_LOCAT!OM_fOR_SyMMARY_BUDGET: 

THIS PROJECT DOES STUDIES, COST ESTIMATING, ANALYSIS, SYSTEMS 
DEVELOPMENT, COMPUTER PROGRAMMING, TESTING, TROUBLESHOOTING, 
DOCUMENTATION AND TRAINING WORK IN GENERAL SUPPORT OF ENGINEERING AND 
SCIENTIFIC COMPUTERIZED APPLICATIONS. 

£&°ii££J>OALS_AND_OBJECTIVES: : 

THE OBJECTIVE OF THIS SUPPORT PROJECT IS TO ASSIST THE DISTRICT 
ENGINEERS IN BEING MORE PRODUCTIVE THROUGH THE USE OF COMPUTERS. 

!!IASyRABLE^TASKS_AND_COMPLETiON_DATES: 

THIS PROJECT IS FOR GENERAL SUPPORT. SPECIFIC TASKS AND COMPLETION 
DATES ARE IN THE PARTICULAR PROJECTS AFFECTED. 

EE£iI£I_£2!!£kE IION_D A T E: 

THIS IS AN ONGOING PROJECT. 


PROJECT: 6015101 
RUN DATE: 05/19/94 


ADMINISTRATION DATA PROCESS ING-ENGR & SCIENTI 

GENERAL FUND C/Y PAGE 869 











t =.'i {> >3 

R o j r e t i p: i ? a p r oe* s s ; N r, - s u s i « t s & a p « : u 
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H 0 U R S 
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FB20RP7R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 








COORD: Ray Casey 


FUND: 060 

PROJECT : 

COMPUTER SYSTEMS 

ANALYSIS 

02230 


PROGRAM: 1 


GENERAL FUND 

C/Y 


INFORMATION 

SYSTEMS 

PROJECT: 6018101 


ADMINISTRATION 








— 

FISC 

A L 1993-94 . 

- FISCAL 

SECT -ORG- 

ACCT. ACCOUNT DESCRIPTION 

' " * - 

HOURS 

BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

DISTRICT LABOR 








1 02230 

61230 000 EXPENSED LABOR/OVERHEAD 


5,683 


151,225 

151,225 

4,886 


* * * * PROJECT TOTAL * * * * 


5,683 


151,225 

151,225 

4,886 


****** N A R 

R 

A T 


I V 

£ ****** 



BRIEF DESCRIPTION OF PROJECT AND PROJECT 

LOCATION 

FOR 

SUMMARY 

BUDGET: 



THIS PROJECT PROVIDES ANALYSIS, COMPUTER PROGRAMMING, TROUBLESHOOTING 
AND SUPPORT FOR THE DISTRICT'S COMPUTER OPERATING SYSTEMS (THE 
COMPUTERS INTERNAL RESOURCES MANAGEMENT SOFTWARE). INCLUDED IS 
SUPPORT FOR COMPUTER NETWORKS AND MICROCOMPUTERS. 

EE2JE C T_GO A L S_A N D_0 B J E C UVE S : 

THE OBJECTIVE OF THIS PROJECT IS TO CONTINUALLY UPGRADE AND MAINTAIN 
A FULLY FUNCTIONAL NETWORK OF COMPUTERS SERVING THE DISTRICT. 

MEASURABLE_TASKS_AND_COMPLETiON_DATES: 

THIS PROJECT IS FOR GENERAL SUPPORT. SPECIFIC TASKS AND COMPLETION 
DATES ARE IN THE PARTICULAR PROJECTS AFFECTED. 

£52iI2I-COMPLETj.ON_DATE : 

THIS IS AN ONGOING PROJECT. 


PROJECT: 6018101 ADMINISTRATION COMPUTER SYSTEMS ANALYSIS 

RUN DATE: 05/19/94 GENERAL FUND C/Y 


PAGE 871 

DIVISION 

1994-95 -- 
AMOUNT 

138,030 

138,030 


PAGE 871 












m :C;fcA®4. y mmm 

FISC At 9:4-yi su&Gfcr 


G'T: mm o: 

©e*e«-.m etwd n/y 


H fc object: I V £ Of THIS PROJECT I S TO M .lWt;X T: 
PERAT SONS Of THE CENTRA t: COMPUTER f AGILITY 
ELP AND TR0U81ESHOOT I NG FOR COMPUTER USERS 
















FB20RP7R 

RUN DATE: 05/19/94 

RUN TIME: 13:17 

SANTA CLARA VALLEY WATER DISTRICT 

FISCAL 94-95 BUDGET REPORT 

COORD: Jim Ferguson 

PAGE 873 

FUND: 060 

PROJECT: DIST HEADQUARTERS & FACILITIES 

07100 


PROGRAM: 1 

GENERAL FUND C/Y 

MAINTENANCE MANAGER 


PROJECT: 6020101 

ADMIN I STRATI ON 




SECT 







-- FI S C A 
BUDGET $ 

L 1993-94 . 

YTD ADJ $ TOTAL S 

-- FISCAL 
HOURS 

1994-95 -- 
AMOUNT 


n W L I 





DISTRICT LABOR 










1 

05230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

40 

1,216 

1,216 

100 

3,125 

1 

07100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 




310 

6,966 

1 

07220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

3,750 

78,975 

78,975 

3,750 

82,313 

1 

07230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

6,194 

128,030 

128,030 

1 , 265 

28,222 

1 

07240 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

1 , 200 

30,720 

30,720 

800 

21,192 

1 

07250 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

3,490 

75,733 

75,733 

4,020 

90,490 

1 

07260 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

50 

1,480 

1,480 

40 

1 , 282 

1 

09230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 

2,500 

60,475 

60,475 

1 00 

2,483 




SECTION TOTAL 

17,224 

376,629 

376,629 

10,385 

236,073 




* * 

* * PROJECT TOTAL * * * * 

17*224 

376,629 

376,629 

10,385 

236,073 






* * N A R 

R A T 

I V 

£ * * * * * * 




BRiEF_DESCRiPTiON_OF_PROJECT_AND_PROJECT_LOCAT!ON_FOR_syMMARY_BliDGET: 

PROVIDES PLANT MAINTENANCE (MECH, ELECT, CONTROL), FIELD MAINTENANCE, 
MAINTENANCE SERVICES, VEGETATION MANAGEMENT, ENGINEERING, ETC., FOR 
ADMINISTRATION AND MAINTENANCE HEADQUARTERS BUILDING, ALMADEN, 
WINFIELD, AND ALL OTHER DISTRICT MAINTENANCE YARD AREAS. 


ADMINISTRATION 


PROJECT: 6020101 
RUN DATE: 05/19/94 


DIST HEADQUARTERS & FACILITIES 
GENERAL FUND C/Y 


PAGE 873 























FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 060 
PROGRAM: 1 
PROJECT: 6022101 


SECT -ORG- 

DISTRICT LABOR 

1 01200 
1 04100 


PROJECT: 6022101 
RUN DATE: 05/19/94 


SANTA CLARA VALLEY WATER DISTRICT PAGE 875 

FISCAL 94-95 BUDGET REPORT 

COORD: Ilse Eng 

PROJECT: FORECASTING & BUDGET ADMIN 01200 

GENERAL FUND C/Y ASST GEN MGR-S WILLIAMS 

ADMINISTRATION 


FISCAL 1993-94 . FISCAL 1994-95 -- 


ACCT . ACCOUNT DESCRIPTION . 

HOURS 

BUDGET $ 

YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

61230 000 EXPENSED LABOR/OVERHEAD 

61 230 000 EXPENSED LA BOR/OVERHEAD 

1,821 

51,389 


51,389 

2,682 

73,782 

SECTION TOTAL 


1,821 

51,389 


51,389 

2,682 

73,782 

* * * * project TOTAL * 

; J:*;; : it- it- ; 

1,821 

51,389 


5 1,389 

2,682 

73,782 

****** || 

A R R 

A T 

I V 

■ :£ : : : V "it- '. * : '* 

* * 



BRIEF DESCRIPTION OF PROJECT 

AND PROJECT 

LOCATI ON 

FOR SUMMARY 

BUDGET: 





THIS WORK EFFORT REPRESENTS BUDGET STAFF HOURS DEDICATED TO THE 
ANNUAL BUDGET PROCESS, BUDGET RESTRUCTURING EFFORT, MONITOR 
COMPLIANCE OF BUDGET DURING THE YEAR, ON-GOING ANALYSIS OF DISTRICT 
PROJECT GOALS AND OBJECTIVES AS BUDGETED, MANAGEMENT STAFF SUPPORT, 
AND BUDGET COMMITTEE STAFF SUPPORT. 

PROJI£I_GOALS_AND_OBJECTIVES: 

THE GOALS AND OBJECTIVES OF THIS EFFORT ARE TO DEVELOP A TIMELY AND 
ACCURATE DETAIL AND SUMMARY BUDGET FOR PRESENTATION TO DEPARTMENT 
MANAGERS, BUDGET COMMITTEE, GENERAL MANAGER, BOARD OF DIRECTORS AND 
BOARD OF SUPERVISORS AND MONITOR COMPLIANCE WITH BUDGET DURING THE 
YEAR . 


MEASURABLE_TASKS_AND_COMPLETXON_DATES : 

DEVELOP BUDGET CALENDAR FOR 1995-96, INCORPORATING IMPROVEMENTS 
STREAMLINING THE BUDGET REVIEW PROCESS BY DECEMBER 1, 1994 
HOLD DEPARTMENT BUDGET OFFICERS MEETINGS ON A REGULAR BASIS DURING 
PEAK BUDGET PERIODS AND EVERY TWO MONTHS DURING JULY - NOVEMBER 
ISSUE IMPROVED BUDGET MANUAL FOR 1995-96 BY DECEMBER 31, 1994 

- ANALYZE DISTRICT REVENUES AND DETERMINE IMPACT OF STATE 
LEGISLATION ON THESE REVENUES 

- PROVIDE BUDGET TRAINING TO DEPARTMENT BUDGET OFFICERS ON BUDGET 
PROCESS, PROCEDURES, AND ANALYSIS 

- COORDINATE THE DISTRICT'S ANNUAL BUDGET PROCESS BY COMMUNICATING 
THE GOALS AND OBJECTIVES OF THE BUDGET COMMITTEE TO DEPARTMENT 
BUDGET OFFICERS TEAM 

ISSUE ANNUAL DETAIL BUDGET IN ACCORDANCE WITH BUDGET SCHEDULE 


ADMINISTRATION FORECASTING & BUDGET ADMIN 

GENERAL FUND C/Y PAGE 875 























FB20RP7R 


SANTA CLARA VALLEY WATER 

DISTRICT 




PAGE 877 

RUN DATE: 05/19/94 


FISCAL 94-95 BUDGET 

REPORT 





RUN TIME: 13:17 












COORD 

: Virginia 

T oney 


FUND: 060 


PROJECT: SPECIAL ANALYSIS 



04100 



PROGRAM: 1 


GENERAL FUND C/Y 



FINANCE 

MANAGER 


PROJECT: 6022102 


ADMINISTRATION 









F I S C A 

L 1993-94 --- 


-- FISCAL 

1994-95 -- 

SECT -ORG- ACCT- 

. ACCOUNT 

DESCRIPTION . HOURS BUDGET * 

YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 








1 04100 61230 

000 EXPENSED LABOR/OVERHEAD 1,051 

29,659 


29,659 

391 

12,172 


* * * * PROJECT 

TOTAL * * * * 1,051 

29,659 


29,659 

391 

12,172 


****** A 

R R 

A T 

I V 

£ ****** 

DESCRIPTION OF PROJECT AND 

PROJECT 

LOCATION FOR 

SUMMARY 

BUDGET : 


THIS PROJECT PROVIDES FOR ANALYZING FINANCIAL ISSUES, CONDUCTING AND 
IMPLEMENTING SPECIAL ANALYSES, AND STUDIES UNDERTAKEN TO IMPROVE 
DISTRICT OPERATIONS. THE REDUCTION IN HOURS THIS YEAR OVER LAST 
REFLECTS A REALLOCATION OF HOURS TO THE EQUIPMENT WORKING CAPITAL 
STUDY, INVESTMENTS, FMS IMPLEMENTATION, AND FMS ENHANCEMENTS 
PROJECTS. 

£E2iI2I_22 ALS_A N D_OBJECTIVgS: 

THE GOAL OF THE SPECIAL ANALYSIS PROJECT IS TO IMPROVE DISTRICT 
OPERATIONS AND TO ANALYZE FINANCING ISSUES. 

MEASURABLE TASKS AND COMPLETION DATES: 


REVISE & RESTRUCTURE INDIRECT COST ALLOCATION METHODS AND SYSTEM IN 
SUPPORT OF BUDGET RESTRUCTURING AND PROJECT MANAGEMENT. TO BE 
COMPLETED BY JANUARY 30, 1995 

£E2iE CT_COMP L EHON_D AT E : 

THIS IS AN ONGOING PROJECT. 


PROJECT: 6022102 
RUN DATE: 05/19/94 


ADMINISTRATION 


SPECIAL ANALYSIS 

GENERAL FUND C/Y PAGE 877 













S-A'HTA C .i A RA VA-f i.F. Y tf-ATE ft D i S-T** n 
f 3 8:C*l. *4 - 9* 8-1.'0 6 fit REPORT 


. 0ORD : Pi u d v Muf ■'v6z 

PROJECT: f ! RANT; I A l MANAGEMENT SYSTEMS 041 0 0 

G£ N K K At FUND C / Y FI GANCE MANASES 

AoMltilSTRAT) BH 


-- FISCAL 1993-94 . -- FISCAL 


SECT - OR G- 

ACCT - 

ACCOUNT OESCRIPTION - 

HOURS 

BUDGET % 

YTD AD J $■ 

TOTAL % 

HOURS 

I STRICT LABOR 

1 0~" . 

61230 

000 EXPENSED LABOR/0 VER HE A D 

2,734 

77,153 


77 ,153 




* * * * PROJECT TOTAL * * * * 

2 e 734 

77,153 


77,153 



# *;: * -• j*. 


R RAT 


y g ****** 


MII£_EIl£Si£II5M_2f._£59i££I_&HB_P52i££I_k9£AII2M_£OR_syMMARY_ByDGET: 

THIS PROJECT NUMBER IS NO LONGER IN USE. IT HAS SEEN REPLACED BY 
PROJECT NUMBERS: 6027011, 6027012, AMD 6027013, 



P I N ft tTC I ft L M AUAfi GH.EIt T SYSTEMS 
SINE.iAL POli:!) 


1 994 - 
AMO 


ADMIMISTR-ai in a 










FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 060 
PROGRAM: 1 
PROJECT: 6022104 


SECT -ORG- 

DISTRICT LABOR 

1 04100 

1 04230 


PROJECT: 6022104 
RUN DATE: 05/19/94 


SANTA CLARA VALLEY WATER DISTRICT PAGE 879 

FISCAL 94-95 BUDGET REPORT 

COORD: Edward Parfet 

PROJECT: INVESTMENTS 04100 

GENERAL FUND C/Y FINANCE MANAGER 

ADMINISTRATION 


FISCAL 1993-94 . FISCAL 1994-95 -- 


ACCT - 

. ACCOUNT 

DESCRIPTION . 

HOURS 

BUDGET $ 

YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

61230 

61230 

000 EXPENSED LABOR/OVERHEAD 

000 EXPENSED LABOR/OVERHEAD 

1,845 

52,066 


52,066 

1,693 

90 

52,703 

2,339 


SECTION TOTAL 


1,845 

52,066 


52,066 

1,783 

55,042 


* * * * PROJECT 

TOTAL * * * * 

1,845 

52,066 


52,066 

1,783 

55,042 


****** N A R R A T I V E ****** 

BRII£_DESCRiPTiON_OF_PROJECT_AND_PROJECT_LOCATiON_FOR_SyMMARY_BUDGET : 

THIS PROJECT PROVIDES FOR CONDUCTING AND IMPLEMENTING THE DISTRICT'S 
CASH MANAGEMENT PROGRAM INCLUDING THE INVESTMENT OF SURPLUS FUNDS, 

MACROECONOMIC AND YIELD CURVE ANALYSIS, CREDIT ANALYSIS, INVESTMENT 
POSITION REPORTING, FUND MOVEMENTS, CUSTODY ADMINISTRATION, CASH 
FORECASTING, AND VARIANCE ANALYSIS, MANAGEMENT OF BANK RELATIONS AND 
COMPENSATION, AND CONDUCTING ANALYTICAL REVIEW AND FEASIBILITY 
STUDIES PERTAINING TO THE EFFICIENT MANAGEMENT OF FUNDS. 

BUDGETED HOURS FOR FISCAL YEAR 1994-95 HAVE DECREASED DUE TO A 
REALLOCATION OF HOURS TO THE COST CENTER SUPPORT PROJECT TO COVER 
WORK ON DEPARTMENT BUDGET PREPARATION. THIS DECREASE WAS SOMEWHAT 
OFFSET BY HOURS CHARGED TO THE INVESTMENT PROJECT BY THE ACCOUNTING 
DIVISION. 

EE2iI£T_GOALS_AND_OBJECT^VES: 

THE GOAL OF THIS PROJECT IS TO OPTIMIZE INTEREST INCOME EARNED ON 
SURPLUS FUNDS THROUGH THE ADOPTION OF CASH MANAGEMENT TECHNIQUES 
AIMED AT ACCELERATING CASH INFLOWS, CONTROLLING CASH OUTFLOWS, 

ACCURATELY PREDICTING CASH POSITIONS, AND INVESTING SURPLUS FUNDS AS 
EFFECTIVELY AS POSSIBLE WITHIN THE PRUDENT INVESTMENT PARAMETERS 
ESTABLISHED BY THE DISTRICT'S INVESTMENT POLICIES AND GUIDELINES. 

MEASURABLE_TASKS_AND_COMPLETiON_DATES: 

ANNUAL REVISION OF INVESTMENT POL ICY/GUIDELINES COMPLETED BY 9/30/94 
DEVELOP AN OPERATIONS MANUAL - COMPLETED BY 12/31/94 

LOCKBOX FEASIBILITY STUDY COMPLETED BY 3/31/95 
REVIEW CONSTRUCTION ESCROW INVESTMENTS COMPLETED BY 3/31/95 
ESTABLISH DISASTER RECOVERY PLAN COMPLETED BY 6/30/95 
INVESTMENT COMMITTEE - REPORTING/ONGOING 

MONTHLY INVESTMENT REPORTING TO BOARD OF DIRECTORS - ONGOING 

ADMINISTRATION INVESTMENTS 

GENERAL FUND C/Y PAGE 879 













o m 




FB20RP7R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 


FUND: 060 
PROGRAM: 1 
PROJECT: 6029101 


PROJECT: RECRUITING AND EXAMINING 
GENERAL FUND C/Y 
ADMINISTRATION 


COORD: David Munoz 
02220 

HUMAN RESOURCES DIVI 


FISCAL 1993-94 .. -- FISCAL 


SECT 

-ORG- 

ACCT - 

- - - ■ 

--- ACCOUNT DESCRIPTION . 

HOURS 

BUDGET $ 

YTD ADJ $ 

TOTAL $ 

HOURS 

DISTRICT LABOR 










1 

02220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 





3,511 

1 

02230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 





52 

1 

03100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 





200 

1 

04220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 





40 

1 

04230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 





30 

1 

071 00 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 





400 

1 

07220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 





100 

1 

07230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 





100 

1 

07240 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 





100 

1 

07250 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 





100 

1 

08220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 





400 

1 

08230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 





151 

1 

09230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 





100 




SECTION TOTAL 






5,284 




* * 

* * PROJECT TOTAL * * * * 





5,284 


* * * * * * |tj 

A 

R R 

A T 

I V 

g ****** 

DESCRIPTION OF PROJECT 

AND 

PROJECT 

LOCATION FOR 

SUMMARY 

BUDGET: 


REVIEWING JOB ANALYSES, DEVELOPING JOB ANNOUNCEMENTS AND 
QUESTIONNAIRES, SCREENING APPLICANT QUALIFICATIONS, DESIGNING AND 
ADMINISTERING EXAMS, ANALYZING EXAM RESULTS, ESTABLISHING CANDIDATE 
SELECTION LISTS. 

£5°J£CT_GOALS_AND_OBJECTIVES: 

ENSURE TIMELY AND RESPONSIVE RECRUITMENTS OF THE BEST QUALIFIED 
CANDIDATES FOR APPOINTMENT TO REGULAR DISTRICT VACANCIES. 

MEASyRABLE_TASXS_AND_COMPLETXON_DATES: 

COMPLETE 90 PERCENT OF ALL RECRUITMENTS IN 90 CALENDAR DAYS OR LESS; 
REDUCE BY NO LESS THAN 25 PERCENT THE NUMBER OF RECRUITMENTS FOR 
VACANCIES IN THE SAME CLASSIFICATION THROUGH THE USE OF ELIGIBLE 
LISTS. 


PR0 J ECT_COMPLEHON_D ATE : 

THIS IS AN ON-GOING PROJECT. 


PROJECT: 6029101 
RUN DATE: 05/19/94 


ADMINISTRATION 


RECRUITING AND EXAMINING 
GENERAL FUND C/Y 


PAGE 881 


SION 


1994-95 -- 
AMOUNT 


87,389 
1,469 
5,070 
883 
780 
8,988 
2,195 
2,231 
2,649 
2,251 
10,456 
4,127 
2,483 

130,971 

130,971 


PAGE 881 
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8 Rii£_OEse« I. £ liM-SL. £ & b Jfe r _ a n d pro j e c t _ t ag rnirn^ sy m »a * y bud g e i ; 

MAINTAINING EMPLOYEE PERSONNEL AND BENEFITS RECORDS IS HIGH LINE 
SYSTE-M AMD HARD COPY Flits, ADVISING EMPLOYEES OF PERSONNEL POLICIES 
AND PROCEDURES AND BENEFIT ENTITLEMENTS, ENSURING COMPLIANCE WITH 
PERSONNEL POL IC Y/PROCEDURE CHANGES RESULTING FROM MoU AMENDMENTS. 
MANAGEMENT DIRECTION AND RQ-ARiD POL ! I v , 

PROJECT GOALS .AMD Q.flJE. C;f,l^ S-3! 

ENSURE ACCURATE AND TIMELY INPUT AM!) MAINTENANCE OF EMPLOYEE 
rcAuyfiMct o-c w c r t i 'a s tuWKi? 3 * 

MEASURABLE TASKS AMD.COMPLETION CATES: 


E N SURE LESS THAN 5 PERCENT ERROR RATE 5 N BIWEEKLY INPUT OF SYSTEMS 
DATA; RESPOND TO EMPLOYEE IM Rtl IR I ES WITHIN 1 WORK DAY. 

PfttIJECI CO M P t€ T 1 ON DATE; 

THIS IK AN ON-GOING PROJECT, 


TOJEST; 6029102 
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FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 060 
PROGRAM: 1 
PROJECT: 6029103 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: EMPLOYEE RELATIONS 
GENERAL FUND C/Y 
ADMINISTRATION 


COORD: David Munoz 
02220 

HUMAN RESOURCES DIVI 


FISCAL 


SECT -ORG- 

DISTRICT LABOR 

1 02220 


ACCT - 


ACCOUNT DESCRIPTION 


HOURS 


BUDGET $ 


1993-94 
YTD ADJ $ 


61230 000 EXPENSED LABOR/OVERHEAD 

* * * * PROJECT TOTAL * * * * 


TOTAL S 


■ FISCAL 
HOURS 


1,640 
1,640 


****** 


• * * :* * * 


■ R " v* -:. : T Tv ; -E 

BRiEF_DESCRiPTION_gF_PROJECT_AND_PRgJECT_LOCATiON_FOR_syMMARY_ByDGET: 

COORDINATING DISTRICT COMPLIANCE WITH NEGOTIATED LABOR AGREEMENTS 
(MOUS), MONITORING AND ADVISING ON GRIEVANCE RESPONSES AND 
DISCIPLINARY ACTIONS, PREPARING CASES FOR ARBITRATION OR LITIGATION, 
STRATEGIZING EMPLOYEE/MANAGEMENT CONFLICT RESOLUTION. 

P R gJ A L S_A ND_gB JECliVES : 

ADMINISTER A PRO-ACTIVE AND POSITIVE EMPLOYEE-MANAGEMENT RELATIONS 
PROGRAM, IN COMPLIANCE WITH LEGAL MANDATES, NEGOTIATED AGREEMENTS AND 
CONSTRUCTIVE MANAGEMENT PRINCIPLES. 

5EASURABLE_TASICS_AND_CgMPLETigN_DAIES: 

REDUCE BY 25 PERCENT THE NUMBER OF GRIEVANCES FILED ANNUALLY WHICH 
ESCALATE TO ARBITRATI ON/LITIGATI ON. 

PROiICT_CgMPLETigN_DATE: 

THIS IS AN ON-GOING PROJECT. 


PROJECT: 6029103 
RUN DATE: 05/19/94 


ADMINISTRATION 


EMPLOYEE RELATIONS 
GENERAL FUND C/Y 


PAGE 883 

SION 

1994-95 -- 
AMOUNT 

40,820 

40,820 


PAGE 883 
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FB20RP7R 
RUN DATE: 
RUN TIME: 

FUND: 060 

PROGRAM: 

PROJECT: 


PROJECT: 
RUN DATE: 


05/19/94 

13:17 


1 

6029104 

****** N A R R A T I V E ****** 
PRO J E CT_GO A L S_AND_OB J E C Tj.VE S: 

ADMINISTER A COST-EFFECTIVE, EFFICIENT AND RESPONSIVE EMPLOYEE AND 
MANAGEMENT TRAINING AND DEVELOPMENT PROGRAM. 

MEASURABLE_TASKS_AND_COMPLETigN_DATES: 

PUBLISH AND DISTRIBUTE A QUARTERLY TRAINING CATALOG; HOLD MONTHLY 
TRAINING LIAISON COMMITTEE MEETINGS; CONDUCT AN ANNUAL ASSESSMENT OF 
TRAINING NEEDS. 

PROJ£CT_COMPLETiON_DATE : 

THIS IS AN ON-GOING PROJECT. 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: TRAINING & DEVELOPMENT(ONSITE> 
GENERAL FUND C/Y 
ADMINISTRATION 


PAGE 885 


COORD: 


David 

02220 

HUMAN 


Munoz 


RESOURCES DIVISION 


6029104 ADMINISTRATION TRAINING & DEVELOPMENT(ONSITE) 

05/19/94 GENERAL FUND C/Y PAGE 885 











...£S.9i6CT_AMD_PROJECj;. -OCAJ i ON_£OR..SUMHAR r_. BUDGE J. 

:SiT: : R : :I:;G:t ■•W:lI;D:£ AND COHPENSAT IOU STt® 

UDY REPORTS AMD RECOMMEND ATI QMS, SURVEY CLASS A N 
ON PLANS IN OTHER AGENCIES, ANALYZE CHANGING SIR 
ONPENSA?I 0 M PR6G RA MS. 











FB20RP7R 





SANTA 

CLARA VALLEY WATER DISTRICT 


RUN DATE: 

05/19/94 



FISCAL 94-95 BUDGET REPORT 


RUN TIME: 

13:17 















COORD: David 

Munoz 

FUND: 060 





PROJECT 

: CONFERENCES / 

SEMINARS (DRIP) 02220 


PROGRAM: 

1 





GENERAL FUND 

C/Y HUMAN 

RESOURCES DIVI 

PROJECT : 

6029106 





ADMIN ISTRATION 









- FISCAL 1993-94 . 

-- FISCAL 

SECT -ORG- 

ACCT - 

’ * ’ ' 

ACCOUNT DESCRIPTION - 

. HOURS 

BUDGET $ YTD ADJ $ TOTAL $ 

HOURS 

DISTRICT 

LABOR 








1 

01200 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



40 

1 

02100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



40 

1 

02220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



1 , 066 

1 

02230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



580 

1 

02240 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



130 

1 

03100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



100 

1 

03220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



40 

1 

03230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



140 

1 

03240 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



230 

1 

04100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



60 

1 

04220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



144 

1 

04230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



94 

1 

04240 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



108 

1 

05210 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



100 

1 

05220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



150 

1 

05230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



40 

1 

05310 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



60 

1 

05320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



210 

1 

05330 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



148 

1 

05340 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



140 

1 

06230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



50 

1 

06320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



1 ,200 

1 

07100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



100 

1 

07220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



100 

1 

07230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



100 

1 

07240 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



100 

1 

07250 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



50 

1 

07260 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



100 

1 

08230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



254 

1 

09230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



300 




SECTION TOTAL 



5,974 


* * * * PROJECT TOTAL * * * * 5,974 


****** N A R R A T I V E ****** 

BRIEF_DESCRIPTiON_OF_PROJECT_AND_PROJECT_LOCAT J. ON_FOR_SyMMARY_BUDGET: 

ADMINISTER DISTRICT-REQUIRED TRAINING FOR ALL CONFERENCE AND SEMINARS 
HELD OFF SITE. 


PROJECT: 6029106 ADMINISTRATION CONFERENCES / SEMINARS (DRIP) 

RUN DATE: 05/19/94 GENERAL FUND C/Y 


PAGE 887 


S I ON 


1994-95 -- 
AMOUNT 


1,100 
1,074 
26,533 
16,385 
3,146 
2,535 
893 
2,374 
4,140 
1,868 
3,180 
2,443 
2,493 
3,465 
4,371 
1,250 
1,789 
5,546 
4,715 
4,963 
1,418 
36,480 
2,247 
2,195 
2,231 
2,649 
1,126 

3,206 
6,942 
7,449 

160,206 

160,206 


PAGE 887 














FB20RP7R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 


COORD: Lauren Keller 


FUND: 060 

PROJECT: 

BOARDS/COMMITTEES 



03220 


PROGRAM: 1 


GENERAL FUND C/Y 



BOARD/COMMITTEES DIV 

PROJECT: 6030101 


ADMINISTRATION 








FISC 

A L 1993-94 -■ 


-- FISCAL 

SECT -ORG- 

AC CT.ACCOUNT DESCRIPTION 

---- HOURS BUDGET $ 

YTD ADJ $ 

TOTAL $ 

HOURS 

DISTRICT LABOR 







1 03220 

61230 000 EXPENSED LA BOR/OVERHEAD 

8,732 

193,065 


193,065 

8,846 


* * * * PROJECT TOTAL * * * * 

8,732 

193,065 


193,065 

8,846 


****** R ft R 

R A T 

I V 

g * * * * * 

* 



BRIEF DESCRIPTION OF PROJECT AND PROJECT LOCATION FOR 

SUMMARY 

BUDGET : 




PROVIDES ADMINISTRATIVE SERVICES PERFORMED BY THE BOARD/COMM ITTEES 
DIVISION FOR THE BOARD OF DIRECTORS, DISTRICT STAFF AND DISTRICT 
ADVISORY COMMITTEES AND COMMISSIONS. 

PROJECT GOALS AND OBJECTIVES: 


TO SUPPORT THE BOARD OF DIRECTORS, STAFF, ADVISORY COMMITTEES AND 
COMMISSIONS BY PREPARING AGENDAS, COORDINATING MEETINGS, MINUTES 
TRANSCRIPTION, MAINTENANCE OF MINUTES BOOKS, LEGISLATIVE TRACKING, 
SALE OF PLANS AND SPECIFICATIONS, RESEARCH, CONTRACT ADMINISTRATION 
WHICH INCLUDES INSURANCE COORDINATION/MONITORING AND COORDINATION OF 
SUBPOENAS. 

MEASURABLE TASKS AND COMPLETION DATES: 


PREPARE/PROCESS 53 BOARD AGENDAS 
PREPARE/PROCESS 5 PUBLIC HEARING AGENDAS 
COORDINATE IS FLOOD CONTROL COMM. MTGS. 
COORDINATE 7 AGRICULTURAL ADVSY. COMM. MTGS. 
COORDINATE 5 LANDSCAPE ADVSY. COMM. MTGS. 
COORDINATE APPROX. 4 WATER COMM. MTGS. 
TRANSCRIBE 91 SETS OF MINUTES. 

MAINTAIN BOARD MINUTE BOOKS/COMM. FILES 

COORDINATE ANNUAL PFFC MEETING 

SELL PLANS AND SPECS FOR APPROX. 16 PROJECTS 

CONDUCT APPROX. 160 RESEARCH PROJECTS 

PROCESS 240 SUBPOENAS 

PROCESS 1000 INSURANCE CERTIFICATES 

ESTABLISH AGREEMENT DATABASE 


1 WKLY 
5 YRlY 
4 QTLY 

2 QTLY 
1 QTLY 

1 QTLY 

2 WKLY 

UP TO DATE 
1 YRLY 
4 QTLY 
40 QTLY 
60 QTLY 
250 MLY 
3RD QTR 


MAINTAIN INSURANCE DATABASE 

ESTABLISH CONTRACT DATABASE 

SURVEY BOARD MEMBERS REGARDING SERVICE AND 

SURVEY BOARD RE SERVICE/SUPPORT 


ON-GOING 
4TH QTR 

SUPPORT 2 ANNUAL 

BI-ANNUALLY 


PROJECT: 6030101 
RUN DATE: 05/19/94 


ADMINISTRATION 


BOARDS/COMMITTEES 
GENERAL FUND C/Y 


PAGE 889 

I S I ON 

1994-95 -- 
AMOUNT 

197,443 

197,443 


PAGE 889 
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PROJECT : 

FILLS 6 RECORDS 
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FILLS AND 

RE CCSOS ' 
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"***** H A R R A T I v F *«***•♦ 

SSie L.aiS'CR.i.R.n0:«„ot; project .and pr oject location .p-or ..summary budget? 

THIS IS AM ONGOING PROJECT WHICH PROVIDES r OK THE M-A IN TENANCY OP iHfc 
CENTRAL RECORDS SECTION, INACTIVE RECORDS AREA, AND RECORDS 
H*N:AG:E:N:E:N T SUPPORT FOR SPECIFIC DECENTRALIZED RECORDS MANAGEMENT 
F U N:C T IONS , 

E E 2 i E c T _ G O:A L S __ A N:0 0:B J:E C T V E S ; 

GOAL S Of THE PROJECT ARE TO MAINTAIN PROJECT AND SPECIFIC SUBJECT 
FILES, MANAGE THE INACTIVE RECORDS PROCESS, SUPPORT SPECIFIC 

decentralized records management functions, i.e. design coordination, 

GROUND WAT E R PROTECTION, NON»OINT SOURCE AND ENVIRONMENTAL CO.WP'L ! A-N'CE ", 

ME AS U :R - A 8 L £ _ TASKS _Aj*D _C 0 M P L £ T 10 N _ D -A T £ S r 

INDEXING DOCUMENTS 24-HOURS 

FILING DOCUMENTS 24 -HOURS 

UPDATE RECORDS DATABASE 24 -HOURS 

PROCESS RECORD REQUEST 24 HOURS 

PROCESS INTERNAL DOCUMENT REQUEST 24-HOURS 

PROCESS READ FITE S-DAYS 

PREPARE READ FILE FOR MICROFILMING MONTHLY 

P R OJEC | ... C UMP LETT ON _ DA IE ; 

THIS IS AH ONGOING PROJECT. 


THIS IS AH OVERHEAD COST 
DIRECT LABOR BASIS, 


I S ( o R A i E 0 i 0 A L L P S O J t C T ; 


m A 


p-% U A £ f: '} 


: 6011 

• ()'<■ i 


H? r ! 5 4 


: F ? L£% 
i t h m* i 


t k e c o 8 n i 

RrNf? C/1 


89 0- 
















FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 060 
PROGRAM: 1 
PROJECT: 6032101 


SECT -ORG- 

DISTRICT LABOR 

1 03240 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PAGE 891 


COORD: Gloria Baker 

PROJECT: OFFICE SERVICES 03240 

GENERAL FUND C/Y OFFICE SERVICES DIVISION 

ADMINISTRATION 





-- F I S C A 

L 1993-94 . 

-- FISCAL 

1994-95 -- 

ACCT - 

. ACCOUNT DESCRIPTION - 

HOURS 

BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

61230 

000 EXPENSED LABOR/OVERHEAD 

22,759 

381,668 

381,668 

22,705 

408,690 


* * * * PROJECT TOTAL * * * * 

22,759 

381,668 

381,668 

22,705 

408,690 


****** ^ A £ 

RAT 

I V 

E ****** 




BRIEF DESCRIPTION OF PROJECT AND PROJECT LOCATION FOR SUMMARY BUDGET: 


THIS PROJECT PROVIDES SALARIES FOR GENERAL CLERICAL SERVICES 
INCLUDING DEVELOPMENT AND MAINTENANCE OF SECRETARI AL/CLERICAL, 
DISTRICT PROCEDURES AND DIRECTORIES; RECEPTIONIST SERVICES; WORD 
PROCESSING SERVICES; AND WORD PROCESSING TRAINING, INCLUDING 
CLASSROOM TEACHING, TUTORING, AND EMERGENCY HELP. 

EE2JICT_GOALS_AND_OBJECTiVES: 

THE GOAL OF CLERICAL SERVICES IS TO PROVIDE QUALITY CLERICAL SUPPORT, 
TRAINING, AND INFORMATION, USING THE MOST CURRENT TECHNOLOGY AND 
METHODS AVAILABLE. 

MEASURABLE_TASKS_AND_COMPLETXON_DATES: 

UPDATES OF PROCEDURES, MONTHLY 

UPDATES OF TELEPHONE DIRECTORY, SEMI-ANNUALLY 

TURNAROUND FOR AVERAGE WORD PROCESSING DOCUMENTS, 24-HOUR 

TURNAROUND FOR LARGE DOCUMENTS, UP TO 2 WEEKS 

TRAINING CLASSES, 4 PER QUARTER 

TUTORING/EMERGENCY HELP, AT LEAST 10 PER MONTH 


PROJECX_COMPLEXXON_DAXE: 
ONGOING 


ADMINISTRATION 


PROJECT: 6032101 
RUN DATE: 05/19/94 


OFFICE SERVICES 
GENERAL FUND C/Y 


PAGE 891 












iUW 1 I Hi 


MO; §60 


SANTA CLAS 
FISCAL 


T KOJC . T ; I l BRARY 3ESVI LL-S 
5SNE.M.! fy.*» C/V 
AWN!N!*TMAT ! OK 


COORDs Bonnl* Cobb 


AMD RECORDS 0-1 VI SI 


SECT -0«G- At 


ACC O O' N T BESCRIPT1 0:H - - 


- f I S C A L 1993-94 . 

«OURS BUDGET » YTD ADJ S TOTAL 


It 1994-95 


03230 6123© 000 EXPENSED LABOR/OVERHEAD 


35 921 


* * * * T 01 


# # * * * 


ft R R A 


g * * * 















FB20RP7R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 


COORD: Jeannette Sharrard 


FUND: 060 


PROJECT: MAIL SERVICES 




03230 


PROGRAM : 

1 

GENERAL FUND 

C/Y 



FILES AND 

RECORDS DI 

PROJECT : 

6034101 

ADMINISTRATION 








... 

FISC 

A L 1993-94 -■ 


-- FISCAL 

SECT -ORG- 

ACCT.ACCOUNT DESCRIPTION . HOURS 

BUDGET $ 

YTD ADJ $ 

TOTAL $ 

HOURS 

DISTRICT 

LABOR 







1 

03230 

61230 000 EXPENSED LABOR/OVERHEAD 5,688 


93,169 


93,169 

5,324 



* * * * PROJECT TOTAL * * * * 5,688 


93,169 


93,169 

5,324 



****** N A R R A T 


I V 

£ ***** 

* 




BRIEF DESCRIPTION OF PROJECT AND PROJECT LOCATION 

FOR 

SUMMARY 

BUDGET : 




THIS IS AN ONGOING PROJECT UHICH PROVIDES FOR DISTRICT MAIL SERVICES. 


PROJICI_GOALS_AND_OBJECTiVES: 

GOALS OF THE PROJECT ARE TO PROVIDE PROFESSIONAL MAIL SERVICES TO THE 
DISTRICT FOR THE PROCESSING AND DISTRIBUTING OF INCOMING AND OUTGOING 
MAIL, SPECIAL CARRIER SERVICES AND THE LOGGING AND DISTRIBUTING OF 
MISCELLANEOUS DISTRICT PAYMENTS RECEIVED. 

MIA§yRABLE_TAS!(S_AND_COMPLETiON_DATES: 

MAIL DISTRIBUTION 
PROCESSING PAYMENTS 
PROCESSING OUTGOING FACSIMILES 
COMPILING READ FILES 

RECONCILING FEDERAL EXPRESS INVOICES 
UPDATING CODING DATABASE 

EE2iT_COMPLETXON_DATE: 

THIS IS AN ONGOING PROJECT. 

COST_SHARINGEREiMBURSEME NT: 

THIS IS AN OVERHEAD COST THAT IS ALLOCATED TO ALL PROJECTS ON A 
DIRECT LABOR BASIS. 

A L LOC A T.ION_ F 0 R MU L A_ AN D _ B AS J. S : 

N/A 


PROJECT: 6034101 ADMINISTRATION MAIL SERVICES 

RUN DATE: 05/19/94 GENERAL FUND C/Y 


24-HOURS 
6-HOURS 
30-MINUTES 
24-HOURS 
WEEKLY 
WEEKLY 


PAGE 893 

VISION 

1994-95 

AMOUNT 

90,295 

90,295 


PAGE 893 















KF. PROGRAPH 1C SERV 


:H10 : ,|S:C : T TiOitl*! 


BS l E F D 'C SCR I P T S 0:N OF PROJECT AMD PROJSC 


L 6 C A T I 0 


THIS PROJECT PROVIDES SALARIES FOR THE 
«-E:f>=R OCR APHICS CEM TER INCLUDIN G C 0 P I E S , 
WORK; AMD REP S OUR APHICS SERVICES IHCI.U 
REPAIR or ALL DISTRICT REPROGRAPHICS r 


PROJECT GOALS AND OBJECT IVES 


THE GOAL OF THE REPROGRAPHICS CENTER \ 
REPROGRAPHICS SERVICES USING THE HOST 


MEASURABLE TASKS AND COMPLETION DATES 


REPORT OF ALL DISTRICT COPIER USAGE , MONTHLY 
TURNAROUND FOR AVERAGE JOBS, 24HGUR 
TURNAROUND FOR HALF'DAY JOBS, 48 • HOUR 
TURNAROUND FOR LARGE JOBS, UP TO ?. WEEKS 
QUARTERLY REIMBURSABLE REPOR1, END OF QUARTER 
SERVICE CALLS RESPONSE TIME,. 24 - HOUR 


PROJECT COUPLETSON DATE 


ONGOING 


AOMUHLSlRATTON 







FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 060 
PROGRAM: 1 
PROJECT: 6036101 


SECT -ORG- 


DISTRICT LABOR 

1 03240 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 

COORD: Gloria Baker 




PROJECT: 

FORMS CONTROL 

GENERAL FUND C/Y 
ADMINISTRATION 

. F I S C A 

L 1993-94 - 

03240 

OFFICE 

SERVICES DI' 

-- FISCA 

ACCT - 

. ACCOUNT 

DESCRIPTION --■ 

---- HOURS 

BUDGET $ 

YTD ADJ $ 

TOTAL $ 

HOURS 

61230 

000 EXPENSED LABOR/OVERHEAD 

* * * * PROJECT TOTAL * * * * 

1,769 

1 , 769 

29,666 

29,666 


29,666 

29,666 

1,769 

1,769 


****** N A R R A T I V E ****** 

BRiEF_DESCRj.PT ION_0F_PR0JECT_AND_PROJECT_LOCATiON_FOR_SUMMARY_BUDGET : 

THIS PROJECT PROVIDES THE SALARY FOR FORMS SERVICES INCLUDING DESIGN, 
CONSULTATION, ANALYSIS, AND SUPPLY ORDERING SERVICES TO DISTRICT 
EMPLOYEES; AND MAINTENANCE OF THE DISTRICT FORMS CONTROL PROGRAM. 

CT_GOALS_AND_OBJECTiVES: 

THE GOAL OF THE FORMS TECHNICIAN IS TO PROVIDE QUALITY SERVICE USING 
THE MOST CURRENT TECHNOLOGY AND METHODS AVAILABLE. 

MEASyRABLE_IASKS_AND_COMPLETiON_DATES: 

SYSTEMATIC ANALYSIS AND UPDATE OF FORMS, 20 PER MONTH 
TURNAROUND FOR RUSH JOBS, WITHIN 24 HOURS 
TURNAROUND FOR AVERAGE JOBS, UP TO 1 WEEK 
TURNAROUND FOR LARGE JOBS, UP TO 2 WEEKS 
TURNAROUND FOR FORMS ORDERS, WITHIN 24 HOURS 

iI£I_COMPLEIiON_DATE: 

ONGOING 


ADMINISTRATION 


PAGE 895 

SION 

1994-95 -- 
AMOUNT 

31,842 

31,842 


PROJECT: 6036101 
RUN DATE: 05/19/94 


FORMS CONTROL 
GENERAL FUND C/Y 


PAGE 895 













:*v?i 



SAN TA C'3,-A : -R'A VAtjLSY •IkfSrMHC 

; i S<.A! 94-9H -5 Si|;j REPORT 


J -o an ti >yt t. e i h «• i- a •,- r< 
otsoo 

r i : F c a ifn j? f r ftp;!? c ; y 


P R fi .).£ C T i « rc:R:0fi:R*p:H: I,C S S-E X V ! t !■: s 
fit MLR A! C/Y 

AE H . N ■ S 1 R A r I OH 


f-rsEA; 

H OU»'S 


1 9 9 4 -.9-5 
AMotiti t 


ACCOUNT BESCR l r-T I ON 




O f) C a A t M S t: 0 ; A-B OR i fiV-fc K H:E Aid 


* PRsiaFi ! FOT.AL * 


iJ t: c it D t, . e r a © y c a y re 


DISTRIBUTE UPDATED MICROFICHE 
FILE ORIGINAL MICROFICHE 
UPDATE PHOTO/SLIDE DATABASE 
PROCESS REQUEST FOR POLAStOliiO PRINTS 
PROG ESS SPECIAL OR D £ R ft £ Q U £ S f 


COMP IE T I ON DAT: 


THIS IS AN ONGOING PROTECT 


C 0 S J__ S H : ft £ I M ■ B U ft 9 E N L N T. 


THIS IS AN OVERHEAD COST THAT I $ A L .. C C: a T E D 
DIRECT L AS: OR BASIS. 


A! t OCAT l ON F 0R:MU i.A A:N:D BASIS 


PRO = LC: 
SUN DA 


AO;MI m S S T R A T TOM 
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SANTA 

CLARA VALLEY WATER DISTRICT 



PAGE 897 

RUN DATE: 05/19/94 



F I 

SCAL 94-95 BUDGET REPORT 




RUN TIME: 13:17 















COORD: David 

Munoz 


FUND: 060 




PROJECT : 

EMPLOYEES ASSOCIATION 

02220 



PROGRAM: 1 





GENERAL FUND C/Y 

HUMAN 

RESOURCES DIVISION 

PROJECT: 6038101 





ADMINISTRATION 









. F I S C A 

L 1993-94 . 

-- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 


- ACCOUN 

T DESCRIPTION -- 

- HOURS BUDGET $ 

YTD ADJ $ TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 









1 02230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



60 

1,695 

1 03220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



60 

1,339 

1 04230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



40 

1 , 040 

1 07100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



210 

4,719 

1 08230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



20 

547 

1 09230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



20 

497 

1 09320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



100 

3,077 



SECTION TOTAL 




510 

12,914 




* * PROJE 

CT TOTAL * * * * 



510 

12,914 


****** |J 

A 

R R 

A T 

I V 

E 

BRIEF DESCRIPTION OF PROJECT 

AND 

PROJECT 

LOCATION FOR 

SUMMARY 

BUDGET 


TO TRACK HOURS SPECIFICALLY APPROVED FOR EMPLOYEE ASSOCIATION 
OFFICERS, WHILE CONDUCTING ASSOCIATION/DISTRICT BUSINESS OUTSIDE OF 
TIME AUTHORIZED BY AGREEMENT OR LAW. A BANK OF 520 PAID RELEASE 
HOURS PER YEAR WAS ESTABLISHED ON JUNE 21, 1993; TO BE UTILIZED BY 
THE ELECTED OFFICERS AS FOLLOWS: PRESIDENT, 210 HOURS AND (5) VICE 
PRESIDENTS, 310 HOURS. 

E!L2i££T_GOAL S_AND_OB J E CT J, VES: 

TO MONITOR AND ACCOUNT FOR TIME BEING SPENT ON EMPLOYEE 
ASSOC I AT I ON/D I STRICT-RELATED BUSINESS. 

ME ASURABLE_T ASKS_AND_C2MPLETJ, ON_DATE S : 

GENERATE QUARTERLY OR TIME EXPENDED. 

PRO i E £I_COMP L EIJLON _D AIE : 

THIS IS AN ON-GOING PROJECT. 


PROJECT: 6038101 

ADMINISTRATION 

EMPLOYEES ASSOCIATION 


RUN DATE: 05/19/94 


GENERAL FUND C/Y 

PAGE 897 










s' a '( 0 s P } x 




SANTA GL A R A -V a LLEY: viATifR 

DISTRICT 



p*SE 89 

ev-j % :} A :t E i 

35 IWM 

4 


F ISCAi. 94 95 BUDGET 

REPORT 










CGSRD i 1 i. s « grsg 



f w H0-: 0 6 0 




PRO J ECT: EMPL 0Y E E BE ME FIT S 


01200 



PROGRAM-: 1 




GENERAL FUND C/Y 


ASST GEN 

MGR -S WILLS AMS 

PROJECT: 6088101 



ADM * NiSTRAVIOh 










F I S C A 

L 1993-94 .. 

-- FISCAL 

1994-95 •- 

SECT 

- 0 R G * 

ACCT * 

” “ ‘ * 

-- ACCOUNT OESCRIPT I ON . HOURS BUDGET $ 

YTD AD J $ TOT A L % 

HOURS 

AMOUNT 

CONTRACT SERVICES 








2 

on oc 

5 2100 

000 

INSURANCE-HEALTH/LIFE 

101,920 

101,920 


27,684 

2 

01 1 0 0 

5 2 260 

000 

INSURANCE MEDICARE 

8.128 

6,128 


i , 532 

2 

01100 

52500 

000 

RETIREMENT PERS 

/ft, I?v 

76,129 


37,0:8:6 

2 

01200 

52100 

000 

INSURANCE HEAL T H/LIFE 




34,605 

2 

01200 

5:2 26 0 

000 

INSURANCE MED!CARE 




1,915 

? 

01200 

5 2 500 

000 

RETIREMENT RERS 




38,431 

2 

01300 

52100 

0 0 0 

INSURANCE- HEALT H/LiFE 




48,447 

2 

0 13 00 

5 2 260 

000 

INSURANCE MEDICARE 




2,881 

2. 

013 00 

52500 

000 

RETIREMENT PERS 




49,5 ?4 


014 0 0 

52 100 

000 

INSURANCE ■■ HE A L T H/ U F E 




1 J ,» 84 2 

2 

*114 00 

5 2 260 

0:0:0 

I NS URANGE MED I CARE 




y ft 4 

2 

014 0 0 

5 2 5 r ‘ 0 

O uO 

RETIREMENT PERS 




lp *1 0 A 1 


0 210 0 

5 210 0 

000 

l NSURAN C E- HE AtTN/iiF6 

19 1 to 

1 9 ,110 




0 210 0 

7 3-" L J 

0 0 0 

INSURANCE MEDI CARE 

1 1 4 9 

1 14 9 


1 , 1 4 9 


0 2 100 

■i £L 5 W U 

0 0 9 

R E i I R E M £ N i P E R 

1 5 f 4 0-6 

IS j 4 06 


Zb ,383 

7, 

0 2220 

5 210 0 

000 

INSURANCE-HEALTH/LIF£ 

70, 070 

70 ,.0 70 


B 6 512 

2 

0 2220 

5 2 26 0 

fjft n 

INSURANCE MEDICARE 

4,213 

4,213 


h f y 79 

2 


5 2500 

0OO 

RETIREWE NT PERS 

37,806 

3 7 f 3 O 6 


71 g 5 3 5 

2 

0-22 3 0 

5 2106 

0 00 

INSURANCE-HEALTH/LIFE 

i n.«- ^ on 

‘ u u s s ~ * v 

3 n -■> n n 

! VU , 6 7 y 


11 0 s ? 3 5 

2 

0 2230 

5 2 260 

0 00 

INSURANCE MEDICARE 

6,5 1 1 

6,511 


6 ? 1 28 

2 

0 : 22 3-0 

5 2500 

000 

RETIREMENT PERS 

64,693 

64,693 


103,415 

2 

0-22 4 0 

5 210 0 

000 

l N'S-URAMCE - HEALT H/L I FE 

25,480 

25,480 


27,684 

** 

c. 

0 22 4 0 

5 215 0 

0 00 

yoRKERS Compensation 

5 95,5 24 

595,524 


595,524 

2. 

0 22 4 0 

5 2160 

000 

UHEMP LOT MEN T IN S U R AN C E 

8,0 GO 

8,0 0 0 


2 0 , GOO 

2 

ft. / fi 

%J ■c.'g.hU 

5 2260 

000 

INSURANCE MEDICARE 

1,532 

1,532 


1 5 32 

2 

0 22 4 0 

52500 

000 

RETIREMENT PERS 

14.05: 

14,051 


22.092 

2 

03100 

52100 

000 

INSURANCE - HEALTH/LIFE 

19,110 

19,110 


20 f 763 

2 

03100 

52260 

000 

INSURANCE MEDICARE 

1,149 

1,149 


1,149 

2 

03100 

5 2500 

000 

RETIREMENT PERS 

14,063 

14,063 


2 3.5 58 

2 

03220 

5 2 100 

000 

I NSURANCE-HEALTH/LIFE 

31,85 0 

31,850 


34,605 

2 

0 3220 

5 2 260 

000 

INSURANCE MEDICARE 

1.915 

1,915 


1,915 

2 

03220 

5 2500 

0 00 

RETIREMENT PERS 

14,71 f 

14,717 


23,788 

2 

03 23 0 

5 2 1 00 

000 

I NSURANCE-HEALTH/LIFE 

127,400 

127,400 


138,419 

2 

C323C 

5 2 260 

000 

INSURANCE MEDICARE 

7,660 

7,660 


66 

2 

03230 

52500 

000 

RETIREMENT PERS 

45,498 

45,498 


75,413 

2 

03240 

5 2100 

000 

IHSUSANCE-HEALTH/LIFE 

1 08 j 290 

108.290 


117,556 

2 

03 24 0 

5 2 260 

000 

INSURANCE MEDICARE 

6,511 

6,511 


6,511 

2 

03240 

52500 

000 

RETIREMENT PERS 

39,291 

39.291 


67,525 

2 

04100 

52100 

000 

INSURANCE -HEALTH/LIFE 

44,590 

44,590 


34,60-5 

2 

0410 0 

52:2:68 

0 00 

INSURANCE MEDICARE 

2,681 

2,681 


1,91 5 

2 

04100 

525:0:0 

000 

RETIREMENT PERS 

31,237 

31,237 


40,120 

2 

0 42 2 0 

5 2 TOO 

000 

I NSUftANCE- HEAL TH/LIFE 

76,440 

76,440 


, 0:5 1 

2 

042 2 0 

52260 

000 

I « S'U R A 8 C E ME t) l C ARE 

4,596 

4 „ 5 9-6 


4 , 5 9 6 

PR 0 JECT s 6 

58101 



ADMIN I STRATI ON 


r i, o- 

BE 1 •- ME F I T<, 


sHf fi A T fc ; 

J 6 / *j 9 / 9 

4 




U-t ? 

A L F UN 0 C /'- 
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RUN DATE: 05/19/94 
RUN TIME: 13:17 

FUND: 060 
PROGRAM: 1 
PROJECT: 6088101 


SECT 

-ORG- 

ACCT - 

CONTRACT SERVICES 


2 

04220 

52500 

2 

04230 

52100 

2 

04230 

52260 

2 

04230 

52413 

2 

04230 

52500 

2 

04240 

52100 

2 

0 4240 

52260 

2 

04240 

52500 

2 

05100 

52100 

2 

05100 

52260 

2 

05100 

52500 

2 

05210 

52100 

2 

05210 

52260 

2 

05210 

52500 

2 

05220 

52100 

2 

05220 

52260 

2 

05220 

52500 

2 

05230 

52100 

2 

05230 

52260 

2 

05230 

52500 

2 

05310 

52100 

2 

05310 

52260 

2 

0 5310 

52500 

2 

05320 

52100 

2 

05320 

52260 

2 

05320 

52500 

2 

05330 

52100 

2 

05330 

52260 

2 

05330 

52500 

2 

05340 

52100 

2 

05340 

52260 

2 

05340 

52500 

2 

06100 

52100 

2 

06100 

52260 

2 

06100 

52500 

2 

06210 

52100 

2 

06210 

52260 

2 

06210 

52500 

2 

06220 

52100 

2 

06220 

52260 

2 

06220 

52500 

2 

06230 

52100 

2 

06230 

52260 


SANTA CLARA VALLEY WATER DISTRICT PAGE 899 

FISCAL 94-95 BUDGET REPORT 

COORD: Ilse Eng 

PROJECT: EMPLOYEE BENEFITS 01200 

GENERAL FUND C/Y ASST GEN MGR-S WILLIAMS 

ADMINISTRATION 


. FISCAL 1993-94 . FISCAL 1994-95 -- 

ACCOUNT DESCRIPTION---- HOURS BUDGET $ YTD ADJ $ TOTAL $ HOURS AMOUNT 


000 

RETIREMENT PERS 

35,548 

35,548 

59,337 

000 

INSURANCE-HEALTH/LIFE 

101,920 

101,920 

110,735 

000 

INSURANCE MEDICARE 

6,128 

6,128 

6,128 

000 

INSURANCE SUBSIDY RETIREES 

1 28,700 

128,700 

128,700 

000 

RETIREMENT PERS 

51,072 

51,072 

85,089 

000 

INSURANCE-HEALTH/LIFE 

50,960 

50,960 

55,368 

000 

INSURANCE MEDICARE 

3,064 

3,064 

3,064 

000 

RETIREMENT PERS 

24,261 

24,261 

40,726 

000 

INSURANCE-HEALTH/LIFE 

25,480 

25,480 

31,144 

000 

INSURANCE MEDICARE 

1,532 

1 ,532 

1,915 

000 

RETIREMENT PERS 

22,285 

22,285 

41,427 

000 

INSURANCE-HEALTH/LIFE 

50,960 

50,960 

55,368 

000 

INSURANCE MEDICARE 

3,064 

3,064 

3,064 

000 

RETIREMENT PERS 

38,563 

38,563 

64,385 

000 

INSURANCE-HEALTH/LIFE 

95,550 

95,550 

103,814 

000 

INSURANCE MEDICARE 

5,745 

5,745 

5,745 

000 

RETIREMENT PERS 

60,181 

60,181 

100,423 

000 

INSURANCE-HEALTH/LIFE 

63,700 

63,700 

69,209 

000 

INSURANCE MEDICARE 

3,830 

3,830 

3,830 

000 

RETIREMENT PERS 

43,981 

43,981 

72,391 

000 

INSURANCE-HEALTH/LIFE 

19,110 

19,110 

20,763 

000 

INSURANCE MEDICARE 

1,149 

1,149 

1,149 

000 

RETIREMENT PERS 

12,310 

12,310 

20,459 

000 

INSURANCE-HEALTH/LIFE 

133,770 

133,770 

152,261 

000 

INSURANCE MEDICARE 

8,043 

8,043 

8,426 

000 

RETIREMENT PERS 

74,248 

74,248 

130,112 

000 

INSURANCE-HEALTH/LIFE 

57,330 

57,330 

62,288 

000 

INSURANCE MEDICARE 

3,447 

3,447 

3,447 

000 

RETIREMENT PERS 

35,746 

35,746 

65,713 

000 

INSURANCE-HEALTH/LIFE 

38,220 

38,220 

41,526 

000 

INSURANCE MEDICARE 

2,298 

2,298 

2,298 

000 

RETIREMENT PERS 

28,094 

28,094 

48,090 

000 

INSURANCE-HEALTH/LIFE 

12,740 

12,740 

13,842 

000 

INSURANCE MEDICARE 

766 

766 

766 

000 

RETIREMENT PERS 

10,944 

10,944 

17,970 

000 

INSURANCE-HEALTH/LIFE 

63,700 

63,700 

62,288 

000 

INSURANCE MEDICARE 

3,830 

3,830 

3,447 

000 

RETIREMENT PERS 

45,052 

45,052 

66,717 

000 

INSURANCE-HEALTH/LIFE 

63,700 

63,700 

69,209 

000 

INSURANCE MEDICARE 

3,830 

3,830 

3,830 

000 

RETIREMENT PERS 

42,117 

42,117 

69,014 

000 

INSURANCE-HEALTH/LIFE 

57,330 

57,330 

62,288 

000 

INSURANCE MEDICARE 

3,447 

3,447 

3,447 


ADMINISTRATION 


PROJECT: 6088101 
RUN DATE: 05/19/94 


EMPLOYEE BENEFITS 
GENERAL FUND C/Y 


PAGE 899 







:PB>20:R:1-'' -R SANTA CLARA VAT LEY WATER DISTRICT 

4.JN SATE; 05/19/94 FISCAL 9-4-95 BUDGET REPORT 


COORD: Use Eng 


FUND: 0 6 G 




PROJECT : 

EMPLOYEE BENEFITS 


01200 


PROGRAM: 1 





GENERAL FUND C/Y 


ASST GEN MGR -S W!L 

L I A$S 

PROJECT : 60881 01 




ADM IN i STRATI ON 









. F I S C A 

L 1993*94 -- 

... FISCA 

L 1994-95 -- 

SECT 

-ORG- 

ACCT - 

- “ * * 

-- ACCOUNT DESCRIPTION -- 

---- HOURS BUDGET $ 

YTD AO J $ 

TOTAL $ HOURS 

AMOUNT 

COM TRACT SERVICES 








2 

06230 

52500 

000 

RETIREMENT PERS 

34,763 


34,763 

58,601 

2 

06320 

5?100 

000 

IMSUSANCE-HEALTH/LIFE 

152,880 


152,880 

166,105 

2 

06320 

57260 

000 

INSURANCE MEDICARE 

9,192 


9,192 

9,192 

2 

063 2 0 

5 25 00 

000 

RETIREMENT PERS 

97.517 


97,517 

165,997 

2 

07100 

5 21 00 

000 

IN SURA MCE - HEALTH/LIFE 

76,440 


76.440 

83,051 

2 

o ? 1 Q 0 

5 2 260 

000 

INSURANCE MEDICARE 

4,596 


4,596 

4,5 9 6 

2 

0 71 GO 

5 2500 

000 

RETIREMENT PENS 

42,417 


42,417 

68,48? 

2 

0 721 0 

52100 

000 

I N S O R A MCE - H E A'L.T H / L I F E 

63,729 


63,729 


2 

0 721 0 

5 2 260 

000 

INSURANCE MEDICARE 

3,722 


3,722 



0721 0 

5 ?. 5 00 

000 

RETIREMENT PERS 

35,009 


3 3 s 0 G 9 



0 72 2 0 

5 2 1 G 0 

00 0 

INSURANCE-HEALTH/L1FF 

273.910 


2? 3.910 

262,¥96 


fj / A 

5 2260 

00 0 

I NSURANCE MED SCARE 

16,469 


16 469 

- , 55 4 


0 7220 

*57500 

no o 

RETIREMENT PESS 

126;127 


12 4 1 ’3 7 

131 .304 



15 i. 1 0 0 

000 

i si S Si S A N C E HEALTH/l I F E 

127,400 


12 7,40 0 

. 

2 

0 72 3 0 

5 2 260 

0 0 0 

INSURANCE MEDICARE 

7,660 


7 ,6 60 

■ , 809 


07230 

5 2 5.0 0 

000 

RETIREMENT PERS 

58,216 


Ej a ? 1 6 

116,116 

2 

0 "7 4 0 

5 2100 

000 

INSURANCE - HEALTH/LIFE 

184,730 


184/730 

200.?G? 


0 72 4 0 

5 2 260 

000 

INSURANCE MEDICARE 

11,107 


11,107 

: : , 1 0 7 

? 

ft 7 p /- A 

£ *3 £ ft (% 

000 

RETIREMENT PERS 

99,446 


9 y , 4 4 6 

:1:6:9::/2-:6:4' 


0 72 S 0 

5 210 0 

000 

INSURANCE-HEALTH/LIF E 

152,880 


152,SflO 

179,944 

2 

0 7250 

5 2260 

0 0 G 

INSURANCE MEDICARE 

9,192 


9,192 

10,34 : 


07250 

52500 

000 

RETIREMENT PERS 

73,372 


73,372 

13?,329 


07260 

5 2100 

000 

INSURANCE-HEALTH/LIFE 

44,590 


44 # 590 

4:8/ 4 4 f 


07260 

5 2 260 

000 

INSURANCE MEDICARE 

2,681 


2,681 

2,681 


0 7260 

5 2500 

000 

RETIREMENT PERS 

28,657 


28,657 

49,700 

2 

07320 

5 2100 

000 

INSURANCE-HEALTH/LIFE 

57,356 


57,356 


2 

0 7320 

52260 

000 

INSURANCE MEDICARE 

3,350 


3,350 


2 

07320 

52500 

000 

RETIREMENT PERS 

42,213 


42,213 


2 

07330 

52100 

000 

INSURANCE-HEALTH/LIFE 

152,949 


152,949 


2 

07330 

52260 

000 

INSURANCE MEDICARE 

8,932 


8,932 


2 

07330 

52500 

000 

RETIREMENT PERS 

83,869 


83,869 


2 

08100 

52100 

000 

INSURANCE-HEALTH/LIFE 

12,740 


12,740 

20,763 

2 

08100 

52260 

000 

INSURANCE MEDICARE 

766 


766 

1 , 532 

2 

08100 

52500 

000 

RETIREMENT PERS 

11,042 


11,042 

26,351 

2 

08210 

52 100 

000 

INSURANCE-HEALTH/LIFE 

19,110 


19,110 

20,763 

2 

08210 

52260 

000 

INSURANCE MEDICARE 

1,149 


1.149 

1,149 

2 

08210 

52500 

000 

RETIREMENT PERS 

16,839 


16,839 

29,017 

2 

08220 

52100 

00G 

IHSURAHCE-H6ALTH/L!FE 

101,920 


101,920 

110,735 

2 

08220 

52260 

00 0 

INSURANCE MEDICARE 

6,128 


6,128 

6,128 

2 

08220 

5 2 5 0 0 

000 

RETIREMENT PERS 

54,116 


5 4,116 

97,140 

2 

08230 

52100 

000 

IM S U R A M C E-HEALTH/LIFE 

101,920 


101,920 

117,656 

2 

08230 

52260 

000 

INSURANCE MEDICARE 

6, 128 


6,128 

6 , 5--11 

2 

082 3 G 

52500 

000 

RETIREMENT PERS 

56,891 


56.891 

103,0-62 





AD 

SIN!STMAT ION 
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SANTA CLARA VALLEY WATER DISTRICT 




PAGE 901 

RUN DATE: 

05/19/94 


FISCAL 94-95 BUDGET 

REPORT 





RUN TIME: 

13:17 















COORD : Ilse Eng 



FUND: 060 




PROJECT: EMPLOYEE BENEFITS 


01200 



PROGRAM: 1 




GENERAL FUND C/Y 


ASST GEN 

MGR-S WILLIAMS 

PROJECT: 6088101 



ADMINISTRATION 











- F I S C A 

L 1993-94 - 


-- FISCAL 

1994-95 -- 

SECT 

-ORG- 

ACCT - 

" * * * 

ACCOUNT DESCRIPTION . HOURS 

BUDGET $ 

YTD ADJ $ 

TOTAL S 

HOURS 

AMOUNT 

CONTRACT SERVICES 









2 

0831 0 

52100 

000 

INSURANCE-HEALTH/LIFE 

19,110 


19,110 


20,763 

2 

08310 

52260 

000 

INSURANCE MEDICARE 

1,149 


1,149 


1,149 

2 

08310 

52500 

000 

RETIREMENT PERS 

13,926 


13,926 


23,405 

2 

08320 

52100 

000 

INSURANCE-HEALTH/LIFE 

95,550 


95,550 


103,814 

2 

08320 

52260 

000 

INSURANCE MEDICARE 

5,745 


5,745 


5,745 

2 

08320 

52500 

000 

RETIREMENT PERS 

53,354 


53,354 


89,277 

2 

08330 

52100 

000 

INSURANCE-HEALTH/LIFE 

165,620 


165,620 


183,405 

2 

08330 

52260 

000 

INSURANCE MEDICARE 

9,958 


9,958 


10,341 

2 

08330 

52500 

000 

RETIREMENT PERS 

87,680 


87,680 


151,100 

2 

08420 

52100 

000 

INSURANCE-HEALTH/LIFE 

108,290 


108,290 


117,656 

2 

08420 

52260 

000 

INSURANCE MEDICARE 

6,511 


6,511 


6,511 

2 

08420 

52500 

000 

RETIREMENT PERS 

65,466 


65,466 


112,088 

2 

08430 

52100 

000 

INSURANCE-HEALTH/LIFE 

19,110 


19,110 


20,763 

2 

08430 

52260 

000 

INSURANCE MEDICARE 

1,149 


1,149 


1,149 

2 

08430 

52500 

000 

RETIREMENT PERS 

13,602 


13,602 


24,126 

2 

09100 

52100 

000 

INSURANCE-HEALTH/LIFE 

6,370 


6,370 


13,842 

2 

09100 

52260 

000 

INSURANCE MEDICARE 

383 


383 


766 

2 

09100 

52500 

000 

RETIREMENT PERS 

8,054 


8,054 


17,288 

2 

09210 

52100 

000 

INSURANCE-HEALTH/LIFE 

6,370 


6,370 


6,921 

2 

09210 

52260 

000 

INSURANCE MEDICARE 

383 


383 


383 

2 

0921 0 

52500 

000 

RETIREMENT PERS 

5,273 


5,273 


10,562 

2 

09220 

52100 

000 

INSURANCE-HEALTH/LIFE 

146,510 


146,510 


152,261 

2 

09220 

52260 

000 

INSURANCE MEDICARE 

8,809 


8,809 


8,426 

2 

09220 

52500 

000 

RETIREMENT PERS 

86,862 


86,862 


145,103 

2 

09230 

52100 

000 

INSURANCE-HEALTH/LIFE 

178,360 


178,360 


193,786 

2 

09230 

52260 

000 

INSURANCE MEDICARE 

10,724 


10,724 


10,724 

2 

09230 

52500 

000 

RETIREMENT PERS 

94,552 


94,552 


155,350 

2 

09320 

52100 

000 

INSURANCE-HEALTH/LIFE 

50,960 


50,960 


55,368 

2 

09320 

52260 

000 

INSURANCE MEDICARE 

3,064 


3,064 


3,064 

2 

09320 

52500 

000 

RETIREMENT PERS 

33,841 


33,841 


56,280 




SECTION TOTAL 

7,051,610 


7,051,610 


8,375,162 




* * 

* * PROJECT TOTAL * * * * 

7,051,610 


7,051,610 


8,375,162 



****** N A R R A T I V E ****** 

BRIEF DESCRIPTION OF PROJECT AND PROJECT LOCATION FOR SUMMARY BUDGET: 




PROJECT: 6088101 

THIS PROJECT PROVIDES FUNDING FOR EMPLOYEE HEALTH INSURANCE, VISION 
INSURANCE, DENTAL INSURANCE, BASIC LIFE INSURANCE, MEDICAL INSURANCE 
REIMBURSEMENT, MEDICARE COVERAGE, LONG-TERM DISABILITY, WORKERS 
COMPENSATION, UNEMPLOYMENT INSURANCE, AND THE PERS RETIREMENT 

ADMINISTRATION 

EMPLOYEE 

BENEFITS 


RUN DATE: 05/19/94 


GENERAL 

FUND C/Y 

PAGE 90 

















FIXED' ASSETS 




FB34QZ1R 

RUN DATE: 05/18/94 
RUN TIME: 16:16 


SANTA CLARA VALLEY WATER DISTRICT 
FIXED ASSET SUMMARY 


FISCAL 1994-95 BUDGET REPORT 


DISTRICT - 060 







ACCOUNT 

DESCRIPTION 



ADJUSTED 

REQUESTED 

APPROVED 



' • . ...... : 


1993-94 

1994-95 

1994-95 


13199 

LAND 


0 

0 

0 

1 322:0 

BUILDING 


60,000 

WmmmmmrnmMmmmmmim 

■ 0 

1351:0: 

EQU IPMENT 

: AUTOMOTIVE 

62,158 

9,000 

0 

: 1 :: 3:5:2:0 : ! 

EQUIPMENT 

COMMUNICATIONS 

127,920 

60,500 

0 

1 3:S:3;G 

EQUIPMENT 

COMPUTER 

433,638 

535,340 

0 

:;i:I ; 5fi5: 

EQUIPMENT 

FURNITURE 

60,500 

121,680 

0 

1 35:50 

EQUIPMENT 

: HYDROLOGIC 

20,500 

0 

0 

: T : 3:5:6:b : 

EQUIPMENT 

OFFICE 

67,900 

85,538 

0 

13580 

EQUIPMENT 

OTHER 

277,300 

171,990 

0 


--- TOTAL 


1,109,916 

984,048 

0 


RUN DATE: 05/18/94 


Page 904 




05/18/94 

• '■ . ' V 

- 0 6 0 

..AHA 1 i.‘»A /<■:. >. T W AT J « p : S : ■ , 

.. •' 'I 5 £ ' A ! .DUN i S 

■ ! - Q 9 4 9 ; CUD I.F r R L :>R 



a t: c: o u a r 

D 8 S C R l P T iOK 

ADJUSTED 
i 9 V 3 - > 4 

REQUESTED 

1994-95 

i, -• R v v t. f. 

19 94 - 95 

1 3 5 3 3- 

EQUl^M-EJIT COMPUTER 

lllllllllllllllll .I E N E R *> s. MANa-jE K 

19,000 

9,00 0 


13 5a 0 


35,000 



■ j 

5 au1?*E HI OFFICE 


lllllllll^ 

0 

1 3580 

EQUIPMENT OTHER 

u : 

lllllllllllllllllllioillllllll 

iii^iiiiiiiiiiiiiiiiiiiiiiiii 


■:i: n n?#■ ana■; i : » 

69,000 

AOMIN! ?TS A • . ■ ■ 


lllllllllllllllllllilllllll;! 

1 3 S 3 0 

EQUIPMENT COMPUTER 

82,116 

: S f-.. :■ 8 0 

n 

V. 

1 3 5 4 0 

EQUIPMENT FURNITURE 

0 

1,900 

0 

1 3560 

EQUIPMENT OFFICE 

8; 9:0 0^ 

2,100 

a 


- TOTAL ADMINISTRATIVE SERVICE 

linn 

C ■„ B S S Of • ■ '.A R ■■ 

290,580 

lllllllllllllllllllllllllllll 

’ 5 3 2 0 

EQUIPMENT COMMUNICATIONS 

III 1 lllllll IlllQi: 

0 

0 

13530 

EQUIPMENT COMPUTES 

IllSi^lil^llllilsi 

26,120 

0 

1 3 5 A u 

EQUIPMENT FURNITURE 

5,000 

31,000 

o: 

. . 3 5 60 

E Q'U i P M E N T OFFICE 

5 8,0 0 0 

3:5:, 0 0:0 

0 

1 3 58C 

EQUIPMENT OTHER 


0 



■ i- O T AT C't E RIC 0:f T h:E J5:0:A SO 

f llllllll 'll|llli;lillllil;!lllllllll; 

92,120 

sy' 


id'j i p.mf n i au r ON.oi ; ve 

lllllllllllllllllielllllllil 



1fX5:2 b : 

^ M 1. N » C ■, 

99,000 

2-0,000 


13530 

EQUIPMENT COMPUTER 

IS, S-A-g 

1: 0 6’&8 

fj; 

■ , 3 - v 

n Q U I P ME NT F U R M I T U ft E 


■V© •' • fcriift' 

•»s. r ij. v. U U. 

0 

13560 

: i • : s * e >■' 

O'- 

*>" Qljv'ft 

V- V 


V'3:5:'6 O' 

E QUIPM8N- C I xER 

iiiiiiiiiiiii® 

*i * ft If! 

tv :: ( ;;J-yU 

(; 

fiyiJi d:?v'U; ; 

roj-'A-i fjumfrz 

$*>/ • 8/9A 

llllllllllllllllllllllllllllll lllllllllllllllllllllllIB! 

96 j 19 0 

9(55 
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SANTA CLARA VALLEY WATER DISTRICT 



RUN DATE: 

05/18/94 





RUN TIME: 

16:16 


FIXED ASSET ACCOUNTS 






FISCAL 1994-95 BUDGET REPORT 



DISTRICT 

- 060 





ACCOUNT 

DESCRIPTION 

ADJUSTED 

REQUESTED 

APPROVED 




1993-94 

1994-95 

1994-95 




WATER SUPPLY 



13510 

EQUIPMENT 

AUTOMOTIVE 

0 

0 


13520 

EQUIPMENT 

COMMUNI CAT IONS 

12,800 

0 

0 

1 3530 

EQUIPMENT 

COMPUTER 

39,330 

60,340 

0 

13540 

EQUIPMENT 

FURNITURE 

ii:* mmmmmmiirnmmmm 

20,000 

.... . .. : 

13550 

EQUIPMENT 

HYDROLOGIC 

20,500 

0 

0 

1 3580 

EQUIPMENT 

OTHER 

3,000 

0 

0 


- TOTAL WATER SUPPLY 

75,630 

80,340 

0 




FLOOD CONTROL 



13510 

EQUIPMENT 

AUTOMOTIVE 

19,158 

5,000 

0 

13520 

EQUIPMENT 

COMMUNICATIONS 

2,700 

1,100 

0 

13530 

EQUIPMENT 

COMPUTER 

65,752 

25,650 

iiii : i: ..ii:..... 

13540 

EQUIPMENT 

FURNITURE 

ss ? i? § s m ? . . mm . 

11,000 

0 

13560 

EQUIPMENT 

OFFICE 

0 

2 1 , 0 0 0 

0 

i!l!!ll!I!§!ii!i 

-TOTAL FLOOD CONTROL 

87,610 

63,750 

0 




MAINTENANCE 



13220 

BUILDING 


60,000 

0 

0 

13510 

EQUIPMENT 

AUTOMOTIVE 

43,000 

: i i S iSSSSiiiSiiiiibiisS.iii iii 

0 

13520 

EQU I PMENT 

COMMUNI CAT IONS 

6,000 

33,900 

0 

1 3530 

EQUIPMENT 

COMPUTER 

66,550 

22,300 

0 

135 40 

EQUIPMENT 

FUR NIT U R E 

0 

3,5 00 

ii: ■ ii : : .. issbiiii:.iii? ■ 

iii 13560 

EQUIPMENT 

OFFICE 

iii 1 • iiii. . . .Si 

9,200 

0 

' 3580 

EQUIPMENT 

OTHER 

167,500 

53,240 

rnmmmmmmp iiiiiiiiiiiiiir 


- TOTAL MAINTENANCE 

343,050 

122,140 


RUN DATE: 

05/18/94 


!!!!!!!!!!!! lllli i |§ft . Iff|ii!lllllil!lllllllllllll!l 
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r S ■?. 4 g i » 

iiiilllliliillllllH 

R U K ■ ■ H ?. : 1 fc ; '■ 6 


c • a a a v a , 1 ; ■• ** f r ■» . i ^f ; i > 

; : jSd ajse r a<:!:«i'n> 

; >5 o *. ' 19 x ;i 5 u 0 «! f »? r- or - j 




, * v. * N 


FESCRtPTION! 


1993-94 


R E 5 U E S T E D i 
1994-95 


APPROVED 

1994-95 


' i : K A ■ > ON - A W £ . f; S 9 1 t : 


i 3 5 i 

f.su; PMEfif 

AUTOMCFIVE 

0 

y.y.:Y. 

0 

■ 3120 


COMMUN ; vA V 1 4 4 5 

3.800 

5 . SCO: 

0‘ 

155 30 

EQUIPMENT 

COMPUTES 

. .. 


o 

■ 554 • 

EQUIPMENT 

FURNITURE 

. . UUO 

U i 780 

0 

1 3560 

EQUIPMENT 

£>*: F iU 


..u 

0 

i 3 t; 8 0 

£ Q U I P M £ N T 

OTHER 


45.730 

0 


- T OtMil MjE ||:T -IIplNiS 

A NATES ujs . ' < 

92.190 

-.tv 7 90 

0 


LlD E N !. ; li E E R l N U 


13199 
1 i 3 3 U 

siiiiii? 

1 3560 
13080 


EQUIPMENT COMPUTER 
EQUIPMENT FURNITURE 
EQUIPMENT OFFICE 
i. 0 u I P M f. N t u r H E t; 

■ . V . ' F N ! <i ? P R ! N ' ■■ 


C 

46,968 

0 

0 

*5,600 

122,566! 


0 

7,4 u U 

0 

11,738 
5 2,000 : 

91.138 


SHCvRiKCSCOiES 


Pog# 907 






FB42QZ3R 

RUN DATE: 05/18/94 
RUN TIME: 16:21 


SANTA CLARA VALLEY WATER DISTRICT 
FIXED ASSETS 

ORGANIZATION DETAIL BY ACCOUNT 


BUDGET FY 94-95 


FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 13510 - EQUIPMENT AUTOMOTIVE 


ORG: 06210 - PROJECT DEVELOPMENT-BR MANAGER 

1. UPGRADE JEEP 4X4 FOR ENVIRONMENTAL SECTION 


5,000 


ORG 06210 TOTAL: 5,000 * 


ORG: 08320 • RAW WATER DIVISION 


1. UPGRADE 2 PICKUPS TO KING CABS 


4,000 


ORG 08320 TOTAL: 


4,000 * 


ACCOUNT 13510 TOTAL: 


9,000 


Page 908 





:• !2? V X Si!)'s C;ARA VALLEv s/ATER DISTRICT 

RUN f- A !■■ OS •■ • £ .' >v HSnS A S 5 5 T S 

ilMii®:: ■ 7 :• a • ; u « oltas: s ■< axc oux : sodo-i" ?i fcj 


SBJNO; 060 GBMBPA: : 060 0 v Y 

account.- •■ i-vo ■ sisu ’ ; so #mum • ns ■ :o*-i 

1111 Hill general sen vices i|i|||i| 

1, EQUIPMENT REPLACEMENT f OR ;ELSCOMMUN I CAt JONS AND 

VO;OB «* : I STSTBM. CiBCOi T SACKS, 20,000 

if v o 0 v V 7 0 ' ■’ ’ J >.. : BO . o y V - 

0 R G ; 0 : 6.2'2-0 - FLOOD CTff'L ^ LANDING DIvlS-10^- 

’* . rt D - u r 1 u K r L DUD - c A :* C 0 0 ^ •; ; 5$ A • 0 K i , • 0 0 

3S5 0600 0 TOT A i. : 1 i 00 * 

OR G: 07100 - «A I N!E M AN CE MANAGER 

1. 'i ft : n ; 8U-L0SN0 PUBLIC ADDRESS SYSTEM O l : N H ft N C i" 

«: , tv;: Q J Servlet •,• - f A •• >• - • 

; s; ' f A si A : CUSTOMER . SOME Or THE H 0 I ; 0 \ Ji S. MAY 


A L R £ A;D * BE WIRED, 2.500 

OR 5 07100 TOTAL: 2,500 *| 

ORO; 07220 - FIELD MAINTENANCE DIVISION 

■ (2), PORTABLE RADIOS WITH CONVERTERS. 5,400 

ORG 07720 IOTA-;.; 3,480 6 

O.R-C.: 07250 - VEGETATION MANAGEMENT DIVISION 

■ Two;2) PORTABLE RADIO t OR VEHJCiES 4,200 

2, three PORTABLE RADIOS 5,600 

ORG 072.30 TOTAL: 7,300 § 

os r, . 0 774 o WT R U T ; T Y M A ’ N I E N AN C P I V I S I fTN 

T . three :'i PORTABLE RADIOS, MOUNTS ANB CHARGERS 

FOR T Mf USA 'UN&ERGRCUNO SERVICE ALERT) PROGRAM 6,5 0<ji 

i . ; ri R E E (3; PORTABLE RADIOS, MOUNTS A:H:D C«ASifc9S 

TOR -Vf. ME» iis 6; “OUIsIO S4I 

6 , soo Vo.: 

■} R i, u ' 7«. 0 T 0 T At: 1 3 , C 0 0 ' | 

0x f: ; o 72 5 0 MA J NT £ NANCF. SF. R V I C£ S DIVISION 

i 1. t i Vi C5> *8BSl.f TWO WAT RADIOS MftXTR-0 UtOI*. 5 , i 0.0 ’ ’ : 0 

i , P~. ■>- f v A V i-x:ON'. '84 I x:i - 

s TV- \ ft ■. i ' ■ f> f; ft ; T ft s ' ft x T ■ '• • V 

Illlllill! I ; llllllllli 


0i!;S: 


f* '6 ! K» 






FB42QZ3R 

RUN DATE: 05/18/94 
RUN TIME: 16:21 


SANTA CLARA VALLEY WATER DISTRICT 
FIXED ASSETS 

ORGANIZATION DETAIL BY ACCOUNT 


FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 13520 - EQUIPMENT COMMUNICATIONS 
ORG: 08230 - ENVIRONMENTAL COMPLIANCE DIV 

1. (3) CELLULAR MOBILE PHONES MITSUBISHI MODEL #1500 3,600 

ORG 08230 TOTAL: 3,600 * 

ORG: 08320 - RAW WATER DIVISION 

1. RADIO FOR EMERGENCY COMMUNICATION WITH SAN BENITO 

COUNTY WATER 1,900 

ORG 08320 TOTAL: 1,900 * 


BUDGET FY 94-95 


ACCOUNT 13520 TOTAL: 


60,500 ** 
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DATE; m&MM: 
- i a E : 16:21 


v*UE» w* ' ! * 3 I 5YN1.C 
■ xt!) x i ^ 

OSS ; ' '.ii ' f ' A U S' a C 0 0 it H r 
I, !: HE P A L E ij MO r / Y < : ;111|| 


stecous: 




r j pne * uins- 




DEPARTMENT COMPUTER HARDWARE AND SOFTWARE! 
A L L 0 C A T i 0 Pi 


9,nun : 


c r o o • ■ ■>a to? hi . 


9 , C('u 


. m a ms. 




DEPARTMENT COMPUTER HARDWARE AND SOFTWARE 
» ■ ; '. C a r ' 0 M 
HP3G00 DISK STORAGE 
LAN SERVERS <3> 

COMPUTER TAPE CLEANER 
H P 9000 SERIES 700 PC CMTW/PLTR) 

AUtOCAD/SOFT DESK BASED ORFTNG C ■■ > 

SUSRCUGHS SO r T WAR E LICENSE 
HP3000 UTILITY SYSTEM SOFTWARE 
9. SUPERDEX MODEL II DR INDEXING S/W 
TO. HELP DESK PRODUCTIVITY S/W 

11. DATA ENTRY SOFTWARE SYSTEM 

12, MITCHEvl SYSTEM VEHICLE DATABASE 

|1 3 , S G F t W A R E / S V 3 SUPPORT D I 3 T W I D c PC A??l:CA T iONS 

14. MTX SOFTWARE UPDATES 

15- TRIMBLE SOFTWARE AND UPDATES 


t 


8 


SO 3 M*i 


:rk of the board manages 


DEPARTMENT COMPUTES HARDWARE AND SOFTWARE 
ALLOC AT ION 


C & I 3 C 


FINANCE MANAGES 


21,2:4:0: 
38,000 
17,555 
5.000 
.3 5.0 C 0 
99,900 
IS.685 
> . 000 
35,000 
7,6-00 
2,500 

2.500 

3 5.0 0 0 ; 
9,r0O 

9.500 


> . 'i; pj rom : 


286 580 


2 6 , 3 20 


OR u 03 10 0 iDIA. 


26, 1 2G 


. DEPART Ms NT COMPUTER HABDWAPF AND SOFTWARE 
ALLOCATION 

0 5 10 0 ■ WATER :■■ i i i * MANAGER 
. departmen; computer hardware and software 


TO , 6-9 0 


ID . :*9G 


60,5 v. 0 


DRU ySLyf: MLiAL: 


tc s '.-: 










F B4 2QZ3 R 

RUN DATE: 05/18/94 
RUN TIME: 16:21 


SANTA CLARA VALLEY WATER DISTRICT 
FIXED ASSETS 

ORGANIZATION DETAIL BY ACCOUNT 
FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 13530 - EQUIPMENT COMPUTER 


BUDGET 


1. DEPARTMENT COMPUTER HARDWARE AND SOFTWARE 
ALLOCATION 


25,650 

ORG 06100 TOTAL: 25,650 * 


ORG 


07100 


MAINTENANCE MANAGER 




DEPARTMENT COMPUTER HARDWARE AND SOFTWARE 
ALLOCATION 


22,300 

ORG 07100 TOTAL: 22,300 * 


ORG 


108100 - OPERATIONS/WATER QUAL - MANAGER:: 


DEPARTMENT COMPUTER HARDWARE AND SOFTWARE 
ALLOCATION 


67,260 

ORG 08100 TOTAL: 67,260 * 


ORG 


09100 - FIELD ENGINEERING MANAGER 


DEPARTMENT COMPUTER HARDWARE AND SOFTWARE 

ALLOCATION 


27,400 


ORG 09100 TOTAL: 27,400 * 


ACCOUNT 13530 TOTAL 


;535,340 ** 




£38 

* *8 16:21 


Ur* ■!*» «i: £ - watts e t s r n t c r 

f i “F Ei ASSr. S 

5 0 R G A s ■ T A f l 0 N 0} : A i L gY A CCriHM F :; 


'UliD! 660 SENEIU; f U M D C/Y j 

A : ‘ 1 1 >., I? ! : HU I FHC * T -iiRH : TuSI 
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StStfiS; 
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GENERAL OFFICE FURNITURE FOR LOBBIES. CONFERENCE 
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39.SO0 
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FB42QZ3R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 05/18/94 FIXED ASSETS 

RUN TIME: 16:21 ORGANIZATION DETAIL BY ACCOUNT BUDGET FY 94-95 

FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 13540 - EQUIPMENT FURNITURE 
1. MODIFICATIONS TO EXISTING WORK STATIONS 3,000 

ORG 07100 TOTAL: 3,000 * 

ORG : 07260 - MAINTENANCE ENGINEERING DIV 

1. INDIVIDUAL PARTS FOR MODULAR WORK STATIONS, SUCH 
AS TACKBOARDS, SUSPENDED LATERAL FILES, SHELF 

LIGHTS, PENCIL DRAWERS, ETC. 500 

ORG 07260 TOTAL: 500 * 

ORG: 08220 - GROUNDWATER PROTECT DIVISION 

1. CHAIRS HERMAN MILLER ERGON LOW BACK OFFICE CHAIR 

WITH ARMS 720 

ORG 08220 TOTAL: 720 * 

ORG: 08230 - ENVIRONMENTAL COMPLIANCE DIV 

"• • ; •• • :t :’ y . .. ■ ... : . !. ' . • . 

1. H/M ASSOCIATE ENGINEER CUBICAL 5,000 

2. H/M RECORDS CLERK WORK AREA APPS PROJECT WELLS 

SECTION 4,500 

ORG 08230 TOTAL: 9,500 * 

ORG: 08420 - SURFACE WATER PROTECTION DIV 

1. ONE (1) FILE CABINET, METAL, 5-DRAWER, LATERAL 1,200 

2. ONE (1) HERMAN MILLER "ERGON" LOW BACK OFFICE 

. • : . • . • ' 'fx :>;:•« .< 'g. x •. • • 

ORG 08420 TOTAL: 1 ,560 * 

ORG: 08430 - NON-POINT SOURCE DIVISION 

1. HERMAN MILLER ACCESSORIES 3,000 

ORG 08430 TOTAL: 3,000 * 


ACCOUNT 13540 TOTAL: 121,680 ** 
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ORG 04240 TOTAL: 5,GOO * 
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SHARI: D WITH WATER QUALITY AND OPERATIONS MANAGER 


ORG : G623G - DESIGN COORDINATION DIVISION 

I ■:•■( ■ f f. 

2. CANON D M P10 0 READER PRINTER 


i y * 
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ORG 06100 TOTAL: 2.000 * 
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FB420Z3R 

RUN DATE: 05/18/94 
RUN TIME: 16:21 

ACCOUNT 

ORG: 07230 - VEGETATION MANAGEMENT DIVIS 

1. VIDEO CAMCORDER 

ORG: 09230 • ENGINEERING SERVICES DIVISI 

1. CANON NP680 READER PRINTER 


SANTA CLARA VALLEY UATER DISTRICT 
FIXED ASSETS 

ORGANIZATION DETAIL BY ACCOUNT BUDGET FY 94-95 

FUND: 060 GENERAL FUND C/Y 
13560 - EQUIPMENT OFFICE 

Il!ll!!!!!!!lilil!lll!lllllllllli;: llllllllll 

ORG 07230 TOTAL: 1,200 * 

;h}1!||1|||!I!!||||||||||||||||||: | 

11,738 

ORG 09230 TOTAL: 11,738* 

ACCOUNT 13560 TOTAL: 85,538 ** 
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0 R:G 
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DATE' r 05/18.>94 


.r - [,-^A ; K .tf v * A ] f «, , - > 'S': 

■is?. V * ■_•: I : 

i'vu: ■ r i a; c hun ; 


fUNO; 060 GENERA! mm 111 
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:. H :. x ■: ^ '-. ‘ •<: ’ ■ V : •■•SI. 
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)! - ✓ ' ’■■ ■ ■»: >r-(' i 
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OR6 07220 total. 

0 7230 - VEGETATION MANAGEMENT DIVISION 
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0 7250 
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SANTA CLARA VALLEY WATER DISTRICT 
FIXED ASSETS 

ORGANIZATION DETAIL BY ACCOUNT BUDGET FY 94-95 

FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 13580 - EQUIPMENT OTHER 

1. GLOBAL POSITIONING SYSTEM EQUIPMENT 15,000 

ORG 08430 TOTAL: 15,000 * 

ORG: 09230 - ENGINEERING SERVICES DIVISION 

1. ONE TRIMBLE 4000 SSE GPS RECEIVER (SU) 32,000 

2. TRIMBLE COMMUNITY BASE STATION (SU) 10,000 

3. HP PLOTTER (DR) 10,000 

ORG 09230 TOTAL: 52,000 * 

ACCOUNT 13580 TOTAL: 171,990 ** 


FB42QZ3R 

RUN DATE: 05/18/94 
RUN TIME: 16:21 
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FB35QZ1R 

RUN DATE: 05/18/94 
RUN TIME: 16:20 

FISCAL 1994-95 BUDGET REPORT 


SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AND SUPPLIES SUMMARY 


DISTRICT - 060 


ACCOUNT 

DESCRIPTION 

ADJUSTED 

REQUESTED 



1993-94 

1994-95 

61042 

GENERAL LIABILITY INSURANCE 

12,000 

12,000 

61060 

MAINTENANCE SERVICES 

0 

0 

61061 

MAINTENANCE SERVICES SOFTWARE 

222,105 

157,925 

61062 

MAINTENANCE SERVICES HARDWARE 

129,378 

157,105 

61063 

MAINTENANCE SERVICES OTHER 

801,735 

529,042 

61071 

MATERIALS & SUPPLIES GENERAL 

519,596 

238,550 

61073 

SMALL TOOLS 

171,330 

122,287 

61075 

SURVEY SUPPLIES 

6,800 

6,800 

61076 

COMPUTER COMPONENTS 

150,055 

0 

61077 

OFFICE MACHINES 

9,200 

22,155 

61078 

FURNITURE 

166,455 

112,019 

61079 

SAFETY SUPPLY 

4,575 

50,000 

61080 

MEMBERSHIPS/LICENSES 

20,335 

0 

61081 

ANNUAL MEMBERSHIP 

0 

17,980 

61091 

GENERAL OFFICE SUPPLIES 

209,060 

258,295 

61092 

REPRODUCTION SUPPLIES 

62,580 

51,350 

61093 

PRINTING/BINDING 

253,430 

148,095 

61094 

POSTAGE 

77,870 

51,180 

61095 

FILM/PROCESSING 

39,550 

38,250 

61096 

BOOKS/PUBLICATIONS 

101,230 

91,265 

61097 

SOFTWARE 

430,859 

0 

61098 

SPECIAL EXPENSES OTHER 

125,780 

151,400 

61099 

MICROFILM/MI CROFI CHE 

0 

34,100 

61141 

CONFERENCES/SEMINARS/TRAINING 

336,980 

341,100 

61142 

TRAINING EMPLOYEE REQUESTED 

51,000 

41,000 

61143 

REIM PROFESSIONAL IMPROVEMENT 

44,918 

46,916 

61161 

TRANSPORTATION/TRAVEL/LODGING 

244,875 

257,500 

61162 

TRAVEL ADVANCES 

0 

0 

61167 

MILEAGE REIMBURSEMENT 

0 

0 

61301 

AERIAL PHOTOS/MAPPING 

1,500 

0 

61302 

AUDITING SERVICES 

25,000 

0 

61303 

TEMPORARY EMPLOYEES FEES 

620,978 

431,331 

61.3 04 

LEGAL SERVICES 

6,500 

1,500 

61305 

PROGRAMMING INFORMATION SYSTEM 

437,760 

239,940 

61310 

OTHER CONTRACT SERVICES 

996,570 

848,540 

61319 

OTH CONT SERV ROLLOVER ONLY! 

0 

0 

61331 

TEMPORARY EMPLOYEES BENEFITS 

120,000 

200,000 

61410 

COMMUNICATIONS 

240,875 

0 

61411 

COMMUNCI AT IONS TELEPHONE 

0 

197,625 

61412 

COMMUNICATIONS CELLULAR 

0 

57,100 

61421 

LEASE LAND/STRUCTURES 

396,190 

407,497 

61422 

LEASE EQUIPMENT 

21,094 

26,271 

61430 

PUBLICATION FEES/LEGAL NOTICES 

47,200 

47,250 

61450 

UTILITIES 

313,790 

0 


■K Bs'is 


5 


35 3 3 


I 

APPROVEb 

1994-95 


RUN DATE: 05/18/94 
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FB35QZ1R 

RUN DATE: 05/18/94 
RUN TIME: 16:20 


SANTA CLARA VALLEY WATER DISTRICT 


SERVICES AND SUPPLIES 
FISCAL 1994-95 BUDGET REPORT 

DISTRICT - 060 


ACCOUNT 

DESCRIPT I ON 

ADJUSTED 

REQUESTED 

APPROVE!) 



1993-94 

1994-95 

1994-95 


GENERAL MANAGER 


61060 

MAINTENANCE SERVICES 

0 

0 

61062 

MAINTENANCE SERVICES HARDWARE 

0 

• 0 

61063 

MAINTENANCE SERVICES OTHER 

4,000 

0 

61071 

MATERIALS & SUPPLIES GENERAL 

250 

0 

61073 

SMALL TOOLS 

0 

0 

61076 

COMPUTER COMPONENTS 

1,600 

0 

61077 

OFFICE MACHINES 

0 

0 

61078 

FURNITURE 

9,800 

0 

61080 

MEMBERSHI PS/LI CENSES 

3,635 

0 

61081 

ANNUAL MEMBERSHIP 

0 

3,580 

61091 

GENERAL OFFICE SUPPLIES 

16,800 

16,000 

61092 

REPRODUCTION SUPPLIES 

0 

0 

61093 

PRINTING/BINDING 

123,000 

7,500 

61094 

POSTAGE 

5,000 

0 

61095 

F I LM/PROCESSING 

0 

0 

61096 

BOOKS/PUB LI CATIONS 

12,650 

2,500 

61097 

SOFTWARE 

20,200 

0 

61098 

SPECIAL EXPENSES OTHER 

45,280 

40,000 

61141 

CONFERENCES/SEMINARS/TRAINING 

45,000 

55,000 

61 161 

TRANSPORTATION/TRAVEL/LODGING 

70,000 

70,000 

61162 

TRAVEL ADVANCES 

0 

0 

61303 

TEMPORARY EMPLOYEES FEES 

82,974 

37,591 

61304 

LEGAL SERVICES 

0 

0 

61305 

PROGRAMMING INFORMATION SYSTEM 

0 

0 

61310 

OTHER CONTRACT SERVICES 

179,000 

137,000 

61319 

OTH CONT SERV ROLLOVER ONLY! 

0 

0 

61410 

COMMUNI CAT!ONS 

200 

0 

61411 

COMMUNCI AT IONS TELEPHONE 

0 

4,200 


RUN DATE: 05/18/94 
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FB350Z18 SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: OS/18/94 

RUM TIME! 16:20 SERVICES AMD SUPPLIES 

FISCAL 1994-95 BUDGET REPORT 

DISTRICT - 060 


C COUNT 

DESCRIPTION 

ADJUSTED 

REQUESTED 



1993-94 

1994 * 95 


61412 

COMMUNICATIONS CELLULAR 

u 

A 

u> 

61421 

LEASE LAND/STRUCTURES 

0 

0 

61422 

LEASE EQUIPMENT 

0 

0 

6143 0 

PUBLICATION FEES/LEGAL NOTICES 

0 

0 

61502 

EXPENSE STRUCTURES & IMPROVE 

0 

25,000 

... 

TOTAL GENERAL MANAGER 

619,389 

398,371 


81042 

GENERAL LIABILITY INSURANCE 

ADMINISTRATIVE SERVICE 

12,000 

12,000 

81060 

MAINTENANCE SERVICES 

0 

0 

61061 

MAINTENANCE SERVICES SOFTWARE 

113,805 

73,125 

61 062 

MAINTENANCE SERVICES HARDWARE 

82,378 

98,005 

61063 

MAINTENANCE SERVICES OTHER 

4,200 

4,100 

61071 

MATERIALS & SUPPLIES GENERAL 

34,215 

800 

61073 

SMALL TOOLS 

30,750 

7,600 

61076 

COMPUTER COMPONENTS 

26,360 

0 

61077 

OFFICE MACHINES 

4,200 

500 

61078 

FURNITURE 

320 

1 ,000 

61080 

MEMBERSHIPS/LICENSES 

2,570 

0 

61081 

ANNUAL MEMBERSHIP 

0 

2,195 

61091 

GENERAL OFFICE SUPPLIES 

8,200 

32,025 

61093 

PRINTING/BINDING 

35,450 

18,150 

61094 

POSTAGE 

0 

100 

81095 

FILM/PROCESSING 

450 

450 

61096 

BOOKS/PUBLI CAT IONS 

9,459 

10,549 

61097 

SOFTWARE 

107,987 

0 

61098 

SPECIAL EXPENSES OTHER 

0 

1 ,000 

61141 

CONFERENCES/SEMINARS/TRAINING 

34,000 

34,000 

61142 

TRAINING EMPLOYEE REQUESTED 

51,000 

41,000 

61143 

REIN PROFESSIONAL IMPROVEMENT 

44,918 

46,916 

61161 

TRANSPORTATION/TRAVEL/LODGING 

24,600 

24,600 

61162 

TRAVEL ADVANCES 

0 

0 

61167 

MILEAGE REIMBURSEMENT 

0 

0 

61303 

TEMPORARY EMPLOYEES FEES 

114,270 

108,039 

61305 

PROGRAMMING INFORMATION SYSTEM 

417,760 

239,940 

61310 

OTHER CONTRACT SERVICES 

389,700 

416,700 

61319 

QTM CQNT SERV ROLLOVER ONLY! 

0 

ft 

61331 

TEMPORARY EMPLOYEES BENEFITS 

120,000 

inn n ft ft 

£■ %j v | y w w 

6 1 4 1 1 

COMMUNE 1 AT IONS TELEPHONE 

0 

ri 

u 

614 2 2 

LEASE EQUIPMENT 

504 

3 04 


APPROVED 
1994,95 
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FB35QZ1R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 05/18/94 

RUN TIME: 16:20 SERVICES AND SUPPLIES 

FISCAL 1994-95 BUDGET REPORT 


DISTRICT - 060 


ACCOUNT 

DESCRIPTION 

ADJUSTED 

REQUESTED 

APPROVEb 



1993-94 

1994-95 

1994-95 

61430 

PUBLICATION FEES/LEGAL NOTICES 

40,000 

40,000 

0 

— 

TOTAL ADMINISTRATIVE SERVICE 

1,709,096 

1,413,298 

0 


61060 

MAINTENANCE SERVICES 

CLERK OF THE BOARD 

0 

0 

0 

61061 

MAINTENANCE SERVICES SOFTWARE 

3,850 

3,850 

0 

61062 

MAINTENANCE SERVICES HARDWARE 

0 

0 

0 

61063 

MAINTENANCE SERVICES OTHER 

148,435 

193,142 

0 

61071 

MATERIALS & SUPPLIES GENERAL 

38,500 

0 

0 

61073 

SMALL TOOLS 

2,100 

100 

0 

61076 

COMPUTER COMPONENTS 

14,755 

0 

0 

61077 

OFFICE MACHINES 

2,000 

550 

0 

61078 

FURNITURE 

0 

22,480 

0 

61080 

MEMBERSHIPS/LICENSES 

740 

0 

0 

61081 

ANNUAL MEMBERSHIP 

0 

790 

0 

61091 

GENERAL OFFICE SUPPLIES 

20,950 

22,600 

0 

61092 

REPRODUCTION SUPPLIES 

22,780 

12,800 

0 

61093 

PRINTING/BINDING 

51,900 

81,400 

0 

61094 

POSTAGE 

69,320 

46,320 

0 

61095 

FILM/PROCESSING 

4,100 

0 

0 

61096 

BOOKS/PUBLICATIONS 

44,320 

43,105 

0 

61097 

SOFTWARE 

11,500 

0 

0 

61098 

SPECIAL EXPENSES OTHER 

72,500 

83,000 

0 

61099 

MICROFILM/MICROFICHE 

0 

34,100 

0 

61141 

CONFERENCES/SEMINARS/TRAINING 

28,880 

15,200 

0 

61161 

TRANSPORTATION/TRAVEL/LODGING 

20,000 

20,000 

0 

61167 

MILEAGE REIMBURSEMENT 

0 

0 

0 

61303 

TEMPORARY EMPLOYEES FEES 

98,334 

103,928 

0 

61305 

PROGRAMMING INFORMATION SYSTEM 

20,000 

0 

0 

61310 

OTHER CONTRACT SERVICES 

40,000 

40,000 

0 

61319 

OTH CONT SERV ROLLOVER ONLY! 

0 

0 

0 

61410 

COMMUNICATIONS 

600 

0 

0 

61411 

COMMUNCIATIONS TELEPHONE 

0 

600 

0 

61422 

LEASE EQUIPMENT 

3,000 

1 ,500 

0 

61430 

PUBLICATION FEES/LEGAL NOTICES 

5,000 

5,000 

0 

— 

TOTAL CLERK OF THE BOARD 

723,564 

730,465 

0 


RUN DATE: 05/18/94 
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SANTA 


RUN DATE; 
RUN TIME; 


ft 


8 


y -4 


n 


S T R I C T 


060 


CLARA VALLEY WATER DISTRICT 
SERVICES AMD SUPPLIES 
FISCAL 1994-95 BUDGET REPORT 


ACCOUNT 


DESCRIPTION 


ADJUSTED 

1993-94 


REQUESTED 
1994-95 


APPROVED 

1994-95 


FINANCE 


61060 

MAINTENANCE SERVICES 

o 

0 

61061 

MAINTENANCE SERVICES SOFTWARE 

0 

0 

61062 

MAINTENANCE SERVICES HARDWARE 

4,000 

0 

6 VO 6 3 

MAINTENANCE SERVICES OTHER 

508,900 

257,600 

61071 

MATERIALS & SUPPLIES GENERAL 

196,500 

31,500 

61073 

SMALL TOOLS 

21,060 

10,285 

61076 

COMPUTER COMPONENTS 

34,490 

0 

61077 

OFFICE MACHINES 

1 , 000 

6,250 

61078 

FURNITURE 

91,015 

12,700 

61080 

MEMBERSHIPS/LICENSES 

2,465 

0 

61081 

ANNUAL MEMBERSHIP 

0 

2,755 

61091 

GENERAL OFFICE SUPPLIES 

132,670 

136,220 

61092 

REPRODUCTION SUPPLIES 

36,000 

36,000 

61093 

PR I NT ING/S S NDt NG 

27,430 

23,745 

61094 

POSTAGE 

2,600 

2,5 60 

61095 

FILM/PROCESSING 

35,000 

36,050 

61096 

BOOKS/PUSlI CATIONS 

7,677 

6,877 

61097 

SOFTWARE 

43,450 

0 

61098 

SPECIAL EXPENSES OTHER 

8,000 

26,400 

61141 

CONFERENCES/SEMINARS/TRAINING 

37,500 

25,000 

61161 

TRANSPORTAT !ON/TRA¥£L/LODGING 

9,575 

12,250 

61167 

MILEAGE REIMBURSEMENT 

0 

0 

61302 

AUDITING SERVICES 

25,000 

0 

61303 

TEMPORARY EMPLOYEES FEES 

85,037 

105,408 

61304 

LEGAL SERVICES 

1,500 

1,500 

61305 

PROGRAMMING INFORMATION SYSTEM 

0 

0 

61310 

OTHER CONTRACT SERVICES 

253,680 

154,840 

61319 

OTH CONT SERV ROLLOVER ONLYI 

0 

0 

61410 

COMMON I CAT 1ONS 

221,825 

0 

61411 

COMMUNCIATIONS TELEPHONE 

0 

191,825 

61412 

COMMUNICATIONS CELLULAR 

0 

52,000 

614 21 

LEASE LAND/STRUCTURES 

393,990 

406,497 

61422 

LEASE EQUIPMENT 

7,000 

1 1 , 000 

61430 

PUBLICATION FEES/LEGAL NOTICES 

1,500 

1,550 

614 5 0 

UTILITIES 

313,790 

0 

61451 

UTILITIES GAS/ELECTRICITY 

0 

290,000 

614 5 2 

UTILITIES DISPOSAL 

0 

20,000 

6145 3 

UTILITIES WATER 

0 

13,190 

61459 

UTILITIES 

U 


615 02 

EXPENSE STRUCTURES & IMPROVE 

0 

122,000 


FINANCE 2.502.654 1,996,002 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 
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FB35QZ1 R 
RUN DATE: 
RUN TIME: 


DISTRICT 


ACCOUNT 


61060 

61061 

61062 

61063 

61071 

61073 

61076 

61077 

61078 
61080 
61081 

61091 

61092 

61093 

61094 

61095 

61096 

61097 

61098 
61141 
61 161 
61 162 
61167 
61303 
61305 
61319 

61410 

61411 
614 12 

61421 

61422 


61060 

61062 

61071 

61073 

RUN DATE: 


SANTA CLARA VALLEY WATER DISTRICT 

05/18/94 

16:20 SERVICES AND SUPPLIES 

FISCAL 1994-95 BUDGET REPORT 


- 060 


DESCRIPTION 


WATER 

MAINTENANCE SERVICES 
MAINTENANCE SERVICES SOFTWARE 
MAINTENANCE SERVICES HARDWARE 
MAINTENANCE SERVICES OTHER 
MATERIALS & SUPPLIES GENERAL 
SMALL TOOLS 
COMPUTER COMPONENTS 
OFFICE MACHINES 
FURNITURE 

MEMBERSHIPS/LICENSES 
ANNUAL MEMBERSHIP 
GENERAL OFFICE SUPPLIES 
REPRODUCTION SUPPLIES 
PRINTING/BINDING 
POSTAGE 

FILM/PROCESSING 

BOOKS/PUBLICATIONS 

SOFTWARE 

SPECIAL EXPENSES OTHER 
CONFERENCES/SEMINARS/TRAINING 
TRANSPORTATION/TRAVEL/LODGING 
TRAVEL ADVANCES 
MILEAGE REIMBURSEMENT 
TEMPORARY EMPLOYEES FEES 
PROGRAMMING INFORMATION SYSTEM 
OTH CONT SERV ROLLOVER ONLY! 

COMMUNI CATIONS 
COMMUNCI AT IONS TELEPHONE 
COMMUNICATIONS CELLULAR 
LEASE LAND/STRUCTURES 
LEASE EQUIPMENT 

- TOTAL WATER SUPPLY 


ADJUSTED 

REQUESTED 

APPROVED 

1993-94 

1994-95 

1994-95 


SUPPLY 





0 

0 

0 


12,450 

15,450 

0 


4,500 

4,500 

0 


4,000 

0 

0 


26,000 

1,300 

0 


8,650 

2,900 

0 


25,050 

0 

0 


200 

2,800 

0 


5,500 

3,739 

0 


3,305 

0 

0 


0 

1,380 

0 


4,200 

10,200 

0 


1 , 000 

1,250 

0 


0 

300 

0 


0 

0 

0 


0 

0 

0 


4,100 

2,500 

0 


18,825 

0 

0 


0 

1,000 

0 


20,000 

31,000 

0 


25,000 

27,000 

0 


0 

0 

0 


0 

0 

0 


80,000 

0 

0 


0 

0 

0 


0 

0 

0 


12,650 

0 

0 


0 

0 

0 


0 

300 

0 


1 ,000 

1 , 000 

0 


0 

2,000 

0 


256,430 

108,619 

0 


FLOOD CONTROL 


MAINTENANCE 

SERVICES 


0 

0 

0 

MAINTENANCE 

SERVICES 

HARDWARE 

0 

0 

0 

MATERIALS & 

SUP P LIES 

GENERAL 

3,900 

2,400 

0 

SMALL TOOLS 



3,100 

1,900 

0 

05/18/94 
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FB35QZ1R 


a A M T A 

CLARA VALLEY WATER DISTRICT 



RUN DA T Ei 

05/18/ 

94 




RUN TIMES 

1 O s £ U 


SERVICES AND SUPPLIES 





f I 

SCAL 1994-95 BUDGET REPORT 



DISTRICT 

060 





ACCOUNT 


DESCRIPTION 

ADJUSTED 

REQUESTED 

APPROVED 




1993-94 

1994 - 95 

1 994 - 95 

61 0F6 


COMPUTER COMPONENTS 

10,100 

0 

0 

61077 


OFFICE MACHINES 

250 

1,100 

0 

61078 


FURN1TURB 

11,160 

11,350 

0 

61080 


MEMBERSH1PS/LICENSES 

3,-5 5 0 

0 

0 

61081 


ANNUAL MEMBERSHIP 

0 

3,690 

0 

61091 


GENERAL OFFICE SUPPLIES 

8,400 

7,500 

0 

61092 


REPRODUCTION SUPPLIES 

0 

0 

0 

61093 


PRINTING/BINDING 

1,000 

3,500 

0 

61094 


POSTAGE 

750 

800 

0 

61095 


FILH/PROCESSING 

0 

400 

0 

61096 


BOOKS/PUBLICATIONS 

3,650 

4,200 

0 

61097 


SOFTWARE 

84,278 

0 

0 

61098 


SPECIAL EXPENSES OTHER 

0 

0 

0 

61141 


CONFERENCES/SEMINARS/TRAINING 

47,250 

75,350 

0 

61161 


TRANSPORT AT I ON/TRAVEL/LODG I NG 

20,300 

28,250 

0 

61303 


TEMPORARY EMPLOYEES FEES 

8,548 

10.365 

0 

61304 


LEGAL SERVICES 

5,000 

0 

0 

61305 


PROGRAMMING INFORMATION SYSTEM 

0 

0 

0 

81310 


OTHER CONTRACT SERVICES 

65,000 

10,000 

0 

81319 


OTH CONT SERV ROLLOVER ONLY! 

0 

0 

0 

61410 


COMMUNICATIONS 

2,000 

0 

0 

61422 


LEASE EQUIPMENT 

0 

0 

0 


TOTAL 

FLOOD CONTROL 

278,236 

160,805 

0 




MAINTENANCE 



61060 


MAINTENANCE SERVICES 

0 

0 

0 

6 10 61 


MAINTENANCE SERVICES SOFTWARE 

43,100 

15,600 

0 

61063 


MAINTENANCE SERVICES OTHER 

125,000 

73,000 

0 

61071 


MATERIALS 6 SUPPLIES GENERAL 

203,500 

201,850 

0 

61073 


SMALL TOOLS 

95,800 

93,950 

0 

61076 


COMPUTER COMPONENTS 

26,300 

0 

0 

61077 


OFFICE MACHINES 

975 

5,050 

0 

61078 


fURN ITURE 

21,300 

46,250 

0 

6 10 79 


SAFETY SUPPLY 

0 

50,000 

0 

61080 


MEMBERSHI PS/LI CENSES 

710 

0 

0 

61081 


ANNUAL MEMBERSHIP 

0 

965 

n 

'%> 

61091 


GENERAL OFFICE SUPPLIES 

3,700 

9,100 

tj 

61092 


REPRODUCTION SUPPLIES 

5 00 

5 00 

y 

61093 


PR I Ml ING/BIMD I MG 

4,700 

-E 

J 1 WWW 

0 

6109 -4 


POSTAGE 

o 

s i q n n 

0 

l| y n pTF ; 

0 5 / 1 8 / 

9 4 






FB35QZ1R 
RUN OATE: 
RUN TIME: 


DISTRICT 


ACCOUNT 


61095 

61096 

61097 

61098 
61141 
61161 
61162 
61303 
61305 
61310 
61319 

61410 

61411 

61412 
61422 

61452 

61453 
61459 


61060 
61063 
61071 
61 073 

61076 

61077 

61078 

61079 

61080 
61081 

61091 

61092 

61093 

61094 

61095 

61096 

61097 

61098 
61141 


SANTA CLARA VALLEY WATER DISTRICT 

05/18/94 

16:20 SERVICES AND SUPPLIES 

FISCAL 1994-95 BUDGET REPORT 


- 060 


DESCRIPTION 

ADJUSTED 

REQUESTED 


1993-94 

1994-95 

FILM/PROCESSING 

0 

1,150 

BOOKS/PUBLICATIONS 

3,750 

4,450 

SOFTWARE 

31,717 

0 

SPECIAL EXPENSES OTHER 

0 

0 

CONFERENCES/SEMINARS/TRAINING 

53,000 

35,750 

TRANSPORTATION/TRAVEL/LODGING 

20,900 

21,600 

TRAVEL ADVANCES 

0 

0 

TEMPORARY EMPLOYEES FEES 

85,000 

0 

PROGRAMMING INFORMATION SYSTEM 

0 

0 

OTHER CONTRACT SERVICES 

69,190 

90,000 

OTH CONT SERV ROLLOVER ONLY! 

0 

0 

COMMUNICATIONS 

2,000 

0 

COMMUNCIATIONS TELEPHONE 

0 

0 

COMMUNICATIONS CELLULAR 

0 

4,800 

LEASE EQUIPMENT 

8,454 

9,683 

UTILITIES DISPOSAL 

0 

0 

UTILITIES WATER 

0 

0 

UTILITIES 

0 

0 

MAINTENANCE 

799,596 

669,698 


OPERATIONS & WATER QUALITY 


MAINTENANCE SERVICES 

0 

0 

MAINTENANCE SERVICES OTHER 

6,000 

0 

MATERIALS & SUPPLIES GENERAL 

11,631 

700 

SMALL TOOLS 

5,300 

2,550 

COMPUTER COMPONENTS 

6,800 

0 

OFFICE MACHINES 

0 

3,000 

FURNITURE 

15,260 

3,100 

SAFETY SUPPLY 

2,050 

0 

MEMBERSHIPS/LI CENSES 

1,140 

0 

ANNUAL MEMBERSHIP 

0 

150 

GENERAL OFFICE SUPPLIES 

3,590 

7,400 

REPRODUCTION SUPPLIES 

2,000 

500 

PRINTING/BINDING 

9,650 

8,200 

POSTAGE 

200 

400 

FILM/PROCESSI NG 

0 

200 

BOOKS/PUBLI CAT IONS 

6,090 

7, 150 

SOFTWARE 

32,025 

0 

SPECIAL EXPENSES OTHER 

0 

0 

CONFERENCES/SEMINARS/TRAINING 

32,300 

32,000 


APPROVED 

1994-95 


RUN DATE: 05/18/94 
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F 83502 1 R 


S A 

NT A CLARA VALLEY WATER DISTRICT 



RUN DATE; 

05/18/ 

94 




RUN TINE* 

16:20 


SERVICES AMO SUPPLIES 






FISCAL 1994-95 BUDGET REPORT 



DISTRICT 

- 060 





ACCOUNT 


DESCRIPTION 

ADJUSTED 

REQUESTED 

APPROVED 




1993-94 

1994-95 

1994-95 

61161 


TRANSPORTATION/TRAVEL/LODGING 

32,500 

32,500 

0 

61162 


TRAVEL ADVANCES 

0 

0 

0 

61301 


AERIAL PHOTOS/NAPPING 

1,500 

0 

0 

61303 


TEMPORARY EMPLOYEES FEES 

1,200 

0 

0 

61305 


PROGRAMMING INFORMATION SYSTEM 

0 

0 

0 

61319 


GTH CONT SERV ROLLOVER ONLY I 

0 

0 

0 

61411 


COMMUNCIATIONS TELEPHONE 

0 

0 

0 

61412 


COMMUNICATIONS CELLULAR 

0 

0 

0 

614 22 


LEASE EQUIPMENT 

900 

1,080 

0 

61430 


PUBLICATION FEES/LEGAL NOTICES 

0 

0 

y 

61453 


UTILITIES WATER 

0 

0 

0 

615 0 2 


EXPENSE STRUCTURES & IMPROVE 

0 

20,000 

0 


“ TOTAL 

OPERATIONS & WATER QUALITY 

I/O,136 

118,930 

a 

V 


61060 

MAINTENANCE SERVICES 

FIELD ENGINEERING 

0 

0 

r | 

u 

61061 

MAINTENANCE SERVICES SOFTWARE 

48.900 

49,900 

o 

6 1 062 

MAINTENANCE SERVICES HARDWARE 

38,500 

54 600 

0 

61063 

MAINTENANCE SERVICES OTHER 

1,200 

*1^200 

0 

61071 

MATERIALS & SUPPLIES GENERAL 

5,100 


0 

61073 

SMALL TOOLS 

4,570 

3,002 

0 

6 1075 

SURVEY SUPPLIES 

6,800 

6,800 

0 

61076 

COMPUTER COMPONENTS 

4,600 

0 

0 

61077 

OFFICE MACHINES 

575 

2,905 

0 

61078 

TURN I TORE 

12,100 

1 1 ,400 

0 

61079 

SAFETY SUPPLY 

2,525 

0 

0 

61080 

MEMEERSHIPS/LI CENSES 

2,220 

0 

0 

61081 

ANNUAL MEMBERSHIP 

0 

2,475 

0 

61091 

GENERAL OFFICE SUPPLIES 

10,550 

17,250 

0 

61092 

REPRODUCTION SUPPLIES 

300 

300 

0 

61093 

PRINTING/BINDING 

300 

300 

0 

61094 

POSTAGE 

0 

0 

0 

61095 

FILM/PROCESSING 

0 

0 

0 

61096 

BOOKS/PUB LiCAT IONS 

9,534 

9,934 

0 

61097 

SOFTWARE 

80,877 

0 

0 

61098 

SPECIAL EXPENSES OTHER 

0 

0 

0 

6 1141 

CONFERENCES/SEHIMARS/TRAiNING 

39,050 

37,800 

0 

6114 2 

TRAINING EMPLOYEE REQUESTED 

0 

0 

0 

61161 

TRANSPORTATION/TRAVEL/LODGING 

22,000 

21,300 

0 

61162 

TRAVEL ADVANCES 

0 

0 

0 

RUN DATE: 

05 / 18/94 
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FB35QZ1R 

RUN DATE: 05/18/94 
RUN TIME: 16:20 


SANTA CLARA VALLEY WATER DISTRICT 


SERVICES AND SUPPLIES 
FISCAL 1994-95 BUDGET REPORT 


DISTRICT - 060 


ACCOUNT 

DESCRIPTION 

ADJUSTED 

REQUESTED 



1993-94 

1994-95 


61303 

TEMPORARY EMPLOYEES FEES 

65,615 

66,000 

61305 

PROGRAMMING INFORMATION SYSTEM 

0 

0 

61319 

OTH CONT SERV ROLLOVER ONLY! 

0 

0 

61410 

COMMUNI CAT IONS 

1,600 

0 

61411 

COMMUNCIATIONS TELEPHONE 

0 

1 , 000 

61412 

COMMUNICATIONS CELLULAR 

0 

0 

61421 

LEASE LAND/STRUCTURES 

1,200 

0 

61422 

LEASE EQUIPMENT 

1,236 

504 

61430 

PUBLICATION FEES/LEGAL NOTICES 

700 

700 


TOTAL FIELD ENGINEERING 

360,052 

287,370 


APPROVED 

1994-95 


0 


RUN DATE: 05/18/94 
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FB41QZ3R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 05/18/94 SERVICES AND SUPPLIES 

RUN TIME: 16:20 ORGANIZATION DETAIL BY ACCOUNT 

FUND: 060 GENERAL FUND C/Y 

ACCOUNT: 61061 - MAINTENANCE SERVICES SOFTWARE 

ORG: 02220 - HUMAN RESOURCES DIVISION 

1. ANNUAL SOFTWARE MAINTENANCE AGREEMENT FOR SIGMA 4 
RECRUITMENT MODULE. 

2. ANNUAL SOFTWARE MAINTENANCE AGREEMENT FOR 
TRAINING ADMINISTRATOR. 

3. ANNUAL SOFTWARE MAINTENANCE AGREEMENT FOR 
SCANTRON OPTICAL READER. 


4.500 

1.500 
800 


BUDGET FY 94-95 


ORG 02220 TOTAL: 6,800 * 


ORG: 02230 - INFORMATION SYSTEMS DIVISION 


1. ANNUAL SOFTWARE MAINTENANCE AGREEMENT FOR 

VISIMAGE FROM VITALSOFT. 3,500 

2. ANNUAL SOFTWARE MAINTENANCE AGREEMENT FOR 

S'COMP AR E UTILITY SOFTWARE. 700 

3. ANNUAL HP SOFTWARE MAINTENANCE AGREEMENT. 30,500 

4. ANNUAL SOFTWARE MAINTENANCE AGREEMENT FOR RBASE 

DATA BASE MANAGEMENT SYSTEM. 225 

5. ANNUAL SOFTWARE MAINTENANCE AGREEMENT FOR 

POWERHOUSE SOFTWARE. 15,000 

6. ANNUAL SOFTWARE MAINTENANCE AGREEMENT FOR ADAGER 

DATA BASE REORGANIZATION SYSTEM. 1,000 

7. ANNUAL SOFTWARE MAINTENANCE AGREEMENT FOR ROSELLE 

SOFTWARE (QEDIT, SUPERTOOL) 2,000 

8. SOFTWARE MAINTENANCE COSTS FOR SOFTWARE ADDED IN 

FY 1994-95. 1,900 

9. ANNUAL SOFTWARE MAINTENANCE AGREEMENT FOR 

COMPUTER OPERATIONS PRODUCTIVITY SOFTWARE. 4,500 

10. ANNUAL SOFTWARE MAINTENANCE AGREEMENT FOR VESOFT 

UTILITY SOFTWARE. 2,000 

11. ANNUAL SOFTWARE MAINTENANCE AGREEMENT FOR 

SUPERDEX SOFTWARE FROM BRADMARK. 3,000 

12. ANNUAL TECHNICAL SUPPORT SERVICES FOR PARADOX 

DATA BASE SOFTWARE 2,000 


ORG 02230 TOTAL: 66,325 * 


ORG: 03100 - CLERK OF THE BOARD MANAGER 

1. STAR MAINTENANCE 2,850 

2. SCO UNIX/TCP IP MAINTENANCE 1,000 


ORG 03100 TOTAL: 


ORG: 05210 - WATER FACILITIES BR MANAGER 

1. INCLINOMETER DATA REDUCTI ON/PL0TTING SOFT. MAINT. 


3,850 * 


250 


ORG 05210 TOTAL: 


250 * 
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1=8 410238 

HUM DATE; 05/18/94 
RUN TING; 16;20 

FUND; 060 GENERAL FUND C/Y 

ACCOUNT: 61061 - MAINTENANCE SERVICES SOFTWARE 


SANTA CLARA VALLEY WATER DISTRICT 

SERVICES AMD SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 


QRG: 05220 - WATER DISTSUB DESIGN DIVISION 

2,700 
5 ,000 

ORG 05220 TOTAL: 7,TOO * 

ORG: 05320 - TECHNICAL SUPPORT DIVISION 

1. MAXIMO SERVICE 3.0 ANNUAL SERVICE CONTRACT 4,500 

ORG 05320 TOTAL: 4,500 * 

ORG: 05330 - PROGRAM ANALYSIS DIVISION 

1. MAINTENANCE SERVICES-SOFTWARE FOR WORK STATION 3,000 

ORG 05330 TOTAL: 3,000 * 

ORG: 07230 - VEGETATION MANAGEMENT DIVISION 


1. LIQT ANNUAL SOFTWARE MAINTENANCE FEE 

2. AUTOCAD/SOFTDESK ON-SITE SUPPORT FEE 


1. CONS ANNUAL CUSTOMER SERVICE PLAN 


2,500 


ORG 07230 TOTAL: 


k 


ORG: 07260 - MAINTENANCE ENGINEERING DIV 


1. ONE MAXIMO ANNUAL CUSTOMER SERVICE PLAN (ACSP)- 
THIS IS AN AGGREGATE PLAN FOR ALL MAINTENANCE 

DEPARTMENT ACSP'S AND INCLUDES A 15% DISCOUNT. 12,500 

2. ONE METRO-SCAN ANNUAL USER SERVICE HOOKUP CHARGE. 

PROVIDES ASSESSORS' PARCEL AND RIGHT OF WAY 

INFORMATION 600 

ORG 07260 TOTAL: 13,100 * 

ORG: 09230 - ENGINEERING SERVICES DIVISION 


1. MAINTENANCE CONTRACT FOR P R I M A V E R A SOFTWARE (SP) 900 

2. MONTHLY MAINTENANCE CONTRACT W/ ACCUGRAPH & HP 
FOR BASIC CADD SYSTEM & CIVIL WORKSTATIONS (OR & 

R/W) 33,000 

3. ANNUAL MAINTENANCE FOR AUTO CAD/SOFTDES K SOFTWARE 

(DR) 15,000 

4. SOFTWARE UPDATE AGREEMENT (SU) 1,000 


ORG 09230 TOTAL: 


49,900 * 


ACCOUNT 61061 


TOTAL : 


157,925 ** 




SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AND SUPPLIES 

ORGANIZATION DETAIL BY ACCOUNT BUDGET FY 94-95 

FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 61062 - MAINTENANCE SERVICES HARDWARE 
ORG: 02230 - INFORMATION SYSTEMS DIVISION 

1. ANNUAL MAINTENANCE AGREEMENT FOR UNISYS MAINFRAME 

AND ASSOCIATED PERIPHERAL EQUIPMENT. 57,700 

2. ANNUAL MAINTENANCE FOR UNISYS TERMINAL SYSTEMS. 1,160 

3. MAINTENANCE FOR EXISTING INSTALLED 

MICROCOMPUTERS. 10,500 

4. KEYPUNCH MACHINES MAINTENANCE (IBM029). 2,395 

5. ANNUAL MAINENANCE AGREEMENT FOR HP 3000 CENTRAL 

COMPUTER. 19,250 

6. ANNUAL MAINTENANCE AGREEMENT FOR HP TERMINALS. 5,500 

7. ANNUAL MAINTENANCE FOR HP HARDWARE ADDED IN FY 

1994-95 1,500 

ORG 02230 TOTAL: 98,005 * 

ORG: 05330 - PROGRAM ANALYSIS DIVISION 

1. MAINTENANCE SERVICES-HARDWARE 4,500 

ORG 05330 TOTAL: 4,500 * 

ORG: 09230 - ENGINEERING SERVICES DIVISION 

1. MAINT. & REPLACEMENT OF SURVEY EQUIPMENT (SU) 3,500 

2. UNCHEDULED SERVICE FOR COMPUTER SYSTEM & HP 

PLOTTERS (ALL) 2,000 

3. MONTHLY MAINT. CONTRACT W/ ACCUGRAPH & HP FOR 
BASIC CADD SYSTEMS & CIVIL WORKSTATIONS (DR & 

R/W) 45,000 

4. MAINTENANCE FOR DIGITILT (SU) 2,000 

5. FIRMWARE UPDATE AGREEMENTS, TRIMBLE SST & SSE 2,100 

ORG 09230 TOTAL: 54,600 * 


ACCOUNT 61062 TOTAL: 157,105 ** 


FB41QZ3R 

RUN DATE: 05/18/94 
RUN TIME: 16:20 
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SANTA CLARA VALLEY WATER DISTRIC1 
SERVICES AN D SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 


INFORMATION 


Irf Is Lf iJ W 1 


'STEMS DIVISION 


FUND : 
61063 


FUND C/Y 
MAINTENANCE SERVICES 


'HER 


VERTEX TAX SERVICE RENEWAL 

ANNUAL USAGE FEE FOR METROSCAN, THE COUNTY OF 
ASSESSORS PARCEL DATA BASE SERVICE ON CD-ROM 
MEDIA. 


3,400 


OR G 02230 TOTAL: 


4,100 


ORG : 


03230 - FILES AMD RECORDS DIVISION 


ORG ; 


OR G : 


1 

. MOBILE SHREDDING SERVICES 



5,000 

2 

. OFFSITE RECORD STORAGE 



10,000 

3 

. KODAK MAINTENANCE 



23.704 

4 

. CANON MAINTENANCE (BAY MICRO) 



12,625 

5 

. POP 101' S (ALM/CAM/CREST ) 



3,300 

6 

, DIET2GEW < ALH) 



1 , 200 

7 

. XEROX 2510 (CAM) 



625 

8 

. POSTAGE EQUIPMENT 



938 

9 

. ONATION ENVELOPE OPENER 



500 

10 

. PB LETTER OPENER 



250 



ORG 

03230 

TOTAL: 


03240 - OFFICE SERVICES DIVISION 




1 

. MAINT CQNTR ALL COPIERS 



135,000 



ORG 

03240 

TOTAL: 


04220 - GENERAL SERVICES DIVISION 




1 

. JANITORIAL SERVICES 



140,000 

2 

. FIRE EXTINGUISHER SERVICE 



3,300 

3 

. PEST CONTROL SERVICE 



3,000 

4 

. ELEVATOR MAINTENANCE 



5,800 

5 

. FURNITURE REFURBISHING 



5,000 

6 

. OFFICE MACHINE MAINTENANCE 



16.500 

7 

. AIR CONDITIONING AND HEATING 



46,000 

6 

. FIRE AND SECURITY ALARM SERVICE 



20,000 

9 

. COMMERCIAL MOVERS 



4,000 

10 




1 2 0 0 0 



ORG 

04220 

TOTAL: 


04230 - ACCOUNTING DIVISION 




1 

REPAIRS TO CHECK SIGNER/BURSTER- 

FAX MACH 

INES, 



=M = f a f t’* ” f ? 



^ rs t% 


rt L w u t « i w s\ -= | ^ 6 *■* * 






n B ft 

UR U 

04230 

T 0 T A L : 


135,000 * 


255,600 
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FB41QZ3R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 05/18/94 SERVICES AND SUPPLIES 

RUN TIME: 16:20 ORGANIZATION DETAIL BY ACCOUNT BUDGET FY 94-95 

FUND: 060 GENERAL FUND C/Y 

ACCOUNT: 61063 - MAINTENANCE SERVICES OTHER 

ORG: 04240 - WATER REVENUE DIVISION 

1. ANNUAL SERVICE CONTRACT & PARTS FOR WHITE POWER 

FILE. 1,500 


ORG 04240 TOTAL: 1,500 * 


ORG: 07220 - FIELD MAINTENANCE DIVISION 

1. SERVICE DISTRICT OWNED PORTABLE TOILETS 1,000 

2. STANDARD ANNUAL USAGE AND EXPENSE FOR UNIFORM 

MAINTENANCE 10,000 


ORG 07220 TOTAL: 11,000 * 


ORG: 07250 - MAINTENANCE SERVICES DIVISION 

2. NEW UNIFORM PURCHASES AND COVERALL SERVICING FOR 

THE ENTIRE MAINT. DEPT. 40,000 

3. SOFT WATER AND MAINTENANCE FOR THE STEAM CLEANER 

IN THE ALMADEN YARD. 2,000 

4. TWO-WAY RADIO SERVICE BY COUNTY COMMUNICATIONS 

DEPARTMENT. 20,000 

ORG 07250 TOTAL: 62,000 * 


ORG: 09320 - REAL ESTATE DIVISION 

1. MAINTENANCE SERVICES 


1 , 200 


ORG 09320 TOTAL: 


1 , 200 


ACCOUNT 61063 TOTAL: 


529,042 ** 
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i fc 1 9 t J N 

JM PATE: (J3/16/ 
JN TIMEs 16:20 


SANTA CLARA VALLEY MATER DISTRICT 
SERVICES and supplies 
ORGANIZATION DETAIL BY ACCOUNT 


GENERAL 


FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 61071 - MATERIALS 4 SUPPLII 
02230 - INFORMATION SYSTEMS DIVISION 
1. ELECTRICAL/ELECTRONIC SUPPLIES 800 

ORG 02230 TOTAL: 

04220 - GENERAL SERVICES DIVISION 

1. MATERIALS AND SUPPLIES FOR THE OPERATION OF THE 

DISTRICT FACILITIES. 31,500 

ORG 04220 TOTAL: 31,500 * 

1,300 

ORG 05220 TOTAL: 1,300 * 


ORG: 05220 - WATER DISTRIS DESIGN DIVISION 

1. SUPPLIES TO SUPPORT CAD 

ORG: 06220 - FLOOD CTRL PLANNING DIVISION 

1. MATERIAL & SUPPLIES FOR DIVISION 

2, SUPPLIES 

ORG: 06230 - DESIGN COORDINATION DIVISION 

1. MfSC, EQUIPMENT 

ORG; 07230 - VEGETATION MANAGEMENT DIVISION 


ORG 06220 TOTAL: 


ORG 06230 TOTAL: 


60 0 

1,000 


800 


1 ,600 * 


800 * 


1. FIFTY-THREE (53) PROTECTIVE ! 'SACKFLOW'> BLANKETS 3 
$200.- EACH. 


10,600 

ORG 07230 TOTAL; 10,600 


07250 - MAINTENANCE SERVICES DIVISiOf 


MATERIALS AMD SUPPLIES FOR THE WINFIELD WAREHOUSE 
TO BE SUPPLIED TO VARIOUS DIVISIONS. ITEMS LIKE 
LUMBER, PAINT, PIPE, STEEL AND OTHER HARDWARE 
ITEMS. 


ORG 


191,000 

0 TOTAL; 191,000 * 


: 6 0 - M A • ; 


:tK S Ny U ! V 




FB41QZ3R 

RUN DATE: 05/18/94 
RUN TIME: 16:20 


SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AND SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 


BUDGET FY 94-95 


FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 61071 - MATERIALS & SUPPLIES GENERAL 


1. MATERIALS, NOT STOCKED IN THE DISTRICT WAREHOUSE, 

NEEDED BY THE DIVISION STAFF FOR PHYSICAL PROJECT 
WORK NOT READILY CHARGEABLE TO A SPECIFIC 

PROJECT. 250 

ORG 07260 TOTAL: 250 * 

ORG: 08230 - ENVIRONMENTAL COMPLIANCE DIV 

1. ABSORBENT SOCKS AND MATS 500 

2. SECTION 3 ENGINEERING BOOKS 200 

ORG 08230 TOTAL: 700 * 

ACCOUNT 61071 TOTAL: 238,550 ** 
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F841QZ3R 

RUN DATE: 05/18/94 
RUN TIME: 1 6 : Z Q 


SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AMD SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 


FUNDS 060 GENERAL FUND C/Y 


ACCOUNT: 61073 - SMALL TOOLS 

ORGs 02100 - ADMINISTRATIVE SERV MANAGER 

1, HANOTOGLS AND EQUIPMENT 3,000 

ORG 02100 TOTAL: 3,000 

ORGs 02230 - INFORMATION SYSTEMS DIVISION 

1. SMALL TOOLS FOR COMPUTER OPERATIONS, ENGINEERING 

ANALYSIS SUPPORT AMD APPLICATIONS PROGRAMMING. 4,600 

ORG 02230 TOTAL: 4,600 


ORGs 


03240 - OFFICE SERVICES DIVISION 

1. SMALL TOOLS 


100 


ORG 03240 TOTAL; 


ORG : 


04100 - 
1 ITEMS 


FINANCE MANAGER 

REQUIRED FOR GENERAL OFFICE SUPPORT (FM) 

ORG 04100 TOTAL: 


5 00 


500 


GENERAL SERVICES DIVISION 


1. THIS ACCOUNT MILL BE USED TO PROVIDE SIGNS, FIRE 
EXTINGUISHERS, RECYCLE CONTAINERS, FLOOR RUMMERS 
AND HAND TOOLS FOR REPAIRS TO DISTRICT 

FAC ILITIES . 9,785 


ORG 04220 TOTAL: 9,785 

ORG; 05100 - WATER SUPPLY MANAGER 

1. SMALL TOOLS i EQUIPMENT 500 

OS G 05 100 TOTAL: 500 

ORG: 05210 - WATER FACILITIES BR MANAGER 

1. SMALL TOOLS AND EQUIPMENT 500 

2, MIRROR STEREOSCOPE FOR AIR PHOTO INTERPRETATION. 900 

ORG 05210 TOTAL: 1,400 


ORG: 05220 


WATER D1STRIB DESIGN DIVISION 







FB41QZ3R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 05/18/94 SERVICES AND SUPPLIES 

RUN TIME: 16:20 ORGANIZATION DETAIL BY ACCOUNT BUDGET FY 94-95 

FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 61073 - SMALL TOOLS 


1. ASSORTED SMALL TOOLS 200 

ORG 05220 TOTAL: 200 * 

ORG: 05230 - ENGINEERING SUPPORT DIVISION 

1. SMALL TOOLS 800 

ORG 05230 TOTAL: 800 * 

ORG: 06100 - FLOOD CONTROL MANAGER 

1. SMALL TOOLS FOR DEPT MANAGER 500 

ORG 06100 TOTAL: 500 * 

ORG: 06210 - PROJECT DEVELOPMENT-BR MANAGER 

1. SMALL TOOLS FOR BRANCH 1,400 

ORG 06210 TOTAL: 1,400 * 

ORG: 07100 - MAINTENANCE MANAGER 

1. STANDARD ANNUAL USAGE OF EXPENDABLE ITEMS. 500 

ORG 07100 TOTAL: 500 * 


ORG: 07230 - VEGETATION MANAGEMENT DIVISION 

1. SMALL TOOLS FOR CREW TRUCKS/SPRAY RIGS 5,200 


ORG 07230 TOTAL: 5,200 * 


ORG: 07250 - MAINTENANCE SERVICES DIVISION 

1. SMALL TOOLS AVAILABLE TO VARIOUS DIVISIONS FOR 
SHOP AND FIELD WORK. ITEMS SUCH AS HAND TOOLS 
(DRILLS, WRENCHES, SOCKET SETS, TOOL BOXES, ETC.) 

ARE INCLUDED IN THIS ACCOUNT. 88,000 


ORG 07250 TOTAL: 88,000 * 

ORG: 07260 - MAINTENANCE ENGINEERING DIV 

1. STANDARD ANNUAL USAGE OF EXPENDABLE SMALL TOOLS 250 

ORG 07260 TOTAL: 250 * 

ORG: 081 00 - OPERATI 0NS/WATER QUAL-MANAGER 
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SANTA CLARA VALLEY HATES Oil 
SERVICES AMO SUPPLIES 
ORGANIZATION DETAIL BY ACC 

FUND: 060 GENERAL FUND C/Y 

ACCOUNT : 61073 - SMALL TOOLS 



1. SMALL TOOLS & EQUIPMENT 


500 


ORG 08100 TOTAL; 


ORG; 08210 - GROUNDWATER 8RANCH MANAGER 

1. SMALL TOOS AND EQUIPMENT 300 


ORG 08210 TOTAL; 


ORG: 08230 - ENVIRONMENTAL COMPLIANCE DIV 

1. MISCELLANEOUS SMALL TOOLS 850 


ORG 08230 TOTALS 


QR” e 08^10 

1, SMALL 


WATER OPERATIONS BR-MANA 
TOOLS AND EQUIPMENT 


R 


g « 4 2 0 - 

1, SMALL 


gyspsf| yarco ptsnjFOTfQftj ply 

TOOLS FOR FIELD SAMPLING 


ORG; 09100 


1EL0 ENGINEERING MANAGER 
ANEOUS SMALL TOOLS 


ORG 08310 TOTAL: 


400 


500 


ORG 08420 TOTAL; 


5 00 


ORG 09100 TOTAL: 


ORG: 09220 - CONSTRUCTION DIVISION-SUMMARY 


1, LEVEL, HAND 53300 250 

2, TAPE, POCKET 33FT . 6 3 30 180 

3. MEASURING WHEEL, 2 3 120 240 

4. MISCELLANEOUS SMALL TOOLS 332 


ORG 09220 TOTAL: 


ORG: 09230 - ENGINEERING SERVICES DIVISION 

1. MISCELLANEOUS TOOLS, WORKSTATIONS, ETC. FOR TEMP. 

HELP. CALL) 1,500 


GR G 09230 TOTAL: 


A 


COUNT 


1 


STRICT 

:ount 

5 00 * 

300 * 

850 * 

400 * 

500 * 

500 * 

1,002 * 

1,500 * 

> 2,287 ** 






FB41QZ3R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 05/18/94 SERVICES AND SUPPLIES 

RUN TIME: 16:20 ORGANIZATION DETAIL BY ACCOUNT BUDGET FY 94-95 

FUND: 060 GENERAL FUND C/Y 

ACCOUNT: 61075 - SURVEY SUPPLIES 

ORG: 09230 - ENGINEERING SERVICES DIVISION 

1. MISCELLANEOUS SURVEY SUPPLIES FOR THE DAY TO DAY 

OPPERATION OF THE SURVEY SECTION. (SU) 6,800 

ORG 09230 TOTAL: 6,800 * 

ACCOUNT 61075 TOTAL: 6,800 ** 
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OR G: 


0 R G I 


ORG : 


ORG : 


ORG : 


OR G : 


ORG : 


npn * 


SANTA CLARA VALLEY HATER DISTRICT 
SERVICES AMD SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 

FUND: 060 GENERAL FUND C/Y 

ACCOUNT; 6 1 0 7 7 e OFFICE MACHINES 

02100 - ADMINISTRATIVE SERV MANAGER 

1, EQUIPMENT FOR STAFF 500 


Z3R 

3 A T E ; 05/18/94 

riMEi 1 6 s 2 0 


ORG 02100 TOTAL; 


500 * 


03250 - FILES AMD RECORDS DIVISION 

1, ELECTRONIC HOLE PUNCH (ALM) 300 

ORG 03230 TOTAL; 300 * 

03240 - OFFICE SERVICES DIVISION 

1. OFFICE MACHINES 250 


ORG 03240 TOTAL: 250 * 


04230 - ACCOUNTING DIVISION 

1,250 
5,000 


1. ELECTRONIC CALCULATORS 

2. OTHER OFFICE MACHINES 


ORG 04230 TOTAL; 6,250 * 


05220 - WATER DISTRI8 DESIGN DIVISION 

1. TWO CALCULATORS 

ORG 05220 TOTAL; 

05310 - WATER PLANNING 8R MANAGER 

1. PORTABLE OVERHEAD PROJECTOR FOR BRANCH 

2, PORTABLE 3 5 MM SLIDE PROJECTOR FOR BRANCH 

ORG 05310 TOTAL: 


05320 - TECHNICAL SUPPORT DIVISION 
1. CELLULAR PHONE FOR WATER MEASUREMENT 

ORG 05320 TOTAL; 

05330 - PROGRAM ANALYSIS DIVISION 

1. OFFICE MACH INES/EQUIPMENT 


200 

200 * 

750 

750 

1,500 * 


900 


900 * 




FB41QZ3R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 05/18/94 SERVICES AND SUPPLIES 

RUN TIME: 16:20 ORGANIZATION DETAIL BY ACCOUNT BUDGET FY 94-95 

FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 61077 - OFFICE MACHINES 

1. MISC. OFFICE MACHINES (CALCULATORS, ETC) 100 

ORG 06230 TOTAL: 100 * 


ORG: 06320 - FLOOD CONTROL DESIGN DIVISION 

1. VCR/TELEVISION SET 1,000 


ORG 06320 TOTAL: 1,000 * 

ORG: 07100 - MAINTENANCE MANAGER 

1. STANDARD ANNUAL OFFICE MACHINES AND EQUIPMENT 950 

ORG 07100 TOTAL: 950 * 

ORG: 07230 - VEGETATION MANAGEMENT DIVISION 

1. HP SCIENTIFIC CALCULATOR 100 

2. CELLULAR TELEPHONE 800 

3. ONE CELLULAR TELEPHONE 900 

ORG 07230 TOTAL: 1,800 * 

ORG: 07240 - WTR UTLTY MAINTENANCE DIVISION 

1. TWO (2) CELLULAR TELEPHONE TO BE USED BY THE 

CONFINDED SPACE PROGRAM 1,200 

2. ONE (1) CELLULAR TELEPHONE TO BE USED BY THE 

CONTROL SYSTEM TECHNICIAN SECTION. 600 

ORG 07240 TOTAL: 1,800 * 


ORG: 07260 - MAINTENANCE ENGINEERING DIV 

1. ANNUAL EXPENSE ASSOCIATED WITH OFFICE 

MACHINES/EQUIPMENT, SUCH AS CALCULATORS, CAMERAS, 

ELECTRIC FANS AND HEATERS, ETC. 500 


ORG 07260 TOTAL: 500 * 


ORG: 081 00 - OPERATI ONS/WATER QUAL-MANAGER 

1. 7407 DISPLAY TERMINAL - SECRETARY'S PHONE 700 

ORG 08100 TOTAL: 700 * 

ORG: 08220 - GROUNDWATER PROTECT DIVISION 
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¥ 8 4 1 
RUN I 
RUM 


ORG ; 


ORG S 


ORG ; 


ORG : 


ORG : 


ORG: 


8AKTA CLARA VALLEY WATER B 
SERVICES AMD SUPPLIES 
ORGAN I EAT I ON DETAIL BY hi 

FUND: 060 GENERAL FUND C/ 

ACCOUNT; 61077 - OFFICE MACHINES 

1. SCIENTIFIC POCKET CALCULATOR 100 


3ATE: 05/18/94 
TIME; lit 20 


ORG 08220 TOTAL; 


08230 - ENVIRONMENTAL COMPLIANCE DIV 
1, MISCELLANEOUS OFFICE MACHINES AND EOUIPMENT 850 

ORG 08230 TOTAL; 


08330 - TREATED WATER DIVISION 

1. CELLULAR PHONE FOR TREATED WATER SUPERVISOR 750 

ORG 08330 TOTAL: 


08420 - SURFACE WATER PROTECTION DIV 

1. VARIOUS SMALL INSTRUMENTS SUCH AS HAND 

CALCULATORS, ETC . 600 


ORG 08420 TOTAL: 


09220 - CONSTRUCTION DI VI SI ON-SUMMARY 

1, CALCULATOR, DESK 3 3 100 300 

2. CAMERA, 35 HM 5a 300 1,500 


ORG 09220 TOTAL: 


09230 - ENGINEERING SERVICES DIVISION 

1, CALCULATOR (DR) 100 

2. CAMERA 330 

ORG 09230 TOTAL: 


09320 - REAL ESTATE DIVISION 


1 

CALCULATORS 

175 

2 e 

CAMERAS 

400 

J . 

TELEPHONE 

100 


ORG 09320 TOTAL; 


ACCOUNT 61077 TOTAL: 


(STRICT 

ICOUMT 

f 

100 * 

850 * 

750 * 

600 * 

1,800 * 

430 * 

675 * 

22,155 ** 





FB41QZ3R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 05/18/94 SERVICES AND SUPPLIES 

RUN TIME: 16:20 ORGANIZATION DETAIL BY ACCOUNT BUDGET FY 94-95 

FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 61078 - FURNITURE 
ORG: 02100 - ADMINISTRATIVE SERV MANAGER 


1. MISCELLANEOUS FURNITURE 


1,000 


ORG 02100 TOTAL: 1,000 * 

ORG: 03230 - FILES AND RECORDS DIVISION 

1. CABINETS (5) CAMDEN 3,600 

2. FLAT FILES (VAULT) 6,000 

3. SHELVING LIBRARY 10,000 

4. TABLES CENTRAL FILES 600 

5. CHAIRS CENTRAL FILES 630 

ORG 03230 TOTAL: 20,830 * 

ORG: 03240 - OFFICE SERVICES DIVISION 

1. FURNITURE, 3 TABLES/REPRO 900 

2. FURNITURE, 3 METAL STOR CABINETS/REPRO 750 

ORG 03240 TOTAL: 1,650 * 


ORG: 04100 - FINANCE MANAGER 

1. REPLACEMENT FURNITURE FOR FINANCE MANAGER 1,000 

ORG 04100 TOTAL: 1,000 * 

ORG: 04220 - GENERAL SERVICES DIVISION 

1. THIS ACCOUNT WILL BE USED TO PROVIDE 

MISCELLANEOUS FURNITURE AS REQUIRED BY DISTRICT 

STAFF. 10,000 


ORG 04220 TOTAL: 10,000 * 


ORG: 04240 - WATER REVENUE DIVISION 

1. FURNITURE FOR DIVISION 1,700 


ORG 04240 TOTAL: 1,700 * 

ORG: 05210 - WATER FACILITIES BR MANAGER 

1. FURNITURE FOR BRANCH 1,000 

2. BOOKCASE, HARBOR 8410L, 1 EACH 300 

3. END PANELS FOR ABOVE, HARBOR LB8410, 1 PAIR 79 

ORG 05210 TOTAL: 1,379 * 


ORG: 05220 


WATER DISTRIB DESIGN DIVISION 
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SAiTA CLARA VALLST WATER DISTRICT 
8/94 SERVICES AND SUPPLIES 

0 ORGANIZATION DETAIL BY ACCOUNT 

FUND: 060 GENERAL FUND C/Y 

ACCOUNT: 61078 - FURNITURE 


1. OFFICE CHAIR 360 

ORG 08220 TOTAL: 360 * 

ORG : 0S330 - PROGRAM ANALYSIS DIVISION 

1. FURNITURE 1,000 

ORG 05330 TOTAL: 1,000 

ORG: 05340 - WATER RESOURCE DEV DIVISION 

1. FURNITURE 1,000 

ORG 05340 TOTAL: 1,000 * 

ORG: 06100 - FLOOD CONTROL MANAGER 

1. FURNITURE FOR DEPT MANAGER BOO 

ORG 06100 TOTAL: 800 * 

OR G j 0621 0 - PROJECT DEVELOPMENT *8R MANAGER 

1, THREE NEW DESK CHAIRS WITH ARMS 1,080 

2. MISC FOR BRANCH 800 

ORG 06210 TOTAL: 1,880 * 

ORG: 06220 - FLOOD CTRL PLANNING DIVISION 

1. TWO DESK CHAIRS 750 

2. ONE SIDE CHAIR 220 

ORG 06220 TOTAL: 970 * 

ORG: 06230 - DESIGN COORDINATION DIVISION 

1. MISC. FURNITURE 500 

2, 8 FILE CABINETS (REPLACE EXISTING) 7,200 

ORG 06230 TOTAL; 7,700 * 

ORG: 07100 - MAINTENANCE MANAGER 

1, SPECIFIC BUDGETED FURNITURE COMP0WETS FOR DEPT 

MANAGER 1 ? 3 00 

2 . SPECIFIC BUDGETED FURNITURE C0MP0MET8 FOR DEPT 


% n n n 

f W W 





FB41QZ3R 

RUN DATE: 05/18/94 
RUN TIME: 16:20 


SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AND SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 


BUDGET FY 94-95 


FUND: 060 GENERAL FUND C/Y 


ACCOUNT: 61078 - FURNITURE 


3. SPECIFIC BUDGETED FURNITURE COMPONETS FOR DEPT 
CHIEF OF MAINT 

4. SPECIFIC BUDGETED FURNITURE COMPONETS TO REPLACE 
STORAGE UNIT IN MAINTENANCE RECEPTION AREA 

5. SPECIFIC BUDGETED MAINT CONFERENCE ROOM CHAIRS 
( 10 ) 

6. SPECIFIC BUDGETED MAINT REPLACEMENT OF OUT-DATED 
PHOTOS 

7. SPECIFIC BUDGETED MAINT OFFICE FILE CABINETS (5) 

8. ANNUAL BUDGETED MAINT DESKS, CHAIRS, CABINETS, 
ETC 


1.500 
1,000 
3,000 

2.500 

10,000 

2,000 


ORG 07100 TOTAL: 24,500 * 


ORG: 07220 - FIELD MAINTENANCE DIVISION 

1. FURNITURE NEEDS SUCH AS; CHAIRS, TABLES, 

BOOKCASES, FILES CABINETS, AND SIMILAR ITEMS. 1,000 

ORG 07220 TOTAL: 1,000 * 

ORG: 07240 - WTR UTLTY MAINTENANCE DIVISION 

1. STANDARD USAGE AND EXPENSES FOR FURNITURE FOR THE 
DIVISION, SUCH AS CHAIRS, TABLES, STORAGE 

CABINETS AND SIMILAR ITEMS. 1,500 

2. FURNITURE FOR THE (4) NEW POSITIONS, WHICH WILL 
BE COORDINATING THE ACTIVITIES FOR THE CONFINED 

SPACE PROGRAM BOOKCASES. 3,500 

ORG 07240 TOTAL: 5,000 * 

ORG: 07250 - MAINTENANCE SERVICES DIVISION 

1. MISC. FURNITURE EXPENSES THAT MAY BE REQUIRED 
DURING THE YEAR SUCH AS CHAIRS, BOOK SHELVES, 

REGULAR SHELVES,ETC. 1,500 

2. WAREHOUSE SHELVING FOR THE WINFIELD AND ALMADEN 
AUTO PARTS WAREHOUSE. REPLACES DAMAGED SHELVING 

AND ALLOWS FOR UNEXPECTED NEEDS DURING THE YEAR. 12,000 

ORG 07250 TOTAL: 13,500 * 

ORG: 07260 - MAINTENANCE ENGINEERING DIV 

1. ONE CHAIR, ERGONOMICALLY DESIGNED TO PROVIDE 

LOWER LUMBAR SUPPORT. 500 

2. VARIOUS PIECES OF FURNITURE SUCH AS BOOKCASES, 

TABLES, COAT RACKS, ETC. AS NEEDED BY THE 

DIVISION. 1,500 
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SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AMO SUPPLIES 
ORGANIZATION -DETAIL BY ACCOUNT 

FUND; 060 GENERAL FUND C/T 

COUNT: 61078 - FURNITURE 


T TABLE FOR VIEWING PLANS, 
AERIAL PHOTOGRAPHS, 


ORG 07260 TOT Al 


MS/WATER OUAL-MANAGER 


EPARTMENT N A N A G £ R S OFFICE 


ORG 08100 TOTAL; 


08220 - GROUNDWATER PROTECT DIVISION 


1 , DESK LAMPS 

2, FLOOR NATS C3) 

3. PRESENTATION BOARD <1) 


500 * 


Hit I I* f y % 


Y 94-95 


ORG 08220 TOTAL: 


600 


08320 - RAW WATER DIVISION 


1. FURNITURE FOR RAW WATER TECHNICIANS OFFICE 


1 » 000 


ORG 08320 TOTAL: 


1 , 000 * 


08420 - SURFACE WATER PROTECTION DIV 


1. OFFICE FURNITURE FOR ENGINEERING SECTION 


1 ,00 0 


ORG 08420 TOTAL: 


1 , 000 * 


09220 - CONSTRUCTION DIVISION-SUMMARY 


1. OFFICE FURNITURES (FILE CABS, BOOKCASES, ETC) 


1,600 


ORG 09220 TOTAL: 


1,600 * 


09230 - ENGINEERING SERVICES DIVISION 


). CHAIRS (ALL) 

2, OFFICE FURNITURE (SP) 


1,000 


ORG 09230 TOTAL: 


3,000 


09320 - REAL ESTATE DIVISION 


OFFICE FURNITURE 

CHAIRS STEEL P G 2 3 5 3 M T M G = 
TRANSCRIBER TABLE 


3 EACH 



FB41QZ3R 
RUN DATE 
RUN TIME 


4. 
5 . 
6 . 
7. 


SANTA CLARA VALLEY WATER DISTRICT 
: 05/18/94 SERVICES AND SUPPLIES 

: 16:20 ORGANIZATION DETAIL BY ACCOUNT BUDGET FY 94-95 

FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 61078 - FURNITURE 


FILING CABINET LEGAL SIZE 575 
CHAIRS WITH ARMS 1,500 
CONFERENCE TABLE 325 
BOOKCASE 400 

ORG 09320 TOTAL: 6,800 * 


ACCOUNT 61078 TOTAL: 112,019 ** 
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mu DATE; 05/18/9 
RUM TIME; 16s 20 

FUND; 060 GENERAL FUMO C/Y 

ACCOUNT : 61079 - SAFETY SUPPLY 


SANTA CLARA VALLE 
SERVICES AND 
ORGAN 12ATI ON DETAI 


(S T ■ 


BY ACCOUNT 


ORG: 07100 - MAINTENANCE MANAGES 


1. 72 HOUR PIASTER PREPAREDNESS CAPABILITY FOR 
DISTRICT EMPLOYEES. FUNDS FOR FOOD, WATER, 

SHELTER, MEDICAL SUPPLIES AT DISTRICT SITES FOR 
CATASTROPHIC EVENTS LIKE EARTHQUAKES. 50,000 


ORG 

07100 

TOTALs 

50,000 * 

ACCOUNT 

61079 

TOTAL; 

50,000 ** 




FB41QZ3R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 05/18/94 SERVICES AND SUPPLIES 

RUN TIME: 16:20 ORGANIZATION DETAIL BY ACCOUNT 


BUDGET FY 94-95 


FUND: 060 GENERAL FUND C/Y 


ACCOUNT: 61081 - ANNUAL MEMBERSHIP 


ORG: 01100 - GENERAL MANAGER 


1. SPECIAL DISTRICTS ASSOCIATION 25 

2. A.S.C.E. 735 

3. INTERCITY PUBLIC WORKS ASSOC. 120 

4. AMERICAN PUBLIC WORKS ASSOC. 1,070 

5. PUBLIC RELATIONS SOCIETY OF AMERICA 200 

6. CALIFORNIA CHAMBER OF COMMERCE 725 

7. SANTA CLARA COUNTY BAR ASSOC. 130 

8. CALIFORNIA STATE BAR ASSOC. 505 

9. WESTERN GOVERNMENT RESEARCH ASSOC. 20 

ORG 01100 TOTAL: 3,530 * 

ORG: 01300 - ASST GEN MGR-R SMITH 

1. SO. BAY PUBLIC RELATIONS ROUND TABLE (PIO) 50 

ORG 01300 TOTAL: 50 * 

ORG: 02100 - ADMINISTRATIVE SERV MANAGER 

1. PUBLIC AGENCY RISK MANAGERS ASSOCIATION 50 

2. WESTERN GOVERNMENTAL RESEARCH ASSOCIATION 35 

3. I PMA MEMBERSHIP 20 

ORG 02100 TOTAL: 105 * 

ORG: 02220 - HUMAN RESOURCES DIVISION 

1. AMERICAN SOCIETY FOR TRAINING AND DEVELOPMENT 

(ASTD) 210 

2. ORGANIZATIONAL DEVELOPMENT (OD) NETWORK 150 

3. FIVE INTERNATIONAL PERSONNEL MANAGEMENT 

ASSOCIATION (I PMA ) 125 

4. CALIFORNIA PUBLIC EMPLOYER LABOR RELATIONS 

ASSOCIATION (CALPELRA) 125 

5. SOCIETY FOR HUMAN RESOURCES MANAGEMENT 160 

ORG 02220 TOTAL: 770 * 


ORG: 02230 - INFORMATION SYSTEMS DIVISION 


1. ASSOCIATION OF DATA ADMINISTRATION MANAGEMENT 100 

2. HEWLETT-PACKARD USERS GROUP (INTEREX) 595 

3. PAYROLL SYSTEM USERS GROUP 200 

4. FINANCE SYSTEM USERS GROUP 200 

5. BUSINESS RECOVERY MANAGERS ASSOCIATION 125 

6. BAY AREA CHAPTER OF HELP DESK INSTITUTE 100 


ORG 02230 TOTAL: 1,320 * 
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F 841823R 
RUN DATE; 
RON TIME: 


8AHTA. CLARA VALLEY WATER DISTRICT 
SERVICES AMD SUPPLIES 
ORGANIZATION DETAIL 3Y ACCOUNT 

FUNDS 060 GENERAL FUND C/Y 


BUDGET FT 94-95 




ANNUAL MEMBERSHIP 


ORG: 03100 - CLERK OF THE BOARD MANAGER 


1 , A I IH MEMBERSHIP 100 

2. ARMA MEMBERSHIP 125 

3. CA LIBRARIANS ASSOCIATION 200 

4. CA ARCHIVIST ASSOCIATION 250 

5. BFMA MEMBERSHIP 115 

GRG 03100 TOTAL: 790 * 

ORG: 041 00 - FINANCE MANAGER 

1. TREASURY MANAGEMENT ASSOCIATION CEP) 195 

2. INVESTMENT MANAGERS PUBLIC AGENCIES COUNCIL <£P) 110 

3. GFOA CRM) 640 

4. CMTA CRM) 175 

ORG 04100 TOTAL: 1,120 * 

ORG: 04220 - GENERAL SERVICES DIVISION 

1. MEMBERSHIPS CALIFORNIA ASSOCIATION OF PUBLIC 

PURCHASING OFFICERS 135 

2. MEMBERSHIP IN NATIONAL PURCHASING INSTITUTE, INC, 75 

ORG 0422Q TOTAL: 210 * 

ORG: 04230 - ACCOUNTING DIVISION 

1. CALIFORNIA SOCIETY OF MUNICIPAL FINANCE OFFICERS 125 

2. GOVERNMENTAL FINANCE OFFICERS ASSOCIATION 450 

3. NATIONAL ASSOCIATION OF STATE DEFERRED 

COMPENSATION ADMINISTRATORS 325 

4. AMERICAN PAYROLL ASSOCIATION 175 

5. INSTITUTE Of MANAGEMENT ACCOUNTANTS 350 

ORG 04230 TOTAL: 1,425 4 

ORG: 05210 - HATER FACILITIES SR MANAGER 

1, RENEWAL MEMBERSHIP-APPLIED TECHNOLOGY COUNCIL 250 

2, RENEWAL OF MEMBERSHIP IN SEISMOLOGY SOCIETY OF 

AMERICA 80 

ORG 05210 TOTAL: 330 * 


1220 - HATER BISTRIS DESIGN DIVISION 
AMERICAN CONCRETE INSTITUTE MEMBERSHIP RENEW/ 

0 R Sj 11 5 i 


' A L 


200 





FB41QZ3R 

RUN DATE: 05/18/94 
RUN TIME: 16:20 


SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AND SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 


BUDGET FY 94-95 


FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 61081 - ANNUAL MEMBERSHIP 


ORG: 05230 - ENGINEERING SUPPORT DIVISION 

1. RENEWAL-INSTITUTE OF ELECTRICAL & ELECTRONIC 

ENGINEERS MEMBERSHIP 225 

2. RENEWAL-INSTRUMENT SOCIETY OF AMERICA MEMBERSHIP 125 

3. RENEWAL-MODCOMP USERS SOFTWARE EXCHANGE 

MEMBERSHIP 250 

4. RENEWAL - NAT IONAL ASSOCIATION OF CORROSION 

ENGINEERS MEMBERSHIP 200 

ORG 05230 TOTAL: 800 * 

ORG: 05320 - TECHNICAL SUPPORT DIVISION 

1. RENEWAL INSTRUMENT SOCIETY OF AMERICA MEMBERSHIP 50 

ORG 05320 TOTAL: 50 * 

ORG: 06100 - FLOOD CONTROL MANAGER 

1. NAT'L ASSOC OF URBAN FLD MGMT AGENCIES 3,000 

ORG 06100 TOTAL: 3,000 * 

ORG: 06210 - PR0JECT DEVELOPMENT-BR MANAGER 

1. ASSOCIATION OF ENVIRONMENTAL PROFESSIONALS 240 

2. AMERICAN INSTITUTE OF HYDROLOGISTS 60 

3. SOCIETY OF WETLAND SCIENTISTS 40 

4. SOCIETY FOR WETLAND RESTORATION 100 

ORG 06210 TOTAL: 440 * 

ORG: 06230 - DESIGN COORDINATION DIVISION 

1. CACEO 50 

ORG 06230 TOTAL: 50 * 

ORG: 06320 - FLOOD CONTROL DESIGN DIVISION 

1. AMERICAN CONCRETE INSTITUTE 200 

ORG 06320 TOTAL: 200 * 

ORG: 07100 - MAINTENANCE MANAGER 

1. VARIOUS MEMBERSHIPS FOR MANAGER & DEPT 500 

ORG 07100 TOTAL: 500 * 


ORG: 07230 


VEGETATION MANAGEMENT DIVISION 
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SANTA CLARA VALLEY MATER DISTRICT 
SERVICES «*y SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 

FUND: 060 GENERAL FUND C/Y 

ACCOUNT; 61081 - ANNUAL MEMBERSHIP 

1. MSA MEMBERSHIP 

2. ONE CAPCA MEMBERSHIP FOR VEGETATION DIV 

3. ONE SERCAL MEMBERSHIP FOR VEGETATION DIV 

ORG 07230 TOTAL: 215 * 

ORG: 07250 - MAINTENANCE SERVICES DIVISION 

1. PUBLIC EQUIPMENT MANAGERS ASSOCIATION MEMBERSHIP 
(1). THIS MEMBERSHIP IS VITAL IN BEING ABLE TO 

NETWORK WITH OTHER MANAGERS IN THIS PROFESSION, 50 

2. PUBLIC FLEET SUPERVISORS ASSOCIATION MEMBERSHIP 

< 1 ) 35 

3. AMERICAN PRODUCTION AND INVENTORY CONTROL SOCIETY 
MEMBERSHIP (1), THIS MEMBERSHIP IS VITAL TO 
KEEPING CURRENT WITH THE INDUSTRY IN THIS 

PROFESSION. 165 

ORG 07250 TOTAL: 250 * 

ORGs 08220 - GROUNDWATER PROTECT DIVISION 

1, GEOGRAPHICAL INFO SYSTEMS ASSOCIATION (1) 

ORG 08220 TOTAL: 

ORG: 09220 - CONSTRUCTION DIVISION-SUMMARY 


1 . C SI 160 

2, ASTH 150 

3. AWWA 100 

ORG 09220 TOTAL: 410 * 


ORG: 09230 - ENGINEERING SERVICES DIVISION 

1. AMERICAN CONGRESS GM SURVEYING & MAPPING (R/W ft 
SU } 

2. AMERICAN SOCIETY Of PBOTOGRAMM6TRY AND REMOTE 
SENSING C S U} 

3. N A AUG - NORTH AMERICAN AUTOCAD USERS GROUP C DR) 

ORG 09230 TOTAL: 


u R G ; 

09320 - REAL EST 

ATE 

DIVISION 




1, INTERNATIONAL 

RIG 

HT OF WAV ASSOCIATION 

( 6 ) 

780 


2. SAN JOSE REAL 

EST 

ATE BOARD 


6 0 0 


3 NOTARY C0 M M!S S 

! ON 

/ B F C F H T 1 P 1 C ft T ! Q 


12 5 


340 

70 

150 

560 * 






TOTAL : 




FB41QZ3R 

RUN DATE: 05/18/94 
RUN TIME: 16:20 


SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AND SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 


BUDGET FY 94-95 


FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 61081 - ANNUAL MEMBERSHIP 

ACCOUNT 61081 TOTAL: 17,980 ** 
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F S 4 1C 
R U W I 
SUN 1 


ORG*. 


ORG : 


ORG: 


ORG: 


ORG : 


ORG : 


ORG : 


JZ3R 

? ftTE j 05/18/94 
r1 ME s 16:20 


SANTA CLARA VAUEY WATS* DISTRICT 
SERVICES AMD SUPPLIES 

l * 2«TIOM DETAIL B Y ACCOUHT 


ACCOUNT: 610 


060 general fund 

- GENERAL OFFICE 


> - 9 


01100 - GENERAL MANAGER 

1, SUPPLIES FOR MGHT ANALYSIS 1,-000 


ORG 01100 TOTAL: 1,000 * 


01 200 - ASST GEM MGR -S WILLIAMS 

1. SUPPLIES AMD MATERIALS FOR SUMMARY BUDGET (IE) 10,000 

2. BINDERS, TABS, ETC. (IE) 5,000 


ORG 01200 TOTAL: 15,000 * 


02100 - ADMINISTRATIVE SERV MANAGER 

1, OFFICE SUPPLIES 2,100 


ORG 02100 TOTAL: 2,100 9 

02220 * HUMAN RESOURCES DIVISION 

1. PERSONNEL FILE FOLDERS AND LABELS 

2. ACCORDION FILE FOLDERS 

3. ORIENTATION FOLDERS 

4. TRAINING SUPPLIES 

5. KARDEX FILE 

6. GENERAL MISCELLANEOUS 

ORG 02220 TOTAL: 4,925 * 


1,200 
1,100 
5 00 
1 , 000 
125 
1,000 


02230 - INFORMATION SYSTEMS DIVISION 

1. RIBBONS FOR NETWORK PRINTERS, CLEANING KITS FOR 

COMPUTER DATA MEDIA, DAT CARTRIDGES 3,000 

2. COMPUTER PAPER - 1 PART 20,000 

3. COMPUTER PAPER -2-3-4 PART 2,000 

ORG 02230 TOTAL: 25,000 * 


03100 - CLERK OF THE BOARD MANAGER 


OFF 1CE SUPPLIES 


1,500 


ORG 03100 TOTAL: 


1,500 


03220 - BOARD/COMMITTEES DIVISION 


ur H le burHiii 


2.750 


JRG 03220 TOTAL: 


: Slow 









FB41QZ3R 

RUN DATE: 05/18/94 
RUN TIME: 16:20 


SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AND SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 


BUDGET FY 94-95 


FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 61091 - GENERAL OFFICE SUPPLIES 


1. MICROSEAL JACKETS 2,000 

2. TONER/BULBS 9,000 

3. FOLDERS/LABELS/OUTCARDS 1,000 

4. SUPPLIES 2,000 

5. MERLIN SUPPLIES 1,500 

ORG 03230 TOTAL: 15,500 * 

ORG: 03240 - OFFICE SERVICES DIVISION 

1. GENERAL OFFICE SUPPLIES 2,000 

2. POWER CONDITIONER FOR COPIES 750 

3. MATERIALS & SUPPLIES GENERAL 100 

ORG 03240 TOTAL: 2,850 * 

ORG: 04100 - FINANCE MANAGER 

1. GENERAL OFFICE SUPPLIES REQUIRED BY STAFF (FM) 5,300 

2. GENERAL SUPPLIES FOR FM STAFF 1,250 

ORG 04100 TOTAL: 6,550 * 


ORG: 04220 - GENERAL SERVICES DIVISION 

1. SUPPLIES REQUIRED BY DISTRICT PROJECTS AND 

EMPLOYEES 122,590 


ORG 04220 TOTAL: 122,590 * 


ORG: 04230 - ACCOUNTING DIVISION 


1. BINDERS FOR FINANCE REPORTS 200 

2. ANALYSIS FORMS FOR WORKPAPERS 200 

3. DISKETTES FOR MINI COMPUTERS 500 

4. PAYROLL ENVELOPES 1,000 

5. 18 POINT KRAFT LEGAL SIZE FOLDERS 2,000 

6. CARTRIDGE FOR FAX MACHINE 1,000 

7. FAX PAPER 100 


ORG 04230 TOTAL: 5,000 * 

ORG: 04240 - WATER REVENUE DIVISION 

1. GENERAL MATERIALS AND SUPPLIES FOR OPERATION OF 

DIVISION. 2,080 

ORG 04240 TOTAL: 2,080 * 


ORG: 05100 - WATER SUPPLY MANAGER 
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F8410Z3R SANTA CLARA VALLEY MATER DISTRICT 

RUM DATE: 05/18/94 SERVICES AMD SUPPLIES 

RUM TIME: 16:20 ORGAN IZATI ON DETAIL BY ACCOUNT 

FUND: 060 GENERAL FUND C/Y 

ACCOUNT: 61091 - GENERAL OFFICE SUPPLIES 


1. GENERAL SUPPLIES 500 

Z. MATERIAL 4 SUPPLIES GENERAL 500 

ORG 05100 TOTAL; 1,000 

ORGs 05210 - WATER FACILITIES BR MANAGER 

1. GENERAL SUPPLIES 400 

2. MATERIALS AND SUPPLIES 500 

ORG 05210 TOTAL. 900 

ORG; 05220 - WATER OISTRIB DESIGN DIVISION 

1. GENERAL SUPPLIES 900 

2. MATERIALS AMD SUPPLIES 300 

ORG 05220 TOTAL; 1,200 

ORG: 05230 - ENGINEERING SUPPORT DIVISION 

1. GENERAL SUPPLIES 500 

2. MATERIALS AND SUPPLIES 3 0 u 

ORG 05230 TOTAL: 1,000 

ORB: 05310 - WATER PLANNING BR MANAGER 

1. MISCELLANEOUS SUPPLIES 400 

2. VARIOUS MATERIALS 4 SUPPLIES 2,400 

ORG 05310 TOTAL: 2,800 

ORG: 05320 - TECHNICAL SUPPORT DIVISION 

1. MISCELLANEOUS EXPENSES FOR TECH. SUPPORT & EOC 2,000 

ORG 05320 TOTAL: 2,000 

ORG: 05330 - PROGRAM ANALYSIS DIVISION 

1. GENERAL OFFICE SUPPLIES 100 

ORG 05330 TOTAL: 100 

ORG: 05340 - WATER RESOURCE 0£¥ DIVISION 

1. GENERAL OFFICE SUPPLIES 600 

2. MISCELLANEOUS 600 

ORG 05340 TOTAL: 1,200 



FB41QZ3R 

RUN DATE: 05/18/94 
RUN TIME: 16:20 


SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AND SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 


BUDGET F Y 94-95 


FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 61091 - GENERAL OFFICE SUPPLIES 


ORG: 06100 - FLOOD CONTROL MANAGER 

1. GENERAL OFFICE SUPPLIES FOR DEPT MANAGER 500 

2. MATERIALS AND SUPPLIES FOR DEPT MANAGER 1,000 

ORG 06100 TOTAL: 1,500 * 

ORG: 06210 - PROJECT DEVELOPMENT-BR MANAGER 

1. MATERIALS AND SUPPLIES FOR BRANCH 1,200 

2. MATERIALS AND SUPPLIES FOR BRANCH (FROM A/C 

61070) 1,200 

ORG 06210 TOTAL: 2,400 * 

ORG: 06220 - FLOOD CTRL PLANNING DIVISION 

1. MISC FOR OFFICE AND PUBLIC MEETINGS 800 

2. MISC-CALCULATORS, DRAFTING PENS ETC. 500 

ORG 06220 TOTAL: 1,300 * 

ORG: 06230 - DESIGN COORDINATION DIVISION 

1. MISC. SUPPLIES (FILES, LABELS, ETC) 800 

ORG 06230 TOTAL: 800 * 


ORG: 06320 - FLOOD CONTROL DESIGN DIVISION 

1. SUPPLIES NECESSARY TO OPERATE THE DIVISION 

ORG 06320 TOTAL: 

ORG: 07100 - MAINTENANCE MANAGER 

1. STANDARD ANNUAL USAGE OF EXPENDABLE GENERAL 


OFFICE SUPPLIES 5,000 

2. STANDARD ANNUAL USAGE OF EXPENDABLE MATERIALS & 

SUPPLIES 2,000 

ORG 07100 TOTAL: 7,000 * 

ORG: 07220 - FIELD MAINTENANCE DIVISION 

1. ANNUAL USAGE OF EXPENDABLE GENERAL OFFICE 

SUPPLIES. 500 

ORG 07220 TOTAL: 500 * 


1,500 

1,500 * 


ORG: 07230 


VEGETATION MANAGEMENT DIVISION 
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ACC 




FB41QZ3R 

RUN DATE: 05/18/94 
RUN TIME: 16:20 


SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AND SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 


FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 61091 - GENERAL OFFICE SUPPLIES 


1. GENERAL SUPPLIES FOR DIVISION 200 

ORG 08320 TOTAL: 200 * 

ORG: 08330 - TREATED WATER DIVISION 

1. GENERAL SUPPLIES (150 PER PLANT) 450 

ORG 08330 TOTAL: 450 * 

ORG: 08420 - SURFACE WATER PROTECTION DIV 

1. OFFICE SUPPLIES FOR DIVISION 700 

2. GENERAL SUPPLIES FOR DIVISION 1,000 

ORG 08420 TOTAL: 1,700 * 

ORG: 09100 - FIELD ENGINEERING MANAGER 


BUDGET FY 94-95 


1. MISCELLANEOUS SUPPLIES 1,000 

2. PRIORITY MANAGEMENT SUPPLIES FOR SIX PLANNERS AT 

5100/PLANNER 600 

3. MISCELLANEOUS SUPPLIES 500 

ORG 09100 TOTAL: 2,100 * 

ORG: 09220 - CONSTRUCTION DI V ISI ON-SUMMARY 

1. GENERAL SUPPLIES 800 

2. GENERAL MATERIALS & SUPPLIES 1,600 

ORG 09220 TOTAL: 2,400 * 


ORG: 09230 - ENGINEERING SERVICES DIVISION 

1. SMALL DRAFTING SUPPLIES AND MISCELLANEOUS HP 

SUPPLIES FOR CADD SYSTEM. (ALL) 7,000 

2. MISCELLANEOUS OFFICE SUPPLIES (ALL) 2,500 

3. PLAN AND SECTION SHEETS (DR) 3,000 


ORG: 09320 - REAL ESTATE DIVISION 

1. GENERAL OFFICE SUPPLIES 


ORG 09230 TOTAL: 


12,500 * 


250 

ORG 09320 TOTAL: 250 


ACCOUNT 61091 TOTAL: 258,295 ** 
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BATE - 
TIME; 


16:21 


SANTA CLARA VALLEY WATER BISTRfCI 
SERVICES AND SUPPLIES 
ORGANIZATION DETAIL 8« 


Oft 6 : 


ORG : 


ORG : 


ORG : 


FUND ! 
61092 


1230 - FILES AND RECORDS DIVISION 

KODAK SOURCE FILM W/PROCESS 
DIAZQ DUPLICATES 
DIAZQ SHEETS 


03240 - OFFICE SERVICES DIVISION 

1. REPRODUCTION SUPPLIES 

04220 - GENERAL SERVICES DIVISION 


>0 GENERAL FUNO C/Y 
REPRODUCTION SUPPLIED 


2,300 
1,000 


PAPER AND OPERATING SUPPLIES FOR COPY CENTER, 
NUMEROUS COPIERS, AND MICROFICHE READER PRINTERS. 


05210 - WATER FACILITIES BR MANAGER 
1. REPRODUCTION SUPPLIES 


ORG 07100 TOTAI 


■ OPERATIONS/WATER OUAL-NANAGER 

REPRODUCTION 


ORG 03230 TOTAL 


ORG 03240 TOTAL: 


7,500 


.300 


7,500 * 


36,000 


ORG 04220 TOTAL; 


ORG 05210 TOTAL: 


36,000 * 


05310 - WATER PLANNING BR MANAGER 
1, HP OVERHEAD PAPER FOR COLORED OVERHEADS 

ORG 05310 TOTAL; 

07100 - MAINTENANCE MANAGER 

1. STANDARD ANNUAL USAGE OF EXPENDABLE REPRODUCTION 

SUPPLIES, 


1 , 000 


250 


1 , 000 * 


250 


500 


ORG 08100 TOTA1 


0 93 c u 


D I v I S i 

T c p M f y i 


ORG 09320 TOTAL: 


BUDGET F V 94-95 



ATE 



FB41QZ3R 
RUN DATE: 
RUN TIME: 


SANTA CLARA VALLEY WATER DISTRICT 
05/18/94 SERVICES AND SUPPLIES 

16:20 ORGANIZATION DETAIL BY ACCOUNT BUDGET FY 94-95 

FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 61092 - REPRODUCTION SUPPLIES 

ACCOUNT 61092 TOTAL: 51,350 ** 
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F841QZ3R SANTS CLARA VALLEY WATER DISTRICT 

RUN DATE : 05/18/94 SERVICES AND SUPPLIES 

RUN TIME: 16:20 ORGANIZATION DETAIL BY ACCOUNT 

FUND: 060 GENERAL FUND C/Y 

ACCOUNT: 61091 - PRINTING/BINDING 

ORG: 01100 - GENERAL MANAGER 


1. FOR GM'S DEPT 2,500 

ORG 01100 TOTAL: 2,500 * 

OR 3 : 01 200 - ASST GEN MGR -S WILLIAMS 

1. PRINTING OF TASS AND BINDER COVERS (IE) 5,000 

ORG 01200 TOTAL; 5,000 * 

ORG: 02220 - HUHAM RESOURCES DIVISION 

1. TRAINING MATERIALS 2,500 

2. TRAINING CATALOG 2,500 

3. JOB DESCRIPTIONS 500 

4. CAREER OPPORTUNITY NOTICES 3,500 

5. POSITION QUESTIONNAIRES 1,000 

6. EMPLOYEE BENEFIT PROFILE BINDING 300 

7 . NEW EMPLOYEE ORIENTATION BINDERS, TABS AND 

CONTENTS 2,850 

8. BENEFITS HANDBOOK REVISIONS 1,000 

9. RETIREMENT PLANNING GUIDE REVISIONS 1,000 

10. EMPLOYEE EVALUATION FORMS 1,500 

ORG 02220 TOTAL: 16,650 * 


ORG: 02230 - INFORMATION SYSTEMS DIVISION 

1. PRINTING OF INFORMATION SYSTEMS STRATEGIC MASTER 

PLAN 1,500 

ORG 02230 TOTAL : 1 , 500 * 

ORG; 03100 - CLERK OF THE BOARD MANAGER 

1. PRINTING/BtNDING 400 

ORG 03100 TOTAL: 400 * 


ORG: 


03220 - BOARD/COHMITTEES DIVISION 

. OFFICE EXPENSE-PRINTING/BIND IMG (RETIREHEMT 
P L A X S ) 


ORG 03220 Tt 


JOG * 


00 0 





FB41QZ3R 

RUN DATE: 05/18/94 
RUN TIME: 16:20 


SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AND SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 


BUDGET FY 94-95 


FUND: 060 GENERAL FUND C/Y 


ACCOUNT: 61093 - PRINTING/BIND I NG 


1. PENINSULA BLUEPRINT (REPRO) 

2. BUSINESS REPLY ENVELOPES 

3. PRESERVATION-LIBRARY BOOKS 


48,000 
1 , 000 
1,000 


ORG 03230 TOTAL: 50,000 * 


ORG: 03240 - OFFICE SERVICES DIVISION 


1. PRINTING/BINDING 


30,000 


ORG 03240 TOTAL: 30,000 * 


ORG: 04100 - FINANCE MANAGER 

1. SPECIAL FORMS (RM) 750 

2. FORMS REQUIRING TYPESET SERVICES (FM) 200 


ORG 04100 TOTAL: 950 * 

ORG: 04220 - GENERAL SERVICES DIVISION 


1. GENERAL BUSINESS FORMS SUCH AS LETTERHEAD, 

ENVELOPES, BUSINESS CARDS, PURCHASE ORDERS AND 

REQUISITIONS NECESSARY FOR THE OPERATION OF THE 

DISTRICT. 7,725 

ORG 04220 TOTAL: 7,725 * 

ORG: 04230 - ACCOUNTING DIVISION 

1. PAYROLL AND GENERAL CHECK FORMS 7,500 

2. U- 2 FORMS WITH ENVELOPES 1,500 

3. BI-WEEKLY TIME REPORT FORMS 1,020 

4. INVOICE FORMS 1,000 

5. EMPLOYEE INPUT FORMS 1,000 

6. 1099 MISCELLANEOUS FORMS WITH MAILERS 1,000 

7. OFFICIAL RECEIPT BOOKS 550 

8. DIRECT DEPOSIT FORMS 1,500 


ORG 04230 TOTAL: 


ORG: 05310 - WATER PLANNING BR MANAGER 


15,070 * 


1. COLORED COPIES 


300 


ORG 05310 TOTAL: 


300 * 




ORG: 06220 - FLOOD CTRL PLANNING DIVISION 
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F B 4 1 < 
R U K I 
RUN 


ORG : 


ORG ; 


ORG : 


ORG : 


Q R G : 


ORG : 


ORG: 


0 R G : 


SZ3R SANTA CLARA VALLEY HATER DISTRICT 

)ATE: 05/18/94 SERVICES AMD SUPPLIES 

rI ME s 16:20 ORGANIZATION DETAIL BY ACCOUNT BUDGET FY 94-95 

FUND: 060 GENERAL FUND C/Y 

ACCOUNT: 61093 - PRINTIWS/81NDIMG 

1. PHOTO ENLARGEMENT DISPLAYS 1,000 

2, MIS C PRINTING 500 

ORG 06220 TOTAL: 1,500 * 

06320 - FLOOD CONTROL DESIGN DIVISION 
1. PRINTING/BINDING 2,000 

ORG 06320 TOTAL; 2,000 * 

07100 - MAINTENANCE MANAGER 

1 . STANDARD ANNUAL USAGE AND EXPENSE FOR PRINTING 

A NO BINDING 1,000 

ORG 07100 TOTAL: 1,000 * 

07220 - FIELD MAINTENANCE DIVISION 
1, ANNUAL USAGE & EXPENSES FOR PRINTING & BINDING 1,000 

ORG 07220 TOTAL; 1,000 ' 

07240 - WTR UTLTY MAINTENANCE DIVISION 

1. PRINTING AND BINDING OF MANUALS AMD DRAWINGS FOR 

THE DIVISION. 1,000 

ORG 07240 TOTAL: 1,000 * 

07260 - MAINTENANCE ENGINEERING DIV 

1. PRINTING AND BINDING SERVICES PERFORMED OUTSIDE 

THE DISTRICT FOR THE DIVISION. 2,000 

ORG 07260 TOTAL: 2,000 * 

081 00 - OPERATIONS/WATER 8UAI-MANAGER 

1. PR I NT ING/BINDING 5,000 

ORG 08100 TOTAL: 5,000 * 

08210 - GROUNDWATER BRANCH MANAGER 

1. PRINTING AMD BINDING 1,000 

ORG 08210 TOTAL: 1,000 * 

08420 - SURFACE WATER PROTECTION DIV 

: IQ 0 / 7 / 




SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AND SUPPLIES 

ORGANIZATION DETAIL BY ACCOUNT BUDGET FY 94-95 

FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 61093 - PRINTING/BINDING 


1. PRINTING AND BINDING FOR DIVISION 500 

2. PRESENTATION SLIDES FOR DIVISION 1,700 

ORG 08420 TOTAL: 2,200 * 

ORG: 09220 - CONSTRUCTION DI V ISI ON-SUMMARY 

1. MISCELLANEOUS PRINTING/BINDING 300 

ORG 09220 TOTAL: 300 * 

ACCOUNT 61093 TOTAL: 148,095 ** 


FB41QZ3R 

RUN DATE: 05/18/94 
RUN TIME: 16:20 
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P S 4 1 Q 2 3 R 
RUM DATE; 
RUH TIME: 


1 O / V « 


SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AMD SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 

FUND: 060 GENERAL FUND C/Y 

61094 - POSTAGE 


INFORMAT IGM 


DIVISION 


PQSTAG! 


100 


ORG 02230 TOTAL; 


100 * 


OR G: 03230 - FILES AND RECORDS DIVISION 

1. POSTAGE 

2. P.0. BOXES 

3. BUSINESS REPLY MAIL PERMIT FEE 

4. POSTAGE RETURN FILM PROCESSING 

5. BULK MAIL PERMIT 


310 

260 

600 

150 


ORG 03230 TOTAL; 


46,320 * 


ORG: 04220 - GENERAL SERVICES DIVISION 

1. DELIVERY SERVICES 


2,060 


ORG 04220 TOTAL; 2,060 * 


ORG; 04230 - ACCOUNTING DIVISION 

1. GUARANTEED OVERNIGHT DELIVERY SERVICES 500 

ORG 04230 TOTAL: 500 * 

ORG; 06100 - FLOOD CONTROL MANAGER 

1. POSTAGE FOR OVERNSTE HAIL (IE UPS) 300 

ORG 06100 TOTAL; 300 * 

OK Q s 06220 - FLOOD CTRL PLANNING DIVISION 

1, POSTAGE FOR PUBLIC MEETINGS, FED EX 500 

ORG 06220 TOTAL: 500 * 


07100 - MAINTENANCE MANAGER 

I. POSTAGE FOR EQUIPMENT RENTAL CONTRACT, ETC 1,000 

ORG 07100 TOTAL: 

00 - OPERATIONS/WATER 6UAL-MANAGER 

OSTAGE 300 

ORG 081U0 TOTAL: 




3 00 







FB41QZ3R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 05/18/94 SERVICES AND SUPPLIES 

RUN TIME: 16:20 ORGANIZATION DETAIL SY ACCOUNT BUDGET FY 94-95 

FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 61094 - POSTAGE 
ORG: 08220 - GROUNDWATER PROTECT DIVISION 

1. POSTAGE 100 

ORG 08220 TOTAL: 100 * 

ACCOUNT 61094 TOTAL: 51,180 ** 
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F 84 1! 
RUM I 
RUN 1 



ORG : 


ORG : 


ORG : 


ORG : 


ORG ; 


SANTA CLARA VAllfci WATER DISTRICT 
SERVICES AND SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 

FUND: 060 GENERAL FOND C/T 

ACCOUNT: 61095 - FILH/PROCESSI«G 

02220 - HUMAN RESOURCES DIVISION 

1. FILM FOR I.D. CAMERA 450 

ORG 02220 TOTAL; 450 

04220 - GENERAL SERVICES DIVISION 

1. THIS ACCOUNT WILL BE USED TO PROVIDE FILM 

DEVELOPMENT SERVICES FOR THE DISTRICT, 36,050 

ORG 04220 TOTAL: 36,050 

06100 * FLOOD CONTROL MANAGER 

1, FILM PROCESSING FOR DEPT MANAGER 200 

ORG 06100 TOTAL: 200 

06210 - PROJECT DEVELQPMENT-BR MANAGER 
1. FILM/PROCESSING 200 

ORG 06210 TOTAL: 200 

07100 - MAINTENANCE MANAGER 

1. MA1NT FILM AMD DEVELOPING 1,000 

ORG 07100 TOTAL: 1,000 

07260 - MAINTENANCE ENGINEERING SIV 

1. FILM PROCESSING AND OTHER PHOTO LAB SERVICES. 150 

ORG 07260 TOTAL: 150 

08220 - GROUNDWATER PROTECT DIVISION 
1, FILM PROCESSING 200 

ORG 08220 TOTALS 200 



ACCOUNT 61095 TOTAL: 


38,250 



FB41QZ3R 

RUN DATE: 05/18/94 
RUN TIME: 16:20 


SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AND SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 


BUDGET FY 94-95 


FUND: 060 GENERAL FUND C/Y 


ACCOUNT: 61096 - BOOKS/PUBLICAT I ONS 


ORG: 01100 - GENERAL MANAGER 

1. FOR THE REST OF STAFF IN GM'S DEPT 2,500 


ORG 01100 TOTAL: 2,500 * 

ORG: 02100 - ADMINISTRATIVE SERV MANAGER 

1. PUBLICATIONS AND SUBSCRIPTIONS 700 

ORG 02100 TOTAL: 700 * 

ORG: 02220 - HUMAN RESOURCES DIVISION 

1. COBRA COMPLIANCE GUIDE UPDATES 250 

2. DISCIPLINE AND GRIEVANCE PUBLICATION 100 

3. ASTD INFO LINE 79 

4. TRAINERS WORKSHOP 220 

5. TRAINING REFERENCE/SOURCE MATERIAL 800 

6. PERSONNEL LAW UPDATE 100 

7. LABOR AND EMPLOYMENT LAW UPDATE 100 

8. 48 SETS ZENGER-MILLER TRAINING MATERIALS 720 

9. FOUR TRAINING VIDEOS 2,000 

10. LEGISLATIVE REVIEW-COBRA NEWSLETTER 95 

11. PERSONNEL ASSISTANT NEWSLETTER 120 

12. 25 BOOKS "COMFORT ZONES 375 

13. DICTIONARY OF OCCUPATIONAL TITLES 40 

14. TRAINING MAGAZINE 70 

15. 10 SELF-PACED WORKBOOKS 450 

16. 10 INSTRUCI TONAL AUDIO TAPES 100 

17. BARCLAY'S LABOR LAW BULLETIN SERVICE 245 

18. CALIFORNIA PUBLIC EMPLOYEE RELATIONS (CPER) 235 

ORG 02220 TOTAL: 6,099 * 


ORG: 02230 - INFORMATION SYSTEMS DIVISION 


1. TECHNICAL PUBLICATIONS FOR DATA BASE 

ADMINISTRATOR TO MAINTAIN STATE OF THE ART. 200 

2. TECHNICAL PUBLICATIONS FOR COMPUTER OPERATIONS TO 

MAINTAIN STATE OF THE ART. 250 

3. COMPUTER SYSTEMS MANUALS AS NEEDED FOR NEW 

EQUIPMENT AND SYSTEM UPGRADES, DISTRICT-WIDE . 2,500 

4. TECHNICAL PUBLICATIONS FOR APPLICATIONS 

PROGRAMMING TO MAINTAIN STATE OF THE ART. 350 

5. TECHNICAL PUBLICATIONS FOR ENGINEERING 
APPLICATIONS SUPPORT TO MAINTAIN STATE OF THE 

ART. 200 

6. PUBLICATIONS FOR INFORMATION SYSTEMS 

ADMINISTRATOR TO MAINTAIN STATE OF THE ART. 250 


ORG 02230 TOTAL: 


3,750 * 
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FS419ZSH SANTA CLARA VALLE” MATER DISTRICT 

RUN DATE: 05/18/94 SERVICES AMD SUPPLIES 

SUM TIME: 16:20 ORGANIZATION DETAIL BY ACCOUNT 

FUND s 060 GENERAL FUND C/Y 

ACCOUNT: 61096 - 800KS/POBLIGATIONS 

ORG: 03100 - CLERK OF THE BOARD MANAGER 


1, COB BOOKS/PUBS 200 

2, RMA BOOKS/PUBS 600 

3, RMC BOOKS/PUBS 600 

OR G 03100 TOTAL; 1,400 * 

QRG: 03230 - FILES AND RECORDS DIVISION 

1. RENEMAL/H.AIMES DIRECTORY 250 

2. RENEWAL/LEGALITY OF MICROFILM 55 

3. LIBRARY BOOKS/PUBS 14,500 

4. UESTLAM ACCESS 13,000 

5 . INTER-LIBRARY LOAMS 2,000 

6. LEGJTEC 4,000 

7 . DIALOG 4,000 

S.QCtC 3,500 

ORG 03230 TOTAL: 41,305 * 

OR Qi 03240 - OFFICE SERVICES DIVISION 

1 , PUBLI CAT IONS 400 

ORG 03240 TOTAL: 400 * 

ORG: 04100 - FINANCE MANAGER 

1, TREASURY PRO NEWLETTER CEP) 320 

2, BLUE BOOK OF BANK PRICES <EP) 195 

3, BOOKS & PUB, RELATING TO MGMT SYS, PROCED, PUB 

FIN (R M) 2,000 

4, HALL STREET JOURNAL 170 

5, PUBLIC INVESTOR (EP) 85 

ORG 04100 TOTAL: 2,770 * 

ORG: 04220 - GENERAL SERVICES DIVISION 

1. SUBSCRIPTIONS 310 

ORG 04220 TOTAL: 310 * 


ORG: 04230 - ACCOUNTING DIVISION 

1. GOVERNMENTAL ACCOUNTING, AUDITING AND FINANCIAL 

REPORTING REVIEW (GAAFR) 250 

2, GOVERNMENTAL GAAP GUIDE 300 





FB41QZ3R 

RUN DATE: 05/18/94 
RUN TIME: 16:20 


SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AND SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 


BUDGET FY 94-95 


FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 61096 - BOOKS/PUBLICATI ONS 


3. PAYROLL MANAGERS LETTER 500 

4. FAIR LABOR STANDARDS UPDATES AND NEWSLETTER 270 

5. PAYROLL MANAGERS LETTER 250 

6. PROFESSIONAL ACCOUNTING BOOKS 1,400 

7. CURRENT DEFERRALS WITH ASSET BASE (IRS CODE 457) 250 

ORG 04230 TOTAL: 3,220 * 


ORG: 04240 - WATER REVENUE DIVISION 

1. BOOKS AND SUBSCRIPTIONS. 

2. HAINES DIRECTORY 

ORG 04240 TOTAL: 577 * 


312 

265 


ORG: 05100 - WATER SUPPLY MANAGER 

1. BOOKS/PUBLICATIONS 2,500 

ORG 05100 TOTAL: 2,500 * 

ORG: 06100 - FLOOD CONTROL MANAGER 

1. BOOKS/PUBLICATIONS FOR DEPT MANAGER 250 

ORG 06100 TOTAL: 250 * 

ORG: 06210 - PROJECT DEVELOPMENT-BR MANAGER 

1. BOOKS/PUBLICATIONS FOR BRANCH 1,000 

ORG 06210 TOTAL: 1,000 * 

ORG: 06220 - FLOOD CTRL PLANNING DIVISION 

1. MISC BOOKS AND REFERENCE MATERIALS 400 

2. FEDERAL REGISTER SUBSCRIPTION 550 

3. FLOOD REPORT SUBSCRIPTION 500 

ORG 06220 TOTAL: 1,450 * 

ORG: 06230 - DESIGN COORDINATION DIVISION 

1. MISC REFERENCE BOOKS 200 

ORG 06230 TOTAL: 200 * 

ORG: 06320 - FLOOD CONTROL DESIGN DIVISION 
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RUN 


0 fi G ; 


ORG: 


OR G £ 


OR G £ 


ORG : 


ORG : 


SANTA CLARA VALLEY HATER DISTRICT 
SERVICES AND SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 

FUND; 060 GENERAL FUND C/Y 

ACCOUNT: 61096 - BOOKS/PUBLICATIONS 


1. DESIGN & REFERENCE BOOKS 1,200 

2. LEE SAYLOR & INI ESTIMATING GUIDES 100 

ORG 06320 TOTAL: 1,300 

07100 - MAINTENANCE MANAGER 

1. STANDARD ANNUAL BOOKS AND PUBLICATIONS REQUESTS 500 

ORG 07100 TOTAL: 500 

07220 - FIELD MAINTENANCE DIVISION 

1, VARIOUS BOOKS, PUBLICATIONS, SUBSCRIPTIONS, 

PERIODICALS PERTINENT TO THE FIELD MAINTENANCE 

DIVISION 800 

ORG 07220 TOTAL: 800 


J23R 

) A T E: 05/18/94 
riME: 16:20 


07230 - VEGETATION MANAGEMENT DIVISION 

I, BOOKS, PUBLICATIONS, NEWSLETTERS 500 

2= ANNUAL UPDATE FEE FOR MICROFICHE FOR SC CO* 

RECORDS 1,000 


ORG 07230 TOTAL; 


07240 - WTR UTLTY MAINTENANCE DIVISION 

, BOOKS, PUBLICATIONS AND SUBSCRIPTIONS FOR THE 

DIVISION, 1,000 


ORG 07240 TOTAL: 1,000 


07250 - MAINTENANCE SERVICES DIVISION 


1. SUBSCRIPTION FEES FOR THE STANDARD PUBLICATIONS 

RECEIVED FOR THE SHOP AND THE WAREHOUSE. 250 

ORG 07250 TOTAL: 250 

07260 - MAINTENANCE ENGINEERING D!¥ 

1. PURCHASE OF UPDATED BUILDING CODES, STANDARD 

SPEC IFI CAT IONS, AND TRAINING MANUALS. 250 

2. REFERENCE BOOKS. 100 

3. PROFESSIONAL SUBSCRIPTIONS 50 

ORG 07260 TOTAL: 400 




FB41QZ3R 

RUN DATE: 05/18/94 
RUN TIME: 16:20 


SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AND SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 


BUDGET FY 94-95 


FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 61096 - BOOKS/PUBLICATI ONS 


1. BOOKS/PUBLICATION 800 

ORG 08100 TOTAL: 800 * 

ORG: 08210 - GROUNDWATER BRANCH MANAGER 

1. BOOKS AND PUBLICATIONS 350 

2. SUBSCRIPTIONS TO CAPITOL REPORTS 300 

ORG 08210 TOTAL: 650 * 

ORG: 08220 - GROUNDWATER PROTECT DIVISION 

1. BOOKS 500 

2. PUBLICATIONS 300 

ORG 08220 TOTAL: 800 * 

ORG: 08230 - ENVIRONMENTAL COMPLIANCE DIV 

1. JOURNAL OF SOIL CONTAMINATION 190 

2. CALIFORNIA INSIDER SUBSCRIPTION 275 

3. CALIFORNIA LAW AND REGULATION REPORTER 

SUBSCRIPTION 230 

4. INSIDE EPA POLICY ALERT 455 

5. ENVIRONMENTAL REGULATORY CALENDER 425 

6. HAZARDOUS WASTE CONSULTANT 495 

7. MISCELLANEOUS PUBLICATIONS 400 

8. FEDERAL REGULATIONS 700 

9. STATE REGULATIONS SUBSCRIPTION 775 

ORG 08230 TOTAL: 3,945 * 

ORG: 08310 - WATER OPERATIONS BR-MANAGER 

1. BOOKS AND PUBLICATIONS 200 

ORG 08310 TOTAL: 200 * 

ORG: 08330 - TREATED WATER DIVISION 

1. BOOKS AND PUBLICATIONS 225 

ORG 08330 TOTAL: 225 * 

ORG: 08420 - SURFACE WATER PROTECTION DIV 

1. BOOKS, PERIODICALS FOR DIVISION 300 

2. AWWA WATERWEEK SUBSCRIPTION 150 
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FB410Z3R 

RUN DATS s 05/18/94 
RUN TIME: 16:20 


SARTA CLARA VAIL E Y WATER DISTRICT 
SERVICES AND SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 


FUND: 060 GENERAL FUND C/Y 
ACCOUNT ; 61096 - BOOKS/PUBLI CAT I ONS 


3. TITLE 22 UPDATES 80 

ORG 08420 TOTAL: 530 * 

ORG: 09220 - CONSTRUCTION D!VI SI ON - SUMMARY 

1. ASTM STDS. 4 8 80 320 

2. CONST, ARBITRATION HANDBOOK 60 

3. CAl-OSHA BARCLAYS UPDATE 300 

4. CONST, LITIGATION HANDBOOK 60 

5. CONST, LAW MANUAL 80 

6. RESOLVING CONST. DISPUTES 80 

7. STATE PLANS & SPECS, 120 

8. MODERN CONST. LAW U/ FORMS 60 

9. LOCAIBIS, 6 8 14 84 

10, DAILY CONSTRUCTION SERVICE 420 

11. CONST. CLAIMS MONTHLY 140 

12, CONST, CLAIMS TRAINING GUIDE 100 

13. ACI MANUAL ISO 

ORG 09220 TOTAL: 1,974 * 

Ok G : 09230 - ENGINEERING SERVICES DIVISION 

1. BOOKS & PUBLICATIONS RELATED TO DEVELOPMENTS IN 

SURVEYING, R/W ENGINEERING AND DRAFTING (ALL) 800 

2. UPDATE OF COUNTY RECORDER'S MICROFILM RECORDS - 2 

SETS; LARWOOD CO. CR/W & SU) 900 

3. UPDATE OF COUNTY ASSESSOR'S MICROFILM RECORDS; 

RED! CO., FLA. (R/W & SU) 2,000 

ORG 09230 TOTAL: 3,700 * 

ORG: 09320 - REAL ESTATE DIVISION 

1. THE APPRAISAL JOURNAL 75 

2. MULTIPLE LISTING INDEX AMD ACCESS FEE 950 

3. TENANTS CLEARING HOUSE 1,500 

4. RESIDENTIAL COST HANDBOOK, MARSHALL SWIFT 100 

5. REFERENCE BOOKS 200 

6. BARCLAY LOCAIDES 100 

7 . MARSHALL STEVENS VALUATION REPORT 150 

8. SPECIAL PUBLICATIONS 100 

9. LAND RIGHTS NEWS 85 

10. MICROFICHE S C CO RECORDS 1,000 

ORG 09320 TOTAL: 4,260 * 


ACCOUNT 61096 TOTAL: 91,265 




FB41QZ3R 

RUM DATE: 05/18/94 
RUN TIME: 16:20 


SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AND SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 


BUDGET FY 94-95 


ORG : 


FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 61097 - SOFTWARE 
02230 - INFORMATION SYSTEMS DIVISION 
1. DUMMY 

ORG 02230 TOTAL: 0 * 

ACCOUNT 61097 TOTAL: 0 ** 
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RUM 
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ORG : 


ORC 


ORG 


QZ3R SANTA CLARA VALLEY WATER DISTRICT 

DATES 05/18/94 SERVICES AND SUPPLIES 

TINE: 16:20 ORGANIZATION DETAIL BY ACCOUNT BUDGET 

FUND s 060 GENERAL FUND C/Y 

ACCOUNT; 61098 - SPECIAL EXPENSES OTHER 


01300 - ASST GEN NGR-R SMITH 

1. SPECIAL EXPENSES FOR PIO 40,000 


ORG 01300 TOTAL: 40,000 * 


02220 - HUNAN RESOURCES DIVISION 

1. TRAINING, GRADUATION AND SPECIAL RECOGNITION 

AWARDS, P L ftSUE S, C6RTIF3CATES, MEMENTOS 1,000 

ORG 02220 TOTAL: 1,000 * 


03220 - BOARD/COMMITTEES DIVISION 

7.500 
70,000 

5.500 

ORG 03220 TOTAL; 83,000 * 

04100 - FINANCE MANAGER 

1, STANDARD & POOR'S RATING SERVICE 11,600 

2, MOODY'S RATING SERVICE 14,800 


1, RETIREE GIFTS 

2, ELECTION EXPENSES 

3, ADVISORY COMMITTEE EXPENSES 


ORG 


04100 


26,400 * 


05310 - MATER PLANNING BR MANAGER 


COLORED SLIDE PROCESSING FOR BRANCH 


1,000 


ORG 05310 TOTAL; 


1,000 * 


ACCOUNT 61098 TOTAL: 151,400 ** 


FY 94-9 




FB41QZ3R 

RUN DATE: 05/18/94 
RUN TIME: 16:20 


SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AND SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 


BUDGET FY 94-95 


FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 61099 - MICROFILM/MICROFICHE 
ORG: 03230 - FILES AND RECORDS DIVISION 

1. OUTSOURCING MICROFILMING 30,000 

2. MICROFILMING (ENGINEERING DRAUINGS) 2,100 

3. MICROFILMING/ENG DRAWINGS/APERTURE CARDS 2,000 

ORG 03230 TOTAL: 34,100 * 

ACCOUNT 61099 TOTAL: 34,100 ** 
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FB41GZ3# SANTA CLARA VALLEY MATER DISTRICT 

RUM DATE: 05/18/94 SERVICES AND SUPPLIES 

ROW TIME: 16:20 ORGANIZATION DETAIL BY ACCOUNT 

FUND: 060 GENERAL FUND C/Y 

ACCOUNT: 61141 - CONFERENCES/SEMINARS/TRAINING 

OSG: 01100 - GENERAL MANAGER 

1. EMPLOYEE MEETINGS AND FUNCTIONS 35,000 

2. COURSES FOR GH STAFF 20,000 

ORG 01100 TOTAL: 55,000 * 

ORG: 02100 - ADMINISTRATIVE SERV MANAGER 

1. CONFERENCES AND SEMINARS FOR THE ORGANIZATIONAL 
UNIT, TO BE ADMINISTERED SY THE DEPARTMENT 

MANAGER 34,000 

34,000 * 


£ U U 
200 
300 
100 
100 
200 
2 00 
4,000 
7,500 
2,400 

15,200 * 

ORG: 04100 - FINANCE MANAGER 


ORG 02100 TOTAL: 

ORG: 03100 - CLERK OF THE BOARD MANAGER 

1, A I IM CONF/SEM/TRNG 

2, ARMA CONF/SEM/TRNG 

3, B F MA CQNP/5EM/TRNG 

4, CA LIBRARIANS CONF/SEM/TRNG 

5, CA ARCHIVISTS CONF/SEM/TRNG 

£. si t 

u 9 n i aw 4 »wfi r / dvri/ • Anu 

7 , SAN JOSE POSTAL CONF 

8, EMPLOYEE TRAINING 

9, DISTRICT BOARD 
10, STAR TRAINING 

ORG 03100 TOTAL: 


1. CONFERENCES AND COURSES FOR THE DEPT. TO BE 

ADMINISTERED BY THE FM 25,000 

ORG 04100 TOTAL: 25,000 * 

ORG: 05100 - WATER SUPPLY MANAGER 

1. COMFERENCES/SEM!NARS/TRAIN!NG 31,000 

ORG 05100 TOTAL: 31,000 * 

ORG: 06100 - FLOOD CONTROL MANAGER 

1. PARTICIPATION IN AFFIRMATIVE ACTION PROGRAMS 2,000 

2. MISC FOR DEPT 2,000 

ORG 06100 TOTAL: 4,000 * 

ORG: 06210 - PROJECT DEVELOPMENT *8R MANAGER 






FB41QZ3R 

RUN DATE: 05/18/94 
RUN TIME: 16:20 


SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AND SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 


BUDGET FY 94-95 


FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 61141 - CONFERENCES/SEMINARS/TRA I NING 


1. MEETINGS FOR BRANCH 900 

2. HYDROLOGY CONFERENCE 500 

3. ENVIRONMENTAL SEMINARS 1,500 

4. MISC. FOR BRANCH 1,800 

5. A PWA CONFERENCE FOR ONE 400 

6. SEMINARS AND CLASSES FOR BRANCH 2,200 

ORG 06210 TOTAL: 7,300 * 

ORG: 06220 - FLOOD CTRL PLANNING DIVISION 

1. SEMINARS, MEETINGS FOR DIVISION 800 

2. MISC FOR DIVISION 500 

3. IN-HOUSE TRAINING COURSES 800 

4. HEC-2 COURSE 1,000 

5. TWO GRADUATE COURSES 1,200 

ORG 06220 TOTAL: 4,300 * 

ORG: 06230 - DESIGN COORDINATION DIVISION 

1. CODE ENFORCEMENT SEMINAR 150 

2. MISC. TRAINING 1,000 

ORG 06230 TOTAL: 1,150 * 


ORG: 06320 - FLOOD CONTROL DESIGN DIVISION 

1. ONE DAY SEMINARS 10,000 

2. CAD TRAINING FOR 15 EMPLOYEES 45,000 

3. SIESMIC DESIGN FOR BRIDGES FOR 3 3MPLOYEES 3,600 

ORG 06320 TOTAL: 58,600 * 


ORG: 07100 - MAINTENANCE MANAGER 

1. COMPUTER CLASSES FOR MANAGER AND OTHERS IN DIV 1,500 

2. CONFERENCES, SEMINARS, AND DIRECTED EDUCATION 3,000 

ORG 07100 TOTAL: 4,500 * 

ORG: 07220 - FIELD MAINTENANCE DIVISION 

1. MAXIMO CONFERENCES, SEMINAR, AND DISTRICT 

DIRECTED EDUCATION 4,000 

ORG 07220 TOTAL: 4,000 * 

ORG: 07230 - VEGETATION MANAGEMENT DIVISION 
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RUM C 
RUM 


OR G 1 


OR G = 
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ORG : 


ORG : 


23R SANTA CLARA VALLEY MATER DISTRICT 

ATE: 05/18/94 SERVICES AMD SUPPLIES 

IME: 16:20 ORGAN IZATI OH DETAIL BY ACCOUNT BUD 

FUND; 060 GENERAL FUND C/Y 
ACCOUNT : 61H1 - CONFERENCES/SEMINARS/TRAINING 


1. ANNUAL EXPENSES FOR CONFERENCES, SEMINARS, 

DISTRICT RELATED EDUCATION 4,000 

2. DIVISION TRAINING 4,000 

3. MAXIMO (P5DI) MAINT MGTMNT SYS USER TRAINING FOR 

TWO POSITIONS 2,000 

ORG 07230 TOTAL: 10,000 * 

07240 - yTR UTLTY MAINTENANCE DIVISION 

1. ANNUAL MAXIMO USER TRAINING 2,500 

2. AWWA CONFERENCES AND SEMINARS 3,750 

ORG 07240 TOTAL: 6,250 * 


07250 - MAINTENANCE SERVICES DIVISION 

1. CONFERENCES/SEMINAR S/TRAINING- FOR SHOP PERSONNEL 
TO ATTEND MANUFACTURER'S TRAINING SCHOOLS, ALSO 
FOR MARE HOUSE PERSONNEL TO ATTEND INVENTORY 

CONTROL AND RELATED TRAINING. 4,500 


ORG 07250 TOTAL: 4,500 * 

07260 - MAINTENANCE ENGINEERING DIV 

1, MAX I HO USER GROUP CONFERENCE 2,500 

2, VARIOUS SEMINARS AND CONFERENCES SUCH AS EROSION 
AND SEDIMENTATION CONTROL, UNDERSTANDING THE 
FEDERAL REGULATORY PROCESSES, AND FLOOD CONTROL 

AND THE ENVIRONMENT, 2,000 

3, MAXIMO TRAINING. 2,000 

ORG 07260 TOTAL; 6,500 * 


08100 - OPERATIONS/WATER QUAL-MANAGER 

1. CONFERENCES/SEMINARS/TRAINING 32,000 

ORG 08100 TOTAL: 32,000 * 

09100 - FIELD ENGINEERING MANAGER 

1. GENERAL CONFERENCES & SEMINARS FOR THE DEPARTMENT 

HEAD. 2,000 

ORG 09100 TOTAL: 2,000 * 


ORG: 


09220 - CONSTRUCTION DIVISION-SUMMARY 



FB41QZ3R 

RUN DATE: 05/18/94 
RUN TIME: 16:20 


SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AND SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 


BUDGET FY 94-95 


FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 61141 - CONFERENCES/SEM I NARS/TRA I NING 


1. CONSTRUCTION CLAIMS SEMINAR 2,000 

2. CONST. SCHEDULING COURSE 2,800 

3. SAFETY TRAINING ON HAZ. MAT. FOR CONST. PERSONNEL 2,000 

ORG 09220 TOTAL: 6,800 * 

ORG: 09230 - ENGINEERING SERVICES DIVISION 

1. MISCELLANEOUS TUITION FOR SHORT COURSES, 

SEMINARS, AND CONFERENCES. (ALL) 8,000 

2. MISCELLANEOUS TRAINING FOR DRAFTING SECTION 

PERSONNEL (DR) 2,500 

3. ANNUAL SURVEYORS CONFERENCE AT FRESNO STATE (SU) 600 

4. SUPPLEMENTAL TRAINING OF ONE SURVEY CREW (SU) 1,000 

5. TRAINING AND DEVELOPMENT (SP) 2,000 

6. CADD CLASS FOR THREE PERSONS (DR) 4,300 

7. AUTO CAD/SOFTDESK TRAINING COURSES (DR & SP) 6,000 

ORG 09230 TOTAL: 24,400 * 

ORG: 09320 - REAL ESTATE DIVISION 

1. MEETINGS 300 

2. EDUCATIONAL SEMINAR 300 

3. APPRAISAL SEMINARS 450 

4. APPRAISAL OF PARTIAL ACQUISITION 450 

5. BARGAINING NEGOTIATIONS 600 

6. BUSINESS RELOCATION 600 

7. RELOCATION ASSISTANCE 650 

8. PRINCIPLES OF RIGHT OF WAY ACQUISITION 750 

9. DISTRICT TRAINING 500 

ORG 09320 TOTAL: 4,600 * 

ACCOUNT 61141 TOTAL: 341,100 ** 
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FB41QZ3R 

RUN DATE: 05/18/94 
RUN TIME: 16:20 


SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AND SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 


BUDGET FY 94-95 


FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 61143 - REIM PROFESSIONAL IMPROVEMENT 
ORG: 02220 - HUMAN RESOURCES DIVISION 

1. PROFESSIONAL LICENSE CERTIFICATION AND EXPENSES 

FOR THE DISTRICT. 46,791 

2. NOTARY COMMISSION/RE-CERTIFICATION (ORG 09320) 125 

ORG 02220 TOTAL: 46,916 * 

ACCOUNT 61143 TOTAL: 46,916 ** 
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BUDGET 


rS41Q23R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE; 05/18/94 SERVICES AND SUPPLIES 

RUN TIMES 16:20 ORGANIZATION DETAIL BY ACCOUNT 

FUND; 060 GENERAL FUND C/Y 

ACCOUNT: 61161 - T R AN SPOR T AT I ON/T R A VE L / LOD G I N G 

ORG: 01100 - GENERAL MANAGER 

1. MEETINGS SEMINARS/DI ST RELATED HATTERS (TRAVEL) 70,000 

ORG 01100 TOTAL: 70,000 * 


94 = 95 


ORG: 02100 - ADMINISTRATIVE SERV MANAGER 

1. PUBLIC TRANSPORTATION, LODGING AND MEALS FOR THE 

ORGANIZATIONAL UNITS, TO BE ADMINISTERED BY THE 

DEPARTMENT MANAGER, 21,600 

2. MILEAGE REIMBURSEMENT FOR THE ORGANIZATIONAL 
UNITS, TO BE ADMINISTERED BY THE DEPARTMENT 

MANAGER, 3,000 

ORG 02100 TOTAL: 24,600 * 

ORG: 03100 - CLERK OF THE BOARD MANAGER 

1, TRANSPORTATION/TRAVEL/LODGING 20,000 


ORG 03100 TOTAL: 20,000 * 


ORG; 04100 - FINANCE MANAGER 

1, MEETINGS, SEMINARS, SYSTEM USER GROUPS, ON 
DISTRICT BUSINESS 


12,250 


i >4 8 W A/ 


05100 - WATER SUPPLY MANAGER 

1. TRANSPORTATION/TRAVEL/LODGING 


27,000 

ORG 05100 TOTAL: 27,000 


ORG: 06100 - FLOOD CONTROL MANAGER 


1, TRANSPORTATION, LODGING, ETC FOR DEPT MANAGER 8,500 

2. PARTICIPATION IN AFFIRMATIVE ACTION PROGRAMS 750 

ORG 06100 TOTAL: 9,250 * 

ORG: 06210 - PROJECT 0EVELOPMENT-3R MANAGES 

1, ENVIRONMENTAL MEETINGS AND SEMINARS 1,400 

2, HYDROLOGIC CONFERENCES 1,000 

3, MISC FOR BRANCH 2,400 

ORG 06210 TOTAL: 4,800 * 


ITS S 


i N I ! 



06220 




SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AND SUPPLIES 

ORGANIZATION DETAIL BY ACCOUNT BUDGET FY 94-95 

FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 61161 - TRANSPORTAT I ON/TRAVEL/LODGING 


1. TRANS. AND LODGING FOR HEC-2 COURSE 900 

2. MISC FOR DIVISION 400 

ORG 06220 TOTAL: 1,300 * 

ORG: 06230 - DESIGN COORDINATION DIVISION 

1. TRAVEL TO SEMINARS (CACEO, ETC.) 1,000 

ORG 06230 TOTAL: 1,000 * 

ORG: 06320 - FLOOD CONTROL DESIGN DIVISION 

1. TRANSPORTATION & MEALS - CAD TRAINING 4,500 

2. TRANSPORTATION & MEALS - FEDERAL PROJECTS 5,000 

3. SIESMIC DESIGN FOR BRIDGES 2,400 

ORG 06320 TOTAL: 11,900 * 


ORG: 07100 - MAINTENANCE MANAGER 

1. STANDARD ANNUAL TRANSPORTATION, LODGING, AND MEAL 
COSTS FOR TRAINING, CONFERENCES, SEMINARS, AND 
EDUCATIONAL COURSES 2,000 

ORG 07100 TOTAL: 2,000 * 

ORG: 07220 - FIELD MAINTENANCE DIVISION 

1. ANNUAL USAGE, EXPENSES FOR TRANSPORTATION, 

TRAVEL, LODGING, AND MEALS FOR TRAINING SEMINARS 

AND CONFERENCES. 5,000 

ORG 07220 TOTAL: 5,000 * 

ORG: 07230 - VEGETATION MANAGEMENT DIVISION 

1. TRANSPORT, LODGING, MEALS, FOR TRAINING 3,500 

ORG 07230 TOTAL: 3,500 * 

ORG: 07240 - WTR UTLTY MAINTENANCE DIVISION 

1. STANDARD ANNUAL USEAGE AND EXPENSES FOR 

TRANSPORTATION, TRAVEL, LODGING AND MEALS FOR 

TRAINING, CONFERENCES AND SEMINARS 3,700 

ORG 07240 TOTAL: 3,700 * 

ORG: 07250 - MAINTENANCE SERVICES DIVISION 


FB41QZ3R 

RUN DATE: 05/18/94 
RUN TIME: 16:20 
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i M L 3 K 

DATE 


05/I8/94 
1 6 : 2 0 


SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AMD SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 

FUND: 060 GENERAL FUND C/Y 

JUNT: 61161 - TRANSPORTATION/TRAVEL/LODGING 


TRANSPORTATION, TRAVEL AND LODGING REQUIRED TO 
ATTEND CONFERENCES, SEMINARS AMD TRAINING OUSIDE 
OF THE BAY 


JRG 0725 0 TOTAL; 


5.400 


3,400 


ORG ; 


ORG : 


ORG ; 


07260 - MAINTENANCE ENGINEERING DIV 

1. ANNUAL EXPENSES ASSOCIATED WITH AUTHORIZED 

TRAVEL, SEMINARS, AND CONFERENCES 4,000 

ORG 07260 TOTALS 

08100 - OPERATIONS/WATER GUAL-HANAGER 
1, TRANSPORTATI ON/TRAVEL/LODGING 26,500 

ORG 08100 TOTALS 

08420 - SURFACE WATER PROTECTION DIV 
1. TRAVEL/LQDGING FOR DRINKING WATER SEMINARS 6,000 

ORG 08420 TOTAL: 

09100 - FIELD ENGINEERING MANAGER 


4,000 


26,500 4 


6,000 * 


1. TRANSPORTATION, MEALS 6 LODGING FOR DEPARTMENT 
HEAD . 


ORG : 


ORG 


09220 • CONSTRUCTION DIVISION-SUMMARY 

1. TRAMS,, TRAVEL & LODGING 


ORG 09100 TOTAL; 


ORG 09220 TOTAL: 


1,600 


2,200 


1,600 * 


2,200 


09230 


ENGINEERING SERVICES DIVISION 


MISCELLANEOUS TRAVEL TO SHORT COURSES, SEMINARS, 
AMD CONFERENCES CALL) 

LODGING FOR SURVEYORS CONFERENCE AT FRESNO STATE 
( S U ) 

TRAVEL ft LODGING FOR DRAFTING SECTION PE! 

( D R ) 

VEHICLE REIMBURSEMENT, CALL) 


8,600 
1,2 00 
ft 


4 f U 


1 ft ft 


)kG u y d J u f O ! A L ; 


1 3 - 9( 





FB41QZ3R SANTA CLARA VALLEY WATER D I STRICT 

RUN DATE: 05/18/94 SERVICES AND SUPPLIES 

RUN TIME: 16:20 ORGANIZATION DETAIL BY ACCOUNT BUDGET FY 94-95 

FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 61161 - TRANSPORTAT I ON/TRAVEL/LODG I NG 
1. PUBLIC CONVEYANCE AND LODGING 3,600 

ORG 09320 TOTAL: 3,600 * 

ACCOUNT 61161 TOTAL: 257,500 ** 
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F 841S 
ft U H t 
RUN 


ORG : 


ORG : 


ORG : 


ORG : 


ORG : 


ORG : 


ORG; 


ORG : 


ORG: 


23R SANTA CLARA VALLEY HATER DISTRICT 

ATE; OS/10/94 SERVICES AMD SUPPLIES 

I ME; 16:20 ORGANIZATION DETAIL BY ACCOUNT BUDGE1 

FUND; 060 GENERAL FUND C/Y 

ACCOUNT : 61303 - TEMPORARY EMPLOYEES FEES 

01100 - GENERAL MANAGER 

1. TEMPORARY EMPLOYEES WAGES 37,591 

ORG 01100 TOTAL: 37,591 * 

02100 - ADMINISTRATIVE SERV MANAGER 

1. FIVE PERCENT OF AVAILABLE LABOR HOURS, TO BE USED 

FOR CONTRACT EMPLOYEE ASSISTANCE. 13,863 

ORG 02100 TOTAL: 13,863 * 

02220 - HUMAN RESOURCES DIVISION 

1. FIVE PERCENT OF AVAILABLE LABOR HOURS TO BE USED 

FOR CONTRACT EMPLOYEE ASSISTANCE. 37,699 

ORG 02220 TOTAL: 37,699 * 

02230 - INFORMATION SYSTEMS DIVISION 
1. FIVE PERCENT OF AVAILABLE LABOR HOURS 56,477 

ORG 02230 TOTAL: 56,47? s 

03100 - CLERK OF THE BOARD MANAGER 
1. TEMPORARY EMPLOYEES 12,942 

ORG 03100 TOTAL: 12,942 * 

03220 - BOARD/COMMITTEES DIVISION 
1. TEMPORARY EMPLOYEES 15,860 

ORG 03220 TOTAL; 15,860 * 

03230 - FILES AND RECORDS DIVISION 
1. CONTRACT EMPLOYEES 39,536 

ORG 03230 TOTAL: 39,536 * 

03240 - OFFICE SERVICES DIVISION 

1. TEMPORARY EMPLOYEES FEES 35,590 

ORG 03240 TOTAL: 35,590 * 

G410Q - FINANCE MANAGER 


FY 94-95 


SfV*: “ft 



FB41QZ3R 

RUN DATE: 05/18/94 
RUN TIME: 16:20 


SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AND SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 


FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 61303 - TEMPORARY EMPLOYEES FEES 
1. 5% LIMITATION ON TEMP HELP (FM) 15,860 

ORG 04100 TOTAL: 15,860 * 

ORG: 04220 - GENERAL SERVICES DIVISION 

1. EMPLOYMENT AGENCY HELP 32,414 

ORG 04220 TOTAL: 32,414 * 

ORG: 04230 - ACCOUNTING DIVISION 

1. 5% LIMITATION WITH 50% AGENCY MARKUP 57,134 

ORG 04230 TOTAL: 57,134 * 

ORG: 06100 - FLOOD CONTROL MANAGER 

1. BACKUP SUPPORT FOR DEPT SECRETARY 2,500 

ORG 06100 TOTAL: 2,500 * 

ORG: 06230 - DESIGN COORDINATION DIVISION 

1. CONTRACT EMPLOYEE 7,865 

ORG 06230 TOTAL: 7,865 * 

ORG: 09100 - FIELD ENGINEERING MANAGER 

1. 5% LIMITATION ON TEMPORARY HELP (DEPARTMENTAL 

BALANCE) 66,000 

ORG 09100 TOTAL: 66,000 * 

ACCOUNT 61303 TOTAL: 431,331 ** 


BUDGET FY 94-95 * 94-95 
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T 84 
ROM 


iazj r 

D« i £ 2 


ORG* 01100 - GENERAL MANAGER 


SANTA C L A l| A VA L LET MATE'?? DISTRICT 
SERVICES AND SUPPLIES 
ORGAN!2ATIOM DETAIL BY ACCOUNT 

FUND: 060 GENERAL FUND C/Y 

61310 - OTHER CONTRACT SERVICES 


TASK - 145 

1. GN-MtS NETWORK SUPPORT CMA) , 15,000 

OR G 01100 TOTAL s 15,000 * 

ORG; 01200 - ASST GEN »QR-$ WILLIAMS 



TASK - 207 

1. EMPLOYEE RELATION CONSULTANT FOR MERC 35,000 

2, FAMILY CARE TASK FORCE 17,000 

TASK - 338 


1. BUDGET RESTRUCTING/CIP 


70,000 


ORG 01200 TOTAL; 122,000 * 


GRG: 02100 

TASK - 255 

1 . 255 
2, 255 


- ADMINISTRATIVE SERV MANAGER 


INFORMATION SYSTEMS DIVISION STRATEGIC PLAN 
SPECIAL STUDIES, REPORTS AND SERVICES 


100.000 
5,000 


ORG 02100 TOTAL: 


105,000 * 


ORG; 02220 - HUMAN RESOURCES DIVISION 

TASK - 139 


1. COMMUNICATIONS TRAINING - INTERACT PERFORMANCE 
SYSTEMS - COMMUNICATIONS CONFIDENCE, REDUCING 
ANGER/DEFENSIVENESS IN OTHERS AND EVALUATING 
PERFORMANCE PROBLEMS. 

2. APPLICABLE TO CONSULTANT SERV ICES/TRA INtNG IN 
LABOR RELATIONS, ISSUES, ADA COMPLIANCE, FAMILY 
MEDICAL LEAVE ACT, ETC. 

3. DISTRICT-WIDE TRAINING AS DESCRIBED IN QUARTERLY 
TRAINING CATALOG BASED ON INPUT FROM TRAINING 
LIAISON COMMITTEE AND ON - GO I MG MEEDS ASSESSMENT. 

4. ZENGER-MILLER WORKING PROGRAM FOCUSED ON BASIC 
HUMAN INTERACTION AND INTERPERSONAL SKILLS FOR 
NON-SUPERViSORY EMPLOYEES. A 

5. CONSULT AMT SERVICES - TEAM BUILDING, CRISIS 
INTERVENTION, SPECIALIZED COUNSELING AND 
ASSISTANCE REGARDING PERFORMANCE PROBLEMS, WORK 
DISRUPTIONS, STRESS CONFLICT, ETC, 


2.500 

7.500 


60,000 


0 


n 



FB41QZ3R 

RUN DATE: 05/18/94 
RUN TIME: 16:20 


SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AND SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 


BUDGET FY 94-95 


FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 61310 - OTHER CONTRACT SERVICES 


6. CONSULTANT SERVICES - WORK TRAUMA SERVICES, INC. 

CONTRACT BEING PROPOSED WITH DR. STEVEN WHITE, 

JIM CAYWOOD AND COUNSEL HYDE. 20,000 

7. CONSULTANT SERVICES - DRUG-FREE WORKPLACE PROGRAM 
WITH PROCEDURES AND TRAINING IN DETECTION, 

INTERVENTION, REFERRAL TECHNIQUES, ETC. 20,000 

8. TTY SERVICES FOR THE HEARING IMPAIRED 5,000 

TASK - 200 

1. CONSULTANT SERVICES - MANAGEMENT OUTREACH 

RECRUITMENT 30,000 

2. EXAM PREPARATION SERVICES, E.G., WESTERN REGIONAL 

ITEM BANK (WRIB) AND RELATED SERVICES. 15,000 

3. SIGN LANGUAGE INTERPRETERS 1,500 

TASK - 206 

1. SHREDDING SERVICE 1,500 

2. I.D. CAMERA SERVICE 250 

3. BENEFITS HANDBOOK/RETIREMENT PLANNING GUIDE 2,500 

4. CONSULTANT SERVICES - HIGHLINE SYSTEM PROCEDURES 25,000 

5. COBRA COMPLIANCE SERVICE 3,450 

TASK - 210 

1. ARBITRATION/MEDIATION 10,000 

TASK - 214 

1. CONSULTANT SERVICES - CLASSIFICATI 0N/COMPENSAT I ON 

STUDY - EMPLOYEES ASSOCIATION 20,000 

2. CONSULTANT SERVICES - CLASSIFICATI ON/COMPENSAT I ON 

STUDY - ENGINEERS' SOCIETY 20,000 

3. EMPLOYEE RELATIONS SERVICES, COUNTY OF SANTA 

CLARA 7,500 

TASK - 217 

1. CONSULTANT SERVICES - ORGANIZATIONAL ANALYSIS 10,000 

TASK - 511 

1. EMPLOYEE ASSISTANCE PROGRAM - CONCERN EAP 20,000 

ORG 02220 TOTAL: 311,700 * 


ORG: 03230 - FILES AND RECORDS DIVISION 

TASK - 206 
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FB41 

R U M 


OR G ? 

TASK 


ORG ; 
TASK 


ORG ; 
TASK 


ORG : 
TASK 

ORG : 

TASK 


OZ3R 

DATES 05/18/94 
TIMEs 16*20 


SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AND SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 


BUDGET FY 94-95 


FUNDS 060 GENERAL FUND C/T 


ACCOUNT: 61310 - OTHER CONTRACT SERVICES 


1. LIBRARY CONSULTANT 


4 0,000 


ORG 03230 TOTAL: 40,000 * 


04100 - FINANCE MANAGER 

- 255 

1, RESTRUCTURE DISTRICT INDIRECT COST ALLOCATION 

METHODOLOGY (RM) 50,000 

2, FINANCIAL ADVISORY SERVICES (RM) 50,000 

ORG 04100 TOTAL; 100,000 * 

04220 - GENERAL SERVICES DIVISION 

- 332 

1, SECURITY SERVICES 

2, LUNCHROOM OPERATIONS 

3, VALUATION RESOURCE MANAGEMENT, INC. APPRAISAL 
SERV ICES 

/ aeatai e c s u i r* e e 
n C A I A fc 

ORG 04220 TOTAL: 39,840 * 

04230 - ACCOUNTING DIVISION 
-208 

1. MICROFICHE PROCESSING FOR BACKUP SECURITY 12,500 

2. ARBITRAGE CONFORMANCE SERVICE - ORRICK, 

HERRINGTON & SUTCLIFFE 1,000 

3. CONFIDENTIAL PAYROLL SHREDDING SERVICES 1,500 


31,160 
1,680 

6,0 0 0 
1 s 0 0 0 


ORG 04230 TOTAL: 15,000 * 


06100 - FLOOD CONTROL MANAGER 

- 139 

1. TEAM BUILDING CONSULTANT 10,000 


ORG 06100 TOTAL: 10,000 * 


07100 - MAINTENANCE MANAGER 

- 139 




SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AND SUPPLIES 

ORGANIZATION DETAIL BY ACCOUNT BUDGET FY 94-95 

FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 61310 - OTHER CONTRACT SERVICES 

1. DIVERSITY IMPLEMENTATION 19,500 

2. DEPARTMENT PERFORMANCE MEASURES GUIDELINES 19,500 

3. RESOLUTION FORMAT 19,500 

4. SPECILIZED SKILLED EXIGENT SERVICES 19,500 

ORG 07100 TOTAL: 78,000 * 

ORG: 07260 - MAINTENANCE ENGINEERING DIV 

TASK - 129 

1. MAXIMO (PSDI) CONTRACT PROGRAMMING TO DEVELOP 

REPORTS AND BUDGET CAPABILITY LIKE JORGENSEN WMS 
(WP&B-EXPENDITURE-COSTS-WO SUMMARY, ETC) 12,000 

ORG 07260 TOTAL: 12,000 * 


ACCOUNT 61310 TOTAL: 848,540 ** 


FB41QZ3R 

RUN DATE: 05/18/94 
RUN TIME: 16:20 
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SANTA CLARA VALLEY MATES DISTRICT 
SERVICES AMO SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 

FUND: 060 GENERAL FUND C/Y 

ACCOUNT: 61331 - TEMPORARY EMPLOYEES BENEFITS 

ORG: 02220 - HUMA'ri RESOURCES DIVISION 

1. HEALTH COVERAGE PROGRAM FOR CONTRACT EMPLOYEES 200,000 


ORG 

02220 

TOTAL: 

200,000 

ACCOUNT 

61331 

TOTAL; 

200,000 


SUN DATE: 05/18/94 
RUN TIME; 16:20 


8UDGET FY 94-95 


SIC 




FB41QZ3R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 05/18/94 SERVICES AND SUPPLIES 

RUN TIME: 16:20 ORGANIZATION DETAIL BY ACCOUNT BUDGET FY 94-95 

FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 61411 - COMMUNCI ATI ONS TELEPHONE 


ORG: 01100 - GENERAL MANAGER 

1. COMPUSERVE FOR MGMT ANALYSIS 1,500 

2. THE WELL FOR MGMT ANALYSIS 1,200 

3. INTERNET ACCESS FOR MGMT ANALYSIS 1,500 


ORG 01100 TOTAL: 4,200 * 

ORG: 03100 - CLERK OF THE BOARD MANAGER 

1. COMMUNICATIONS 600 

ORG 03100 TOTAL: 600 * 

ORG: 04220 - GENERAL SERVICES DIVISION 

1. TELECOMMUNICATION SERVICES FOR DATA TRANSMISSION, 

DIRECT DEPOSIT, OPX, MODEM LINES, AND FAX LINES 190,000 

ORG 04220 TOTAL: 190,000 * 


ORG: 04230 - ACCOUNTING DIVISION 

1. RELOCATE TELEPHONE OUTLETS 1,075 

2. VOICE TERMINALS 750 


ORG 04230 TOTAL: 1,825 * 


ORG: 09220 - CONSTRUCTION DI V ISI ON-SUMHARY 

1. COMMUNICATION CHARGES 1,000 


ORG 09220 TOTAL: 


1,000 * 


ACCOUNT 61411 TOTAL; 


197,625 ** 


Page 1000 



SANTA CLARA VALLEY MATSU DISTRICT 
SERVICES AMD SUPPLIES 

ORGANIZATION DETAIL BY ACCOUNT BUDGET FY 94*95 

FUND; 060 GENERAL FUND C/T 

ACCOUNT: 61412 - COMMUNICATIONS CELLULAR 

Oft G s 04220 - GENERAL SERVICES DIVISION 

1. TELECOMMUNICATION SERVICES FOR CELLULAR CAR 

PHONES 5 2 s OOO 

ORG 04220 TOTAL: 52,000 * 

OR G: 05320 - TECHNICAL SUPPORT DIVISION 

1. CHARGES FOR CELLULAR PHONE 300 

ORG 05320 TOTAL; 300 * 

ORG; 0 7230 - VEGETATION MANAGEMENT DIVISION 

1. FIRST YEAR CHARGES 1,200 

ORG 07230 TOTAL: 1,200 * 

ORG: 07240 - WTR UTLTY MAINTENANCE DIVISION 

1. ANNUAL OPERATIONS SERVICE CHARGE FOR THE (3) 

CELLULAR TELEPHONES USED BY THE 01V. 2,400 

ORG 07240 TOTAL: 2,400 * 

ORG: 07250 - MAINTENANCE SERVICES DIVISION 

1. FIRST YEAR OPERATIONAL CHARGES FOR A CELLULAR 

TELEPHONE 1,200 

ORG 07250 TOTAL; 1,200 * 

ACCOUNT 61412 TOTAL; 57,100 ** 


RUM DATE: 05/18/94 
RON TIME: 16:20 




FB41QZ3R 

RUN DATE: 05/18/94 
RUN TIME: 16:20 


SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AND SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 


BUDGET FY 94-95 


ORG : 


ORG : 


FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 61421 - LEASE LAND/STRUCTURES 
04220 - GENERAL SERVICES DIVISION 
1. LEASE OF CAMDEN OFFICE 

05320 - TECHNICAL SUPPORT DIVISION 
1. LEASE OF OFF-SITE STORAGE 1,000 

ORG 05320 TOTAL: 1, 

ACCOUNT 61421 TOTAL: 407, 


406,497 

ORG 04220 TOTAL: 406, 


497 * 

000 * 

497 ** 
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u 3 / f « 
1 6 : ? ( 


SANTA CLARA VALLEY WATER DISTRICT 
> SERVICES AMD SUPPLIES 

ORGANIZATION DETAIL BY ACCOUNT 

FUND; 060 GENERAL FUND C/Y 

ACCOUNT: 61422 - LEASE EQUIPMENT 

INFORMATION SYSTEMS DIVISION 

LEASE OF SIX PAGERS FOR DATA CENTER STAFF AT $7 
PER MONTHs 


ORG ; 


03230 - FILES AND RECORDS DIVISION 

1. POSTAGE J1E T E R RENTAL (AIM) 

03240 - OFFICE SERVICES DIVISION 

1 . LEASE ESUIPMENT 


!250 TOTAL: 


ORG 03230 TOTAL: 


ORG 03240 TOTAL: 


ORG: 04100 - FINANCE MANAGER 


1. LEASE OF COMPUTER EQUIPMENT FOR TEMP HELP 

2. LEASE OF TELERATE ON-LINE SYSTEM FOR INVESTMENTS 
( E P ) 


1,000 


500 


5,000 
4,000 


ORG 04100 TOTAL: 


ORG; 04220 - GENERAL SERVICES DIVISION 


1. LEASE OF MISCELLANEOUS EQUIPMENT AS REQUIRED SY 
THE GENERAL SERVICES DIVISION. 


ORG ; 


05330 - PROGRAM ANALYSIS DIVISION 
1. LEASED COMPUTER FOR CONSULTANT 


ORG 04220 TOTAL: 


ORG 05330 TOTAL: 


2,000 


2,000 


07100 - MAINTENANCE MANAGER 

1. RENTAL OF THREE PAGERS AT *7.00 / PER MONTH EACH 

ORG 07100 TOTAL: 

07220 - FIELD MAINTENANCE DIVISION 


RENiAI 


i I X {6) PAGE 


PER MONTH EACH 
ORG 07220 T C 


504 


1,000 * 


5 00 * 


9,000 * 


2,000 * 


2,000 



FB41QZ3R 

RUN DATE: 05/18/94 
RUN TIME: 16:20 


SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AND SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 


BUDGET FY 94-95 


FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 61422 - LEASE EQUIPMENT 
ORG: 07230 - VEGETATION MANAGEMENT DIVISION 

1. PAGER RENTAL ON SIX (6) UNITS 504 

ORG 07230 TOTAL: 504 * 

ORG: 07250 - MAINTENANCE SERVICES DIVISION 

1. GARBAGE BIN SERVICE FOR THE ALMADEN AND WINFIELD 
YARDS. THE WAREHOUSE, SHOPS AND FIELD PERSONNEL 


GENERATE GARBAGE THAT CANNOT BE RE-CYCLED. 7,500 

2. PAGERS FOR WAREHOUSE AND SHOP PERSONNEL (11) 925 

ORG 07250 TOTAL: 8,425 * 

ORG: 08230 - ENVIRONMENTAL COMPLIANCE DIV 

1. TEN PAGER RENTALS FROM BAY AREA BEEPER 1,080 

ORG 08230 TOTAL: 1,080 * 

ORG: 09220 - CONSTRUCTION DI V ISI ON - SUMMARY 

1. RENTAL FOR PAGER 6 St 7/MO 504 

ORG 09220 TOTAL: 504 * 

ACCOUNT 61422 TOTAL: 26,271 ** 
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SUN TIMfcs 1 6 ;2 0 

A C CO 

G8G: 02220 - HUMAN RESOURCES DIVISION 

1. RECRUITMENT ADVERTISEMENTS 

ORG: 03220 - BOARD /COMMITTEES DIVISION 

1. PUBLICATIONS/LEGAL NOTICES 

ORG; 04220 - GENERAL SERVICES DIVISION 

1. LEGAL ADVERTISING TOR SURPLUS SALE 

ORG; 09320 - REAL ESTATE DIVISION 

1. PUBLICATION FEES 


SANTA CLARA VALLEY MATER DISTRICT 
SERVICES AMD SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 

FUND: 060 GENERAL FUND C/Y 

JNT: 61430 - PUBLICATION FEES/LEGAL NOTICE 

40,000 

ORG 02220 TOTAL; 40,000 * 

5,000 

ORG 03220 TOTAL; 5,000 * 

1,550 

ORG 04220 TOTAL; 1,550 * 

700 


ORG 09320 TOTAL: 700* 


ACCOUNT 61430 TOTAL: 


47,250 ** 



SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AND SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 


FB41QZ3R 

RUN DAJE: 05/18/94 
RUN TIME: 16:20 


ORG : 


FUND: 060 GENERAL 

ACCOUNT: 61451 - UTILITIES 

04220 - GENERAL SERVICES DIVISION 

1. GAS AND ELECTRICITY FOR THE ALMADEN COMPLEX, 

WINFIELD WHSE, CREST BLDG 

ORG 04220 TOTAL 


FUND C/Y 
GAS/ELECTRICITY 

290,000 

: 290,000 


ACCOUNT 61451 TOTAL: 


290,000 



m m » 


FY 94-95 


SANTA CLARA VALLEY WATER DISTRICT 
: 05/18/94 SERVICES AMO SUPPLIES 

: 16:20 ORGANIZATION DETAIL BY ACCOUNT BUDGET 

FUND; 060 GENERAL FUND C/Y 

ACCOUNT: 61452 - UTILITIES DISPOSAL 

ORQ: 04220 - GENERAL SERVICES DIVISION 

1. GARBAGE DISPOSAL FOR THE ALMADEN COMPLEX, 

WINFIELD WHSE, AND CREST BLDG 20,000 

ORG 04220 TOTAL: 20,000 * 

ACCOUNT 61452 TOTAL: 20,000 ** 




FB41QZ3R 

RUN DATE: 05/18/94 
RUN TIME: 16:20 


ORG: 04220 - GENERAL 

1. WATER FOR THE 
CREST BLDG 


SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AND SUPPLIES 

ORGANIZATION DETAIL BY ACCOUNT BUDGET FY 94-95 

FUND: 060 GENERAL FUND C/Y 
ACCOUNT: 61453 - UTILITIES WATER 
SERVICES DIVISION 

ALMADEN COMPLEX, WINFIELD WHSE, AND 

13,190 

ORG 04220 TOTAL: 13,190 * 

ACCOUNT 61453 TOTAL: 13,190 ** 
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r 0 4 

R U H 


T I Mf 


1 6 ; 2 0 


ORG : 


ORG : 


01100 - GENERAL MANAGER 

1 . OFFICE MOD IF1 CAT I ON 


SANTA CLARA VALLEY MATER DISTRICT 
SERVICES AMD SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 

FUND; 060 GENERAL FUND C/Y 

ACCOUNTS 61502 - EXPENSE STRUCTURES 4 IMPROVE 

2 5,000 

ORG 01100 TOTALS 25,000 * 


04220 


GENERAL SERVICES DIVISION 


1. BUILDING MAINTENANCE AND ALTERATIONS 

2. AMERICANS WITH DISABILITIES ACT 


72,000 

50,000 


ORG 04220 TOTAL: 

- SURFACE WATER PROTECTION DiV 

MODIFICATIONS TO ENGINEERING SECTION OFFICES ; 

ORG 08420 TOTAL: 


122,000 


OTftL 


167,000 ** 


ACCOUNT 61502 





FB41QZ3R 

RUM DATE: 05/18/94 
RUN TIME: 16:20 


SANTA CLARA VALLEY WATER DISTRICT 
SERVICES AND SUPPLIES 
ORGANIZATION DETAIL BY ACCOUNT 


BUDGET FY 94-95 


ACCOUNT: 


FUND: 060 GENERAL FUND C/Y 
61502 - EXPENSE STRUCTURES & IMPROVE 
FUND 060 TOTAL: 5,883,558 *** 
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5ALARIES/OT/ 
CALL DUTY 



FB36QZ1R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 05/19/94 

RUN TIME: 12:46 SALARIES AND EMPLOYEE BENEFITS SUMMARY 

FISCAL 1994-95 BUDGET REPORT 


DISTRICT - 060 


ACCOUNT 

DESCRIPTION 

ACTUAL 

ADJUSTED 

REQUESTED 



1992-93 

1993-94 

1994-95 


5 1101 

SALARIES-PERMANENT FULL TIME 

22,001,834 

29,233,151 

31,005,538 

5 1102 

SALARIES-PERMANENT PART-TIME 

75,313 

0 

0 

51103 

SALARIES-OVERT I ME 

645,065 

1,150,149 

1 , 209,1 73 

51104 

SALARIES-SHI FT D I FFER-REGULAR 

120,628 

0 

0 

5 1105 

SALARIES-SHI FT DIFFER-0VERTIME 

2,941 

0 

0 

51130 

SALARIES- BEREAVEMENT 

29,884 

0 

0 

51131 

SALARIES-BI LINGUAL 

" ' 55 

0 

0 

5 1132 

SALARIES-CALL UNITS 

49,577 

99,200 

75,000 

5 1133 

SALARIES-COMP TIME USED/BUY BK 

149,927 

0 

0 

5 1134 

SALARIES-HOLI DAY 

1,150,707 

0 

0 

5 1135 

SALARIES-INDUSTRIAL ACCIDENT 

23,646 

' 0 

0 

5 1136 

SALARIES-JURY DUTY 

23,728 

0 

0 

51 137 

SALARIES-LEAVE WITH PAY 

55 -x 1 '- 1 ':-: 

0 

0 

51138 

S ALARIES-M1LITARY LEA VE 

' -v:- 1 . 7,111 

0 

0 

51139 

SALARIES-PERSONAL LEAVE 

285,671 

0 

0 

51140 

SALARIE S-SICK LEAVE BUY BACK 

104,167 

0 

0 

51141 

SALAR I ES - S I CK LEAVE USED/PAYOF 

696,852 

' 0 : 

0 

51142 

SALARIES-VACATION BUYBACK 

64,702 

o . ■ 

0 

5 1143 

SALARIES-VACATI ON USED/PAYOFF 

1,729,397 

■ 0 

0 

— 

TOTAL 

27,161,259 

30,482,500 

32,289,711 


APPROVED 

1994-95 


- TOTAL PERMANENT POSITIONS 


567 


567 574 


0 



RUN DATE: 05/19/94 
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F8368I1R 

R iry H s t e 9 OC / 1 O / O i 
S=5:Y? U fl ? w =? / » y / 7 »» 

RUN TIME: 12:45 


DISTRICT - 060 


SANTA CLARA VALLEY WATER DISTRICT 
SALARIES AND EMPLOYEE BENEFITS 
FISCAL 1994-95 BUDGET REPORT 


CCOUNT 

DESCRIPTION 

ACTUAL 

ADJUSTED 

REQUESTED 

APPROVED 



1992-93 

1993-94 

1994-95 

1994-95 





GENERAL 

MANAGER 



5 1 1 GI 

SALA.R I ES - PERMANENT 

FULL TIME 

822,480 

1,091,296 

1,307,952 

0 

5 1103 

SALARIES-OVERT IMF 


11,461 

3,896 

7,354 

0 

51131 

SALARIES-BILINGUAL 


55 

0 

0 

0 

51133 

SALARIES-COMP TIME 

USED/8UY BK 

3,441 

0 

0 

0 

51134 

SALARIES-HOLIDAY 


44,881 

0 

0 

0 

51135 

SALARIES-INDUSTRIAL 

ACCIDENT 

49 

0 

0 

0 

51136 

SALARIES-JURY DUTY 


302 

0 

0 

0 

5 1139 

SAIARIES-PERSONAL LEAVE 

4,744 

0 

0 

0 

51140 

SALARIES-SICK LEAVE 

BUYBACK 

4,756 

0 

0 

0 

51141 

SALARIES-SICK LEAVE 

USED/PAYOF 

15,474 

0 

0 

0 

51142 

SALARIES-VACATION BUYBACK 

27,440 

0 

0 

0 

51143 

SALARIES-VACATION USED/PAYOFF 

47,420 

0 

0 

0 


TOTAL GENERAL MANAGER 


980,502 

1,095,192 

1,315,306 

0 

... 

NO. OF PERMANENT POSITIONS 

16 

18 

18 

0 




ADM I NI STRAY IVE 

SERVICE 



51101 

SALARIES-PERMANENT FULL TIME 

1,388,933 

1,891,573 

1,991,625 

0 

5 1103 

SALARIES-0V E R TIM E 

14,500 

25,674 

26,730 

0 

51130 

SALARIES-BEREAVEMENT 

2,198 

0 

0 

0 

51133 

SALAR IES-COMP TIME USED/BUY BK 

7,571 

0 

n 

0 

51134 

SALARIES-HOLIDAY 

75,249 

0 

0 

0 

51136 

SALARIES-JURY DUTY 

446 

0 

0 

0 

51139 

SALARIES-PERSONAL LEAVE 

16,962 

0 

0 

0 

5 1140 

SALARIES-SICK LEAVE BUYBACK 

5,937 

0 

0 

0 

51141 

SALARIES-SICK LEAVE USED/PAYOF 

28,959 

0 

0 

0 

51142 

SALARIES-VACATION BUYBACK 

8,639 

0 

0 

0 

51143 

SALARIES-VACATION USED/PAYOFF 

102,374 

0 

0 

0 


P~* 



RUN DAT 


05/19/94 



FB36QZ1R 
RUN DATE: 

05/19/94 

SANTA CLARA VALLEY 

WAT E R 

DISTRICT 



RUN TIME: 

12:45 

SALARIES AND EMPLOYEE 

BENEFITS 





FISCAL 1994-95 

BUDGET 

REPORT 



DISTRICT 

- 060 






ACCOUNT 

DESCRIPTI ON 

ACTUAL 


ADJUSTED 

REQUESTED 

APPROVED 



1992-93 


1993-94 

1994-95 

1994-95 


- TOTAL ADMINISTRATIVE SERVICE 

1,651,769 


1,917,247 

2,018,355 

0 


- NO. OF PERMANENT POSITIONS 

35 


35 

36 

0 


CLERK OF THE BOARD 


5 1101 

SALARIES-PERMANENT FULL TIME 

1,158,610 

1,627,999 

1,703,833 

51103 

SALARIES-OVERTIME 

70,895 

89,470 

93,766 

5 1130 

SALARIES-BEREAVEMENT 

1 , 234 

0 

0 

5 1132 

SALARIES-CALL UNITS 

18 

0 

0 

51133 

SALARIES-COMP TIME USED/BUY BK 

12,159 

0 

0 

51134 

SALARIES-HOLIDAY 

60,907 

0 

0 

5 1135 

SALARIES-INDUSTRIAL ACCIDENT 

877 

0 

0 

51136 

SALARIES-JURY DUTY 

1,066 

0 

0 

51139 

SALARIES-PERSONAL LEAVE 

16,482 

0 

0 

51140 

SALARIES-SICK LEAVE BUYBACK 

2,086 

0 

0 

51141 

SALAR IE S-SICK LEAVE USED/PAYOF 

40,034 

0 

0 

51142 

SALAR IE S- VA CAT I ON BUYBACK 

1,568 

0 

0 

51143 

SALARIES-VACATI ON USED/PAYOFF 

70,314 

0 

0 

- - - 

TOTAL CLERK OF THE BOARD 

1,436,249 

1,717,469 

1,797,599 

— 

NO. OF PERMANENT POSITIONS 

45 

45 

45 


FINANCE 


51101 

SALARIES-PERMANENT FULL TIME 

1,498,295 

2,037,249 

2,017,113 

0 

51103 

SALARIES-OVERTI ME 

121,142 

156,223 

159,957 

0 

51130 

SALARIES-BEREAVEMENT 

1,301 

0 

0 

0 

51133 

SALARIES-COMP TIME USED/BUY BK 

1,164 

0 

0 

0 

51134 

SALARIES-HOLIDAY 

79,816 

0 

0 

0 

51135 

SALARIES-INDUSTRIAL ACCIDENT 

232 

0 

0 

0 

51136 

SALARIES-JURY DUTY 

1,128 

0 

0 

0 

51139 

SALARIES-PERSONAL LEAVE 

19,756 

0 

0 

0 

5 1140 

SALARIES-SICK LEAVE BUYBACK 

5,494 

0 

0 

0 

51141 

SALARIES-SICK LEAVE USED/PAYOF 

84,943 

0 

0 

0 


RUN DATE: 05/19/94 
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SANTA CLARA VALLEY HATER DISTRICT 


FB5-6QZ 1 R 

RUM DATE; 05/19/94 

RUN TIME: 12:45 SALARIES AMO EMPLOYEE BENEFITS 

FISCAL 1994-95 BUDGET REPORT 


DISTRICT - 

060 





ACCOUNT 

DESCRIPTION 

ACTUAL 

ADJUSTED 

REQUESTED 

APPROVED 



1992-93 

1993-94 

1994-95 

1994-95 

51143 

SALAR1ES-VACAT 1 ON USED/PAYOFF 

165,92? 

0 

0 

0 


TOTAL FINANCE 

1 ,979 ,198 

2 , 1 93,472 

2,177,070 

0 

» - - 

NO. OF PERMANENT POSITIONS 

43 

41 

41 

f% 


WATER SUPPLY 


% ^ ini 

SAL ARSES-PERMANENT FULL TIME 

3.467,115 

4,521,320 

4,862.11? 

0 

5 1:f:03 

SALARIES-OVERT I ME 

40,958 

74,172 

78,214 

0 

5 1130 

SALAR:ES-BEREAVEMENT 

5.065 

0 

0 

0 

51133 

SALARIES-COMP TIME USED/BUY 8K 

15,182 

0 

0 

0 

5 1134 

SALARIES HOLIDAY 

186,220 

0 

0 

0 

51135 

SALARIES-INDUSTRIAL ACCIDENT 

2,593 

0 

0 

0 

1_T4 

SALARIES-JURY DUTY 

-3 £. O -2 

6 - g %J 7 S 

n 

u 

0 

%J 

51138 

SAL ARIES-MILITARY LEAVE 

3,242 

0 

0 

0 

5 1139 

S A. LASSES PERSON A. L LEAVE 

47,401 

0 

0 

0 

5 1140 

SAL ARIES-SICK LEAVE BUYBACK 

15,338 

0 

0 

0 

51141 

SALARIES SICK LEAVE USED/PAYOF 

95,058 

0 

0 

0 

5 1142 

SALARIES - V A C A Ti0 N BUYBACK 

5,820 

0 

0 

0 

5 1143 

SAL ARIES-VACATION USED/PAYOFF 

259,525 

0 

0 

0 


TOTAL WATER SUPPLY 

4,166,208 

4,595,492 

4,940,331 

0 

_ - - 

NO. OF PERMANENT POSITIONS 

76 

77 

78 

0 


FLOOD CONTROL 


51101 

SAL A;R IES-PERMAN ENT FULL TIME 

2,541,364 

3,302,651 

3,387,355 

0 

51102 

SAL ARI IS - PE RMAN E NT PAR T-TIKE 

27,975 

0 

0 

0 

51103 

SAL ARIES-OVERTIME 

35,005 

53,177 

55,547 

0 

51130 

salaries-bereavement 

3,419 

0 

0 

0 

51133 

SALARIES-COMP TIME USED/SUY BK 

14,395 

0 

0 

0 

5 1 1 34 

SAL ARIES-HOLIDAY 

135,459 

0 

0 

0 

51136 

SALARIES-JURY DUTY 

899 

0 

0 

0 

5 1139 

SAL ARIES-PERSONAL LEAVE 

33,113 

0 

0 

0 


RUM DATE: 05/19/94 







FB36QZ1R 
RUN DATE: 
RUN TIME: 


DISTRICT 


ACCOUNT 


51140 

51141 

51142 
5 1143 


51101 

51103 

51104 
51130 

51132 

51133 

51134 

51135 

51136 

51138 

51139 

51140 

51141 

51142 

51143 


RUN DATE: 


05/19/94 

12:45 


SANTA CLARA VALLEY WATER DISTRICT 
SALARIES AND EMPLOYEE BENEFITS 
FISCAL 1994-95 BUDGET REPORT 


060 


DESCRIPTION 

ACTUAL 

ADJUSTED 

REQUESTED 

APPROVED 


1992-93 

1993-94 

1994-95 

1994-95 

SALARIES-SICK LEAVE BUYBACK 

15,218 

0 

0 

0 

SALARIES-SICK LEAVE USED/PAYOF 

54,726 

0 

0 

0 

SALARIES-VACATION BUYBACK 

12,818 

0 

0 

0 

0 

SALAR1ES-VACATION USED/PAYOFF 

176,982 

0 

0 

TOTAL FLOOD CONTROL 

3,051,373 

3,355,828 

3,442,902 

0 

NO. OF PERMANENT POSITIONS 

- 55 

MAINTENANCE 

54 

54 

0 

SALARIES-PERMANENT FULL TIME 

4,776,801 

6,138,694 

6,421,882 

0 

SALARIES-OVERTIME 

123,649 

210.181 

219,602 

0 

SALARIES-SHIFT D I FFER-REGULAR 

214 

0 

0 

0 

SALARIES-BEREAVEMENT 

8,958 

0 

0 

0 

SALARIES-CALL UNITS 

31,542 

78,900 

75,000 

0 

SALARIES-COMP TIME USED/BUY BK 

37,490 

0 

0 

0 

0 

SALARIES-HOLIDAY 

246,103 


0 

SALARIES-INDUSTRIAL ACCIDENT 

16,520 

0 

0 

0 

SALARIES-JURY DUTY 

8,232 

0 ./..S*:: 

0 

0 

SALARIES-MILITARY LEAVE 

1,781 

0 

0 

0 

SALARIES-PERSONAL LEAVE 

63,716 

.. 0 

0 

0 

SALARIES-SICK LEAVE BUYBACK 

18,862 

0 

0 

0 

SALARIES-SICK LEAVE USED/PAYOF 

156,564 

0 

0 

0 

SALARIES-VACATION BUYBACK 

618 

0 

0 

0 

SALARIES-VACATION USED/PAYOFF 

370,398 

0 

0 

0 

TOTAL MAINTENANCE 

5,861,448 

6,427,775 

6,716,484 

0 

NO. OF PERMANENT POSITIONS 

135 

134 

136 

0 


05/19/94 
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FB36QZ 1R 


SANTA CLARA VALLEY WATER DISTRIC 

RUN DATE: 

05/19/94 


RUN TIME; 

12:45 

SALARIES AMD EMPLOYEE BENEFITS 

FISCAL 1994-95 BUDGET REPORT 

DISTRICT 

- 060 



ACCOUNT 

DESCRIPTION 

ACTUAL 

ADJUSTED 

REQUESTED 

APPROVED 



1992-93 

1993-94 

1994-95 

1994-95 




OPERATIONS & WATER 

QUALITY 



5 1101 

SALAR1ES-PERMAMENT FULL TIME 

3,872,705 

5,345,688 

5,870,042 

0 

51102 

SALARIES-PERMANENT PART-TIME 

47,337 

0 

0 

0 

51103 

SAIARIES-OVERT I ME 

137,494 

370,521 

391,128 

0 

5 1104 

SALARI ES- SHI FT DIFFER-REGULAR 

120,414 

0 

0 

0 

5 1105 

SALARIES-SHIFT DIFF £R -QVERTIM£ 

2,937 

0 

0 

0 

51130 

S A L A R I E S - B E RE A V EM E N T 

3,215 

0 

0 

0 

5 113 2 

SALARIES-CALL UNITS 

18,018 

20,300 

0 

0 

51133 

S A L A R I E S - C O'M P TIME USED/BUY BK 

42.040 

0 

G 

0 

51134 

SALARIES-HOLIDAY 

191,545 

0 

0 

Hi 

51135 

SALARIES-INDUSTRIAL ACCIDENT 

1,960 

0 

0 

ft 

w 

51136 

SALARIES JURY DUTY 

4 e 468 

0 

0 

0 

5 113? 

SALARIES-LEAVE WITH PAY 

55 

0 

0 

0 

51138 

SALARIES-MILITARY LEAVE 

2,089 

0 

0 

0 

5 1139 

SALAR1ES- PERSONAL LEAVE 

50,606 

0 

0 

0 

51140 

s A { A r r p $ - $ 1 c K LEAVE BUYBACK 

18,674 

0 

ft 

• ft 
u 

51141 

SALARIES-SICK LEAVE USED/PAYOF 

146,618 

0 

0 

0 

51142 

SALARIES-VACATI ON BUYBACK 

5,792 

0 

0 

0 

51143 

SALARIES-VACATI ON USED/PAYOFF 

327,143 

0 

0 

0 


TOTAL OPERATIONS & WATER QUALITY 

4,993,112 

5,736,509 

6,261,170 

0 

^ . 

NO. OF PERMANENT POSITIONS 

101 

102 

1 05 

0 


51101 

SALARIE8-PERMANENT FULL TIME 

FIELD 

2,455,532 

ENGINEERING 

3,276,681 

3,443,619 

0 

51103 

SALARIES-OVERTIME 

89,962 

166,835 

176,875 

0 

51105 

SALARIES-SHIFT DIFFER-0VERTI ME 

4 

0 

0 

0 

51130 

SALARIES-BEREAVEMENT 

4,492 

0 

0 

0 

51133 

SALARIES-COMP TIME USED/BUY BK 

16,484 

0 

0 

0 

51134 

SALARIES-HOLIDAY 

130.526 

0 

0 

0 

51135 

SALARIES-INDUSTRIAL ACCIDENT 

1,415 

0 

0 

0 

51136 

SALARIES-JURY DUTY 

4,494 

Q 

0 

0 

51139 

SALARIES-PERSONAL LEAVE 

32.892 

0 

0 

0 

5 1140 

SALARIES-S1CK LEAVE BUYBACK 

17,801 

0 

o 

0 

51141 

SAtARIES-SICK LEAVE USED/PAYOF 

76,47? 

0 

0 

0 


RUM DATE: 05/19/94 





FB36QZ1 R 

RUN DATE: 05/19/94 
RUN TIME: 12:45 


SANTA CLARA VALLEY WATER DISTRICT 


DISTRICT 

ACCOUNT 

51142 

51143 


RUN DATE: 


SALARIES AND EMPLOYEE BENEFITS 
FISCAL 1994-95 BUDGET REPORT 

- 060 

DESCRIPTION ACTUAL ADJUSTED 

1992-93 1993-94 

SALARIES-VACATI ON BUYBACK 2,007 0 

SALARIES-VACATI ON USED/PAYOFF 209,31 5 0 

- TOTAL FIELD ENGINEERING 3,041,400 3,443,516 

- NO. OF PERMANENT POSITIONS 61 61 


05/19/94 


REQUESTED 

1994-95 


0 

0 

3,620,494 

61 


APPROVED 

1994-95 

0 

0 

0 

0 
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SANTA CLARA VALLEY WATER DISTRICT 
EQUIPMENT WORKING CAPITAL FUND 



Budgetary 




Basis 

Adjusted 

Requested 


Actual 

Budget 

Budget 


1992-93 

1993-94 

1994-95 

Revenue Sources: 




Intra-district Equipment Charges $ 

2,446,124 $ 


$ 

Interest 

91,331 

108,000 

91,000 

Sale of Equipment 


100,000 

100,000 

Other 

51,216 

2,800 

2,800 

Total Revenue 

2,588,671 

210,800 

193,800 

Outlay Summary: 




Operating Expenses 

2,476,953 

2,293,046 

2,334,878 

Replacement Equipment Purchases 

259,776 

438,600 

657,074 

Total Outlay 

2,736,729 

2,731,646 

2,991,952 

Transfers and Reimbursements: 




Transfers to Flood Control 


1,609,209 

1,550,018 

Transfer to Water Utility 


1,273,890 

1,270,687 

Transfer to District Fund 


143,864 

97,613 

Transfer to Equipment 




Working Capital Fund 

Transfer to Risk Insurance Trust Fund 


131,292 

19,585 

Total Transfers & Reimbursements 

0 

3,158,255 

2,937,903 s 

Net Outlays 

2,736,729 

(426,609) 

54,049 

Excess (Deficit) revenues over outlays 

(148,058) 

637,409 

139,751 

Balance Beginning of the Year 

2,768,917 

2,620,859 

0 

Balance Available 

2,620,859 

3,258,268 

139,751 

Appropriated to/(from) Reserves: 
Operating Reserves: 




Contingency Appropriation 

50,000 

50,000 


Total Operating Reserves 

50,000 

50,000 

0 

Capital Reserves: 




Designated for Future Years’ Capital 

2,570,859 

3,208,268 

139,751 

Total Capital Reserves 

2,570,859 

3,208,268 

139,751 

Total Appropriated to /(from) Reserves 

2,620,859 

3,258,268 

139,751 

Uncommitted Funds $ 

0 $ 

0 

$ 0 
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FS22RP4R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATES 05/19/94 

RUN TIME: 13:15 FISCAL 94-95 BUDGET REPORT 

PROGRAM SUMMARY BY PROJECT 
EQUIPMENT WORKING CAPITAL 






PROJECT 


- - - - * - • 

. - p 

R 

OCR 

A 

K - - 


PROJECT 

PROJECT 

- 0 

E S C R I P T I 

0 N - - - - 

PLANNING 

CONSTRUCTION 

MAINTENANCE 

OPERATIONS 

ADMINISTRATION 

TOTAL 

70 

01 

999 

EQUIP 

WORKING CAPITAL 

CLASS I 




589,965 




589,965 

70 

02 

999 

EQUIP 

WORKING CAPITAL 

CLASS II 




609,876 




609,876 

70 

03 

999 

EQUIP 

WORKING CAPITAL 

CIS III 




758,297 




758,297 

70 

04 

999 

CLASS 

IV REPAIR 





120,886 




120,886 

70 

05 

999 

CLASS 

V EQUIP REPAIR 

& REPLACE 




87,098 




87,098 

70 

06 

102 

ADMINISTRATIVE PROJECTS 







80,409 

80,409 

70 

06 

1 03 

CONTRACT AUDITING FINANCIAL 







1,876 

1,876 

70 

06 

104 

eye RATE STRUCTURE ANAL/OPS 







200,994 

200,994 




TOTAL 






2,166,122 



283,279 

2,449,401 



9/94 


EWCf/RISK MANAGEMENT 






FB23RP4R 

RUN DATE: 05/19/94 
RUN TIME: 13:15 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROGRAM DETAIL BY PROJECT 


EQUIPMENT WORKING CAPITAL 


MAINTENANCE 


-D 

PRO 
E S C R 

J E C T 
I P T I 

0 N ---- 

PROJECT 

LABOR 

CONTRACT 

SERVICES 

EQUIPMENT 

LAND 

INTRA-DIST 

EQUIPMENT 

TOTAL 

EQUIP 

WORKING 

CAPITAL 

CLASS I 

70 

01 

999 

221,046 

362,300 



6,619 

589,965 

EQUIP 

WORKING 

CAPITAL 

CLASS II 

70 

02 

999 

372,562 

208,157 



29,157 

609,876 

EQUIP 

WORKING 

CAPITAL 

CLS III 

70 

03 

999 

396,571 

295,850 



65,876 

758,297 

CLASS 

IV REPAIR 


70 

04 

999 

85,088 

31,750 



4,048 

120,886 

CLASS 

V EQUIP 

REPAIR 

& REPLACE 

70 

05 

999 

61,992 

21,750 



3,356 

87,098 


PROGRAM TOTAL 


1,137,259 


919,807 


109,056 


2,166,122 


EWCF/RISK MANAGEMENT 
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SANTA CLARA VALLEY WATER DISTRICT 


P823RP4R 

RUM DATES 05/19/94 

RUN TIME; 13:15 FISCAL 94-95 SUBSET REPORT 

PROGRAM DETAIL BY PROJECT 

EQUIPMENT WORKING CAPITAL ADMINISTRATION 


1 PROJECT 

- DESCRIPTION--*- 

PROJECT 

LABOR 

CONTRACT 

SERVICES 

EQUIPMENT 

LAND 

INTRA-0IST 
EQUIPMEMT 

ADMINISTRATIVE PROJECTS 

70 

06 

102 

6 , 067 

74,160 



182 

CONTRACT AUDITING FINANCIAL 

70 

06 

103 


1,876 




EUC RATE STRUCTURE ANAL/OPS 

70 

06 

104 

195,709 




5,285 

PROGRAM TOTAL 




201,776 

76,036 

5,467 










FB20RP7R 



SANTA CLARA 

VALLEY WATER DISTRICT 





RUN OATE: 05/19/94 


FISCAL 

94-95 BUDGET REPORT 





RUN TIME: 13:17 














COORD 

: Jim Ferguson 



FUND: 200 



PROJECT: EQUIP WORKING CAPITAL CLASS 

I 

07100 



PROGRAM: 4 



EQUIPMENT 

WORKING CAPITAL C/Y 


MAINTENANCE 

MANAGER 


PROJECT: 7001999 




MAINTENANCE 









. F I S C A 

L 1993-94 --- 


FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

~ ‘ 

--- ACCOUNT DESCRIPTION . 

HOURS BUDGET $ 

YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 









1 07250 

61230 

000 

EXPENSED LABOR/OVERHEAD 

6,181 388,971 


388,971 

3,637 

221,046 

CONTRACT SERVICES 









2 02240 

61042 

000 

GENERAL LIABILITY INSURANCE 

69,000 


69,000 


69,000 

2 07250 

61060 

000 

MAINTENANCE SERVICES 

21,940 


21,940 



2 07250 

61061 

000 

MAINTENANCE SERVICES SOFTWARE 





11,000 

2 07250 

61063 

000 

MAINTENANCE SERVICES OTHER 





22,500 

2 07250 

61073 

000 

SMALL TOOLS 

254,515 


254,515 


225,000 

2 07250 

61076 

000 

COMPUTER COMPONENTS 





4,000 

2 07250 

61303 

000 

TEMPORARY EMPLOYEES FEES 

24,835 


24,835 


24,800 

2 07250 

61310 

260 

COMPUTER PROGRAMMING 





6,000 

2 07250 

61310 

458 

TEST & ANALYSIS 

825 


825 





SECTION TOTAL 

371,115 


371,115 


362,300 

INTRA-DISTRICT EQUIPMENT 








5 

61241 

INTRA DISTRICT CLASS I/IV 

11,249 


11,249 


6,619 



* * 

* * PROJECT TOTAL * * * * 

6,181 771,335 


771,335 

3,637 

589,965 


****** N A R R A T I V E ****** 
BRIEF DESCRIPTION OF PROJECT AND PROJECT LOCATION FOR SUMMARY BUDGET: 


THIS PROJECT PROVIDES FOR A SELF-SUPPORTING SERVICE AND REPLACEMENT 
FUND FOR THE OPERATION AND MAINTENANCE OF SEDANS, LIGHT UTILITY 
TRUCKS AND VANS. 

E£2iT_GOALS_AND_OBJECTIVES: 

IT IS CRITICAL IN EMERGENCY SITUATIONS AND EFFICIENT ROUTINE 
OPERATIONS TO HAVE FULLY FUNCTIONING CLASS I VEHICLES AVAILABLE FOR 
THE VARIOUS DISTRICT PROGRAMS AND RESPONSIBILITIES. 

MEASURABLE TASKS AND COMPLETION DATES: 


COMPLETE ROUTINE LIGHT VEHICLE MAINTENANCE ACCORDING TO THE 
MANUFACTURER'S SERVICE RECOMMENDATIONS. 

PRO J£21_COM P L EIJ.ON_D AT E : 

THIS IS AN ONGOING PROJECT. 


PROJECT: 7001999 
RUN DATE: 05/19/94 
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MAINTENANCE 


EQUIP WORKING CAPITAL CLASS I 
EQUIPMENT WORKING CAPITAL C/Y 











f S 20R P7R 

RUN DATE: 05/19/94 
SUM TIME: 13:17 

FUND: 200 

PROGRAM: 4 
PROJECT: 7001999 

****** M A R R A T I ¥ E ****** 

£2§I_SHARiNG/R|iMBURSEMEMI: 

THE NECESSARY FUNDS ARE GENERATED THROUGH A RATE CHARGED TO OTHER 
COST CENTER PROJECTS BASED ON LAiOR HOURS USED IN EACH COST CENTER. 

AtLOCAIION_FOR MUlA_AND_SASiS; 

M/A 


SANTA CLARA VALLEY MATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


PROJECT: EQUIP WORKING CAPITAL CLASS I 
EQUIPMENT WORKING CAPITAL C/Y 
MAINTENANCE 


Jim Ferguson 

07100 

MAINTENANCE MANAGER 


PROJECT: 7001999 
RUN DATES 05/19/94 


MAINTENANCE 


EQUIP WORKING CAPITAL CLASS I 
EQUIPMENT WORKING CAPITAL C/Y 

p»ff0 1024 







FB20RP7R 




SANTA CLARA 

VALLEY WATER 

DISTRICT 



RUN DATE: 

05/19/94 


FISCAL 

94-95 BUDGET 

REPORT 



RUN TIME: 

13:17 















COORD: Jim Ferguson 


FUND: 200 




PROJECT: EQUIP WORKING CAPITAL CLASS 

II 07100 


PROGRAM: 

4 



EQUIPMENT 

WORKING CAPITAL C/Y 

MAINTENANCE MANAGER 


PROJECT : 

7002999 




MAINTENANCE 










F I S C A 

L 1993-94 . FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

- 

--- ACCOUNT DESCRIPTION . 

HOURS BUDGET $ 

YTD ADJ $ TOTAL $ HOURS 

AMOUNT 

DISTRICT 

LABOR 








1 

07250 

61230 

000 

EXPENSED LABOR/OVERHEAD 

5,905 

371,603 

371,603 6,130 

372,562 

CONTRACT 

SERVICES 








2 

02240 

61042 

000 

GENERAL LIABILITY INSURANCE 


17,250 

17,250 

17,250 

2 

02240 

61047 

000 

RISK MANAGEMENT SERV I CES-INSUR 




21,657 

2 

07250 

61060 

000 

MAINTENANCE SERVICES 


24,510 

24,510 


2 

07250 

61061 

000 

MAINTENANCE SERVICES SOFTWARE 




11,000 

2 

07250 

61063 

000 

MAINTENANCE SERVICES OTHER 




24,500 

2 

07250 

61073 

000 

SMALL TOOLS 


114,435 

114,435 

120 j 000 

2 

07250 

61076 

000 

COMPUTER COMPONENTS 




4,000 

2 

07250 

61303 

000 

TEMPORARY EMPLOYEES FEES 


3,710 

3,710 

3,750 

2 

07250 

61310 

260 

COMPUTER PROGRAMMING 




6,000 




SECTION TOTAL 


159,905 

159,905 

208,157 

INTRA-DIS 

TRICT EQUIPMENT 







5 


61241 

INTRA DISTRICT CLASS I/IV 


10,747 

10,747 

11,157 

5 

07220 

61242 

000 

INTRA DISTRICT CLASS II 


3,600 

3,600 


5 

07220 

61243 

000 

INTRA DISTRICT CLASS III 


3,600 

3,600 


5 

07250 

61242 

000 

INTRA DISTRICT CLASS II 


16,000 

16,000 

16,000 

5 

07250 

61243 

000 

INTRA DISTRICT CLASS III 


2,000 

2,000 

2,000 




SECTION TOTAL 


35,947 

35,947 

29,157 




* * 

* * PROJECT TOTAL * * * * 

5,905 

567,455 

567,455 6,130 

609,876 


****** N A R R A T I V E ****** 

iRIEF_DESCRiPTiON_OF_PROJECT_AND_PROJECT_lOCATI.ON_FOR_syMMARY_ByDGET: 

THIS PROJECT PROVIDES FOR A SELF-SUPPORTING SERVICE AND REPLACEMENT 
FUND FOR THE OPERATION AND MAINTENANCE OF HEAVY ROAD VEHICLES SUCH AS 
CRANE TRUCKS, DUMP TRUCKS, FLATBED TRUCKS, ETC. 

PRO i I_GOA L S_AND_OB J E CUVE S : 

IT IS CRITICAL IN EMERGENCY SITUATIONS AND EFFICIENT FOR ROUTINE 
OPERATIONS TO HAVE FULLY FUNCTIONING CLASS II HEAVY VEHICLES 
AVAILABLE FOR THE VARIOUS DISTRICT PROGRAMS AND RESPONSIBILITIES. 

THE CLASS II PROGRAM IS DESIGNED TO PROVIDE THIS LEVEL OF READINESS. 


MAINTENANCE EQUIP WORKING CAPITAL CLASS II 

EQUIPMENT WORKING CAPITAL C/Y 
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PROJECT: 7002999 
RUN DATE: 05/19/94 


















FS20RP7R 

RUM DATE; 05/19/94 

RUN TIME: 13:17 



SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


FUND: 200 

PROGRAM: 4 

PROJECT: 7002999 



PROJECT! EQUIP WORKING CAPITAL CLASS II 
EQUIPMENT WORKING CAPITAL C/Y 

HA INT ENANCE 

COORD; Jim Ferguson 

07100 

MAINTEMAMCE DAMAGE 


* ^ ^ ^ & & 

M 

A R R A T I V E 

'g? 


MEA SUj? AS LE_T ASK5_AMD_CQMP l ET j[Q W_0 A T E 8 : 

COMPLETE ROUT I ME HEAVY VEHICLE MAINTENANCE ACCORDING TO THE 
MANUFACTURER'S RECOMMEMOED SERVICE INTERVALS. IT IS ALSO REQUIRED BY 
LAW T0 PERFORM BIENNIAL TERMINAL INSPECTIONS AS REQUIRED 8Y THE STATE 
OF CALIFORNIA. 

EESII£X_£OMpL|XI2S_0AT|s 

THIS IS AM ONGOING PROJECT. 

COSI_SHAfUJ G£R|IM!yRSEMENJ: 

THE NECESSARY FUNDS ARE GENERATED THROUGH AN HOURLY RATE CHARGED TO 
OTHER COST CENTER PROJECTS FOR THE USE OF CLASS II VEHICLES. 

&kt2£^II2M_£2SM0 la_and_ia$is: 

N / A 


•PROJECT: 7002999 

OMPtg ftfi Ift*. 

5 =? i c. * %0 j / g y / y ** 


MAINTENANCE 


EQUIP MONK !MG CAPITAL CLASS II 
EQUIPMENT WORK ING CAPITAL C/¥ 






FB20RP7R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 


FUND: 200 
PROGRAM: 4 
PROJECT: 7003999 


PROJECT: EQUIP WORKING CAPITAL CLS III 
EQUIPMENT WORKING CAPITAL C/Y 
MAINTENANCE 


COORD: Jim Ferguson 
07100 

MAINTENANCE MANAGER 








- F I S C A 

L 1993-94 - 


-- FISCAL 

1994-95 -- 

SECT 

-ORG- 

ACCT - 

• m m m i 

ACCOUNT DESCRIPTION . 

HOURS 

BUDGET $ 

YTD ADJ $ 

TOTAL t 

HOURS 

AMOUNT 

DISTRICT LABOR 










1 

07250 

61230 

000 

EXPENSED LABOR/OVERHEAD 

6,364 

400,488 


400,488 

6,525 

396,571 

CONTRACT SERVICES 










2 

02240 

61042 

000 

GENERAL LIABILITY INSURANCE 


86,250 


86,250 


86,250 

2 

07250 

61060 

000 

MAINTENANCE SERVICES 


24,410 


24,410 



2 

07250 

61061 

000 

MAINTENANCE SERVICES SOFTWARE 






11,000 

2 

07250 

61063 

000 

MAINTENANCE SERVICES OTHER 






24,500 

2 

07250 

61073 

000 

SMALL TOOLS 


156,560 


156,560 


162,000 

2 

07250 

61076 

000 

COMPUTER COMPONENTS 






4,000 

2 

07250 

61303 

000 

TEMPORARY EMPLOYEES FEES 


1,855 


1,855 


2,100 

2 

07250 

61310 

260 

COMPUTER PROGRAMMING 






6,000 




SECTION TOTAL 


269,075 


269,075 


295,850 

INTRA-DISTRICT EQUIPMENT 









5 


61241 

INTRA DISTRICT CLASS I/IV 


11,582 


11,582 


11,876 

5 

07220 

61242 

000 

INTRA DISTRICT CLASS II 


5,000 


5,000 



5 

07220 

61243 

000 

INTRA DISTRICT CLASS III 


5,000 


5,000 



5 

07250 

61242 

000 

INTRA DISTRICT CLASS II 


50,000 


50,000 


50,000 

5 

07250 

61243 

000 

INTRA DISTRICT CLASS III 


4,000 


4,000 


4,000 




SECTION TOTAL 


75,582 


: 75,582 


65,876 




* * 

* * PROJECT TOTAL * * * * 

6,364 

745,145 


745,145 

6,525 

758,297 


****** n A 


R A 


y £ ****** 


BRiEF_DESCRiPTiON_OF_PROJECT_AND_PROJECT_LOCATj.ON_FOR_SyMMARY_ByDGET: 

THIS PROJECT PROVIDES A SELF-SUPPORTING SERVICE FUND FOR THE 
OPERATION AND MAINTENANCE OF HEAVY EQUIPMENT SUCH AS BULLDOZERS, 

BACKHOES, LOADERS, ETC. 

EROiICT_GOAL S_AND_OB J E CT j.VE S : 

IT IS CRITICAL IN EMERGENCY SITUATIONS AND EFFICIENT FOR ROUTINE 
OPERATIONS TO HAVE FULLY FUNCTIONING CLASS III EQUIPMENT AVAILABLE 
FOR THE VARIOUS DISTRICT PROGRAMS AND RESPONSIBILITIES. THE CLASS 
III PROGRAM IS DESIGNED TO PROVIDE THIS LEVEL OF READINESS. 

HI*SyRABLE_TASKS_AND_COMPLETJ! ON_DATES : 

COMPLETE ROUTINE EQUIPMENT MAINTENANCE AS PER THE MANUFACTURER'S 

PROJECT: 7003999 
RUN DATE: 05/19/94 
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MAINTENANCE 


EQUIP WORKING CAPITAL CLS III 
EQUIPMENT WORKING CAPITAL C/Y 












FB20RP7R 
RUM DATE; 
RUN TIME: 

FUND: 200 
PROGRAM: 
PROJECT: 


PROJECT: 

sCuss wwiCs 


SANTA CLARA VALLEY WATER DISTRICT 

05/19/94 FISCAL 94-95 BUDGET REPORT 

COORD; Jim fergusor 

PROJECT: EQUIP WORKING CAPITAL CIS III 07100 

4 EQUIPMENT WORKING CAPITAL C/Y MAINTENANCE 

7003999 MAINTENANCE 

****** jg ^ ^ g ^ T j y £ ****** 

SERVICE RECOMMENDATIONS. 

PR0 JE CI_COMPL|IiON_DATE : 

THIS IS AN ONGOING PROJECT. 

£OSI_SHARING^RfiMBURSEMENI: 

THE NECESSARY FUNDS ARE GENERATED THROUGH AN HOURLY RATE CHARGED TO 
OTHER COST CENTER PROJECTS FOR THE USE OF CLASS III EQUIPMENT. 

likOC41I2M_£OiMULA_AND_BASi|; 


EQUIP WORKING CAPITAL 
EQUIPMENT HORKIN6 CAF 


MANAGER 



MAINTENANCE 





FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 








COORD 

: Jfm Ferguson 



FUND: 200 



PROJECT: CLASS IV REPAIR 



07100 



PROGRAM: 4 



EQUIPMENT 

WORKING CAPITAL C/Y 


MAINTENANCE 

MANAGER 


PROJECT: 7004999 




MAINTENANCE 











- F I S C A 

L 1993-94 --- 


FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 


•-- ACCOUNT DESCRIPTION . 

HOURS 

BUDGET $ 

YTD ADJ $ 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 










1 07250 

61230 

000 

EXPENSED LABOR/OVERHEAD 

2,370 

149,144 


149,144 

1,400 

85,088 

CONTRACT SERVICES 










2 02240 

61042 

000 

GENERAL LIABILITY INSURANCE 


3,000 


3,000 


3,000 

2 07250 

61060 

000 

MAINTENANCE SERVICES 


42,230 


42,230 



2 07250 

61061 

000 

MAINTENANCE SERVICES SOFTWARE 






2,000 

2 07250 

61063 

000 

MAINTENANCE SERVICES OTHER 






21,000 

2 07250 

61071 

000 

MATERIALS & SUPPLIES GENERAL 


1,480 


1,480 


750 

2 07250 

61076 

000 

COMPUTER COMPONENTS 






2,000 

2 07250 

61310 

260 

COMPUTER PROGRAMMING 






3,000 



SECTION TOTAL 


46,710 


46,710 


31,750 

INTRA-DISTRICT EQUIPMENT 









5 

61241 

INTRA DISTRICT CLASS I / IV 


4,313 


4,313 


2,548 

5 07250 

61242 

000 

INTRA DISTRICT CLASS II 


3,000 


3,000 


1,500 



SECTION TOTAL 


7,313 


7,313 


4,048 



* * 

* * PROJECT TOTAL * * * * 

2,370 

203,167 


203,167 

1,400 

120,886 


****** N A R R A T I V E ****** 

BRiEF_DESCRIPTI2N_OF_PRgjECT_AND_PRgJECT_L2CATION_FgR_SyMMARY_BUDGET : 

THIS PROJECT PROVIDES FUNDS FOR THE ROUTINE MAINTENANCE, REPLACEMENT 
AND REPAIR OF LARGE TOWABLE AND SUPPORT EQUIPMENT. 

PROJECT GOALS AND OBJECTIVES: 


IT IS CRITICAL IN EMERGENCY SITUATIONS AND EFFICIENT FOR ROUTINE 
OPERATIONS TO HAVE FULLY FUNCTIONING SUPPORT EQUIPMENT THAT IS 
AVAILABLE FOR THE VARIOUS DISTRICT PROGRAMS AND RESPONSIBILITIES. 

THE CLASS IV PROGRAM IS DESIGNED TO PROVIDE THIS LEVEL OF READINESS. 


MEASURABLE_IASKS_AND_CgMPLETioN_DATES: 

COMPLETE ROUTINE EQUIPMENT MAINTENANCE ACCORDING TO MANUFACTURER'S 
SERVICE RECOMMENDATIONS. 


PROJECT COMPLETION DATE: 


THIS IS AN ONGOING PROJECT. 


PROJECT: 7004999 
RUN DATE: 05/19/94 
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MAINTENANCE 


CLASS IV REPAIR 
EQUIPMENT WORKING CAPITAL C/Y 













FB20RP7R 

RUM DATE: 05/19/94 
RUN TIMEi 13:1? 


SANTA CLARA VALLEY HATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


FUNDS 200 
PROGRAM: 4 
PROJECT s 7004999 


PROJECT: CLASS IV REPAIR 

EQUIPMENT WORKING CAPITAL C/Y 
MAINTENANCE 


COORD; 


Jim Ferguson 
07100 

MAINTENANCE MANAGER 


****** a * R R A T ! V E ****** 

£SSI_IM*iIMSZSIIMiyS§ISIMI : 

THE NECESSARY REPLACEMENT FUNDS ARE GENERATED THROUGH A RATE CHARGED 
TO PROJECT ACCOUNTS BASED ON LABOR HOURS USED IN EACH ACCOUNT. 

ALLOCATION FORMULA AND BASIS: 


M/A 


PROJECT: 7004999 

SUM DATE: 05/19/94 


CLASS IV REPAIR 
EGUIPMEMT WORKING CAPITAL C/Y 


MAINTENANCE 





FB20RP7R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 


COORD: Jim Ferguson 


FUND: 200 



PROJECT: CLASS V EQUIP 

REPAIR & REPLACE 

07100 



PROGRAM: 4 



EQUIPMENT 

WORKING 

CAPITAL C/Y 

MAINTENANCE 

MANAGER 


PROJECT: 7005999 




MAINTENANCE 









- FISCAL 1993-94 - 


- FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 


ACCOUNT DESCRIPTION ------ 

HOURS 

BUDGET $ YTD ADJ 5 

TOTAL $ 

HOURS 

AMOUNT 

DISTRICT LABOR 









1 07250 

61230 

000 

EXPENSED LABOR/OVERHEAD 




1,020 

61,992 

CONTRACT SERVICES 









2 07250 

61063 

000 

MAINTENANCE SERVICES OTHER 





21,000 

2 07250 

61071 

000 

MATERIALS & SUPPLIES GENERAL 





750 



SECTION TOTAL 





21,750 

INTRA-DISTRICT EQUIPMENT 








5 

61241 

INTRA DISTRICT CLASS I/I V 





1,856 

5 07250 

61242 

000 

INTRA DISTRICT CLASS II 





1 ,500 



SECTION TOTAL 





3,356 



* * 

* * PROJECT TOTAL * * * * 




1,020 

87,098 




****** N A R R 

A 

j ::: - y . js * : * : * * * 

* 




BRIEF_DESCRiPTiQN_OF_PROJECT_AND_PROJECT_LOCATiON_FOR_SyMMARY_ByDGET: 

THIS NEW PROJECT PROVIDES FOR THE ROUTINE MAINTENANCE, REPLACEMENT 
AND REPAIR OF SMALL MOTORIZED SUPPORT EQUIPMENT. 

PROJECT GOALS AND OBJECTIVES: 


IT IS CRITICAL IN EMERGENCY SITUATIONS AND EFFICIENT FOR ROUTINE 
OPERATIONS TO HAVE FULLY FUNCTIONING SUPPORT EQUIPMENT THAT IS 
AVAILABLE FOR THE VARIOUS DISTRICT PROGRAMS AND RESPONSIBILITIES. 

THE CLASS V PROGRAM IS DESIGNED TO PROVIDE THIS LEVEL OF READINESS. 

H&ASyRABLE_TASKS_AND_COMPLETj.ON_DATES: 

ALL CLASS V EQUIPMENT IS MAINTAINED ACCORDING TO MANUFACTURER'S 
RECOMMENDED SERVICE INTERVALS. ALL ITEMS WILL BE TESTED FOR PROPER 
OPERATING CONDITION QUARTERLY. 

£2§T_SHA RINGEREiMBURSEME NT: 

THE NECESSARY REPLACEMENT FUNDS ARE GENERATED THROUGH A RATE CHARGED 
TO PROJECT ACCOUNTS BASED ON LABOR HOURS USED IN EACH ACCOUNT. 


MAINTENANCE CLASS V EQUIP REPAIR & REPLACE 

EQUIPMENT WORKING CAPITAL C/Y 
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PROJECT: 7005999 
RUN DATE: 05/19/94 















FB20RP7R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE ; 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUM TIME: 13:17 


COORD: Jin Ferguson 


FUND; 200 


PROJECT 

s ADMINISTRATIVE PROJECTS 

07100 



PROGRAM s 1 


EQU 

IPMENT WORKING CAP 

1TAL C/Y 

MAINTENANCE 

MANAGER 


PROJECT s f u0610 d 



ADMINI STRAY ION 








.- -- 

-FISCAL 1993-94 


- FISCAL 

1994 - 95 - - 

SECT -ORG- 

A C C T “ 

.- ACCOUNT DESCRIPTION - 

. HOURS 

BUDGET % YTB AD J $ 

TOTAL % 

HOURS 

AMOUNT 

DISTRICT LABOR 








1 04100 

61230 

000 EXPENSED lABOR/OVERHEAD 

160 

13,094 

13,094 



1 07100 

61230 

000 EXPENSED LABOR/OVERHEAD 

150 

9,709 

9,709 

1 00 

6,067 

1 07250 

61230 

000 EXPENSED LABOR/OVERHEAD 

310 

22,025 

22,025 





SECTION TOTAL 

660 

44,828 

44,828 

O 

O 

6 , 06 ? 

CONTRACT SERVICES 








2 07100 

61303 

539 eWCF STUDY 





44,160 

2 07100 

61310 

136 SPECIAL PROJECT 





30,000 

2 07250 

61310 

136 SPECIAL PROJECT 


90,000 

90,000 





SECTION TOTAL 


90,000 

90,000 


74,160 

INTRA-DISTRICT EQUIPMENT 







5 

61241 

INTRA DISTRICT CLASS I/IV 


1,201 

1,201 


182 



* * * * PROJECT TOTAL * * * * 

660 

136,029 

136,029 

100 

80,409 


****** H A R R A T I V E ****** 
MiI£_0IscRiPliQN_OF_PRQjECi_AND_PROJECij.ocAiiON_FOR_syMMARY_gyDGiT: 

EQUIPMENT WORKING CAPITAL FUND CONTRACT SERVICES 
EE2iI£I_SOALS_AND_OS J |CT I.V|S : 

THIS PROJECT PROVIDES A LOCATION FOR ANY CONTRACT SERVICES REQUIRED 
TO COMPLETE THE EQUIPMENT WORKING CAPITAL FUND STUDY. CONTRACT 
EMPLOYEES ARE USED TO WORK ON THE STUDY AND PROVIDE SUPPORT TO 
RELATED FUNCTIONS IN THE FUND. 


MMiMRAIkI„I*MS_AND_COMPLEIiON_DATES: 

THE BULK Of THE WORK ON THIS PROJECT IS SCHEDULED TO 8E COMPLETED BY 
1/95. PROGRAMMING NECESSARY TO COMPLETE THE FLEET MAINTENANCE SYSTEM 
AMD REPROGRAMMING OF THE OLD BURROUGHS SYSTEM TO FNS WILL RUN 
THROUGHOUT THE FISCAL YEAR. 

ES2 i I£l_£SMEkIlI2i_BilI- 

JUNE 1995 


PROJECTS 7006101 
RUM BATE: 05/19/94 


PROJECTS 






FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


FUND: 200 
PROGRAM: 1 
PROJECT: 7006103 


PROJECT: CONTRACT AUDITING FINANCIAL 
EQUIPMENT WORKING CAPITAL C/Y 
ADMINISTRATION 


COORD: Steve Fujii 
04230 

ACCOUNTING DIVISION 


SECT -ORG- ACCT - 


ACCOUNT DESCRIPTION 


HOURS 


CONTRACT SERVICES 

2 04230 61302 000 AUDITING SERVICES 

* * * * PROJECT TOTAL * * 


-FISCAL 1993-94 
BUDGET $ YTD ADJ $ 


1,207 
1,207 


TOTAL $ 


1,207 

1,207 


FISCAL 1994-95 -- 
HOURS AMOUNT 


1,876 

1,876 


****** n A 


R 


R A 


Y £ ****** 


BRIE F_DE SCRIPIION_0F_PR0 JECT_AND_PRO JECT_LOCAT I.ON_FOR_SUMMAR Y_BUDGET : 

THIS PROJECT CONSISTS EXCLUSIVELY OF CONTRACT AUDITORS PERFORMING THE 
ANNUAL EXAMINATION OF THE DISTRICT'S FINANCIAL RECORDS. 

PRO JI£I_ 52 Ak§_AN D_OB J ECIIVE S: 

IT IS MORE EFFECTIVE TO ASSIGN CHARGES OF A GENERAL ADMINISTRATIVE 
NATURE TO A SINGLE PROJECT THAT CAN BE CLEARLY IDENTIFIED AS TO 
MAGNITUDE RATHER THAN ATTEMPT TO ASSIGN THESE COSTS DIRECTLY TO WORK 
PROJECTS . 

MEASURABLE_TASKS_AND_COMPLETION_DATES: 

THIS IS THE FINAL YEAR OF A MULTI-YEAR AGREEMENT WITH KPMG PEAT 
MARWICK TO AUDIT THE ANNUAL FINANCIAL STATEMENTS AND TO PERFORM AN 
ANNUAL SINGLE AUDIT. 

PR0JECT_COMPLETION_DATE : 

90 DAYS AFTER FISCAL YEAR END. 


ALLOCATION FORMULA AND BASIS: 


THE CURRENT ALLOCATION TO THE COST CENTERS IS BASED ON THE PRECEDING 
YEAR'S ACTUAL EXPENDITURES AND ENCUMBRANCES OF EACH FUND: 


COST CENTER 

EQUIPMENT WORKING CAPITAL FUND 


PROJECT NO. 
1-7006103 


X ALLOCATION 
1.9X 


CONTRACT AUDITING FINANCIAL 
EQUIPMENT WORKING CAPITAL C/Y 
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PROJECT: 7006103 
RUN DATE: 05/19/94 


ADMINISTRATION 












SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


FB 2 ORP ?8 

SUM DATE; 05/19/94 
RUN TIKE : 13:17 

FUND ; 200 
PROGRAM; 1 
PROJECT : 7006104 


SECT -ORG- ACCT - 

DISTRICT LABOR 

1 02230 61230 

1 04100 61230 

1 04230 61230 

1 07250 61230 


PROJECT: E‘WC RATE STRUCTURE ANAL/OPS 
EQUIPMENT WORKING CAPITAL C/Y 
ADMINISTRATION 


COORD: 


WILL HUTCHINSON 
07250 

MAINTENANCE SERVICES DIVISION 


ACCOUNT DESCRIPTION 


.. FISCAL 1993-94 ..FISCAL 1994-95 -- 

HOURS BUDGET $ YTD ADJ S TOTAL % HOURS AMOUNT 


000 EXPENSED LABOR/OVERHEAD 
000 EXPENSED LABOR/OVERHEAD 
000 EXPENSED LASOR/OVERHEAD 
000 EXPENSED LABOR/OVERHEAD 


624 47,595 

200 16,810 

520 36,490 

1,560 94,814 


SECTION TOTAL 


2,904 195,709 


INTRA-DISTRICT EQUIPMENT 

5 61241 INTRA DISTRICT CLASS I/iV 


5,285 


» * 


PROJECT TOTAL 


* * 


2,904 200,994 


****** d a r f* a T I V E ****** 

ISII£„ail£liEII2N_2£_£E2iICI_AND_PRgJICl_LOCATigN_£OR = SyHMARr_ByDGETj 

THIS PROJECT WILL BE THE SECOND YEAR OF THE IMPLEMENTATION PHASE OF 
THE EQUIPMENT WORKING CAPITAL FUND STUDY RECOMMENDATIONS, 

ES2il£I_GgALS_AND_OBJECT£VES: 

CONTINUE TO IMPLEMENT STUDY RECOMMENDATIONS THAT RESULT IN POLICY, 
PROCEDURE AND PROGRAM CHANGES. KE-C8EAT ION OF THE EWCF FROM THE 
OUTDATED BURROUGHS SYSTEM, REDUCTION IN THE SIZE OF THE FLEET, 
CREATION OF A NEW FLEET MANAGEMENT SYSTEM WILL RESULT FROM THE STUDY, 

WEASyRAILE_IAIKS_AND_CgMPLETI,ON_DAIES : 

PROCURE NEW FLEET MGT . SYSTEM, COMPLETE RATE STRUCTURE ANALYSIS, 
SURPLUS EXCESS VEHICLES/EQUIPMENT, REVISE AND/OR CREATE POLICIES, 
PROCEDURES AND DATA BASES, CONVERT OLD BURROUGHS SYSTEM TO FMS. 

£S2iI£i_£2M£LIII2li_B&II ’ 

IT WILL TAKE TO THE END OF THE FISCAL YEAR TO BRING THE NEW FLEET 
MGT, AND fMS ACCOUNTING SYSTEMS ON LINE. POLICIES AND PROCEDURES FOR 

OPERATION OF THE FUND NEED TO BE COMPLETED PRIOR TO 1/95. 

£2f i_iMMIMfiZEI jJiMSIIMIMI * 


PROJECT 


7006104 


ADMINISTRATION 


EMC RATS STRUCTURE ANAL/OPS 

EQUIPMENT WORK ING CAPITAL C/Y 








FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


FUND: 200 
PROGRAM: 1 
PROJECT: 7006104 


PROJECT: EWC RATE STRUCTURE ANAL/OPS 
EQUIPMENT WORKING CAPITAL C/Y 
ADMINISTRATION 


****** ^ 


A R 


A 


V E 


ALLOCATION FORMULA AND BASIS: 


N/A 


PROJECT: 7006104 ADMINISTRATION 

RUN DATE: 05/19/94 


COORD: WILL HUTCHINSON 
07250 

MAINTENANCE SERVICES DIVISION 


EWC RATE STRUCTURE ANAL/OPS 
EQUIPMENT WORKING CAPITAL C/Y 
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SANTA CLARA VALLEY WATER DISTRICT 


FB34QZ 1R 

RUM DATE: 05/18/94 

RUM TIME: 16:16 FIXED ASSET SUMMARY 

FISCAL 1994-95 BUDGET REPORT 


E. W. C, f, - 200 


ACCOUNT 

DESCRIPTION 

ACTUAL 

ADJUSTED 

REQUESTED 

APPROVED 



1992-93 

1993-94 

1994-95 

1994-95 

13510 EQUIPNEMT 

AUTOMOTIVE 

0 

388.000 

541,974 

0 

13580 EQUIPMENT 

OTHER 

1,285 

50,600 

115,100 

0 

- TOTAL 


1,285 

438,600 

657,074 

0 


1036 




FB42QZ3R 

RUM DATE: 05/18/94 
RUN TIME: 16:21 


BUDGET FY 94-95 


SANTA CLARA VALLEY UATER DISTRICT 
FIXED ASSETS 

ORGANIZATION DETAIL BY ACCOUNT 
FUND: 200 EQUIPMENT WORKING CAPITAL C/Y 
ACCOUNT: 13510 - EQUIPMENT AUTOMOTIVE 
ORG: 07250 - MAINTENANCE SERVICES DIVISION 


1. TWO 3/4 TON CREW TRUCKS (REPLACEMENT) 78,000 

2. SIX COMPACT SEDANS (REPLACEMENT) 93,000 

3. ONE LT DUTY EXTENDED CAB PICKUP TRUCK 

(REPLACEMENT) 15,980 

4. FIVE LT DUTY PICKUP TRUCKS (REPLACEMENT) 77,400 

5. TWO LT UTILITY VEHICLES (REPLACEMENT) 42,000 

6. ONE 3/4 TON 4X4 PICKUP TRUCK (REPLACEMENT) 25,600 

7. TWO 3/4 TON RAISED ROOF VANS (REPLACEMENT) 52,870 

8. ONE 4X4 LT UTILITY PICKUP TRUCK (REPLACEMENT) 20,124 

9. ONE 20CY COMPACTOR TRUCK (REPALCEMENT) 82,000 

10. ONE FLATBED TRUCK W/DUMP HOIST (REPLACEMENT) 55,000 

ORG 07250 TOTAL: 541,974 * 


ACCOUNT 13510 TOTAL: 541,974 ** 
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I 


I STS I CT 
CCOUKT 

MO CAPITAL C/V 


7.000 
5,500 
1.600 
1,000 

115,100 * 


115,100 ** 


BUDGET f ¥ 94-95 






FB42QZ3R 

RUN DATE: 05/18/94 
RUN TIME: 16:21 


BUDGET FY 94-95 


SANTA CLARA VALLEY WATER DISTRICT 
FIXED ASSETS 

ORGANIZATION DETAIL BY ACCOUNT 
FUND: 200 EQUIPMENT WORKING CAPITAL C/Y 
ACCOUNT: 13580 - EQUIPMENT OTHER 

FUND 200 TOTAL: 657,074 *** 
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RITF 




I 



SANTA CLARA VALLEY WATER DISTRICT 
RISK INSURANCE TRUST FUND 



Budgetary 




Basis 

Adjusted 

Requested 


Actual 

Budget 

Budget 


1992-93 

1993-94 

1994-95 

Revenue Sources: 




Intra-district Insurance Charges $ 

2,226,132 $ 


$ 

Interest 

294,032 

267,000 

299,000 

Other 




Total Revenue 

2,520,164 

267,000 

299,000 

Outlay Summary: 




Insurance Premiums 

1,567,458 

477,830 

477,830 

Claims Settlements 


1,141,000 

1,075,024 

Self-Insurance Expenses 


463,000 

463,000 

Safety Program Expenses 



957,188 

Total Outlay 

1,567,458 

2,081,830 

2,973,042 « 

Transfers and Reimbursements: 




Transfers to Flood Control 


750,000 

1,029,876 

Transfer to Water Utility 


442,100 

908,560 

Transfer to District Fund 


707,524 

772,495 

Transfer to Equipment 




Working Capital Fund 


175,500 

197,157 

Total Transfers & Reimbursements 

0 

2,075,124 

2,908,088 i 

Net Outlays 

1,567,458 

6,706 

64,954 

Excess (Deficit) revenues over outlays 

952,706 

260,294 

234,046 

Balance Beginning of the Year 

5,278,043 

6,230,749 

1,856,883 

Balance Available 

6,230,749 

6,491,043 

2,090,929 

Appropriated to/(from) Reserves: 




Operating Reserves: 




Contingency Appropriation 


10,000 


Total Operating Reserves 

0 

10,000 

0 

Funded and Contingent Liabilities: 




Self-Insurance Appropriation 

6,230,749 

6,481,043 

2,090,929 

Total Funded & Contingent Liabil. 

6,230,749 

6,481,043 

2,090,929 

Total Appropriated to/(from) Reserves 

6,230,749 

6,491,043 

2,090,929 

Uncommitted Funds $_ 

0 $ 

0 

$ 0 
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TOTAL 


2,973,042 2,973,042 






FB23RP4R 

RUN DATE: 05/19/94 
RUN TIME: 13:15 

INSURANCE TRUST 

PROJECT 

---DESCRIPTION - 

GENERAL LIABILITY INSURANCE 
WORKERS COMPENSATION INSURANCE 
ADMIN OF SAFETY PROGRAM 
SAFETY TASK FORCE 
SAFETY COMMITTEE 

PROGRAM TOTAL 


RUN DATE: 05/19/94 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 
PROGRAM DETAIL BY PROJECT 

ADMINISTRATION 


PROJECT 

LABOR 

CONTRACT 

SERVICES 

EQUIPMENT 

LAND 

INTRA-DI ST 
EQUIPMENT 

TOTAL 

65 05 101 


1,420,330 




1,420,330 

65 05 102 


595,524 




595,524 

65 05 103 

221,830 

238,192 

19,550 


6,179 

485,751 

65 05 105 

22,709 




575 

23,284 

65 05 106 

435,322 




12,831 

448,153 


679,861 

2,254,046 

19,550 

19,585 

2,973,042 


DISTRICT 
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F820RP78 

SUM DATEi 05/19/94 
RUM TIME: 13:17 


samta Clara valley mater district 

FISCAL 94-95 BUDGET REPORT 


FUND: 500 
PROGRAM: 1 
PROJECT: -6 505101 


PROJECT: GENERAL LIABILITY INSURANCE 

RI SK/INSURANCE TRUST C/Y 
ADMINISTRATION 


COORD : 


Ben Francis 
02240 

RISK MANAGEMENT DIVISION 


FISCAL 1993-94 


SECT 

-ORG- 

ACCT - 

— 

-- ACCOUNT DESCRIPTION .- 

HOURS 

BUDGET $ 

YTD ADJ $ 

TOTAL $ 

CONTRACT SERVICES 








2 

02240 

61042 

000 

GENERAL LIABILITY INSURANCE 


360,000 


360,000 

2 

02240 

61043 

000 

DISTRICT PROPERTY INSURANCE 


67,830 


67.830 

2 

02240 

61051 

000 

CLAIM SETTLEMENT 


641,000 


641,000 

2 

02240 

61055 

000 

CLAIMS ADJUSTMENT 


40,000 


40,000 

2 

02240 

61096 

000 

BOOKS/PUB LI CAT IONS 


7,500 


7,500 

2 

02240 

61304 

000 

LEGAL SERVICES 


280,000 


280.000 

2 

02240 

61311 

000 

CONTRACT SERVICES ACTUARIAL 


24,000 


24,000 




SECT 

ION TOTAL 


1,420,330 


1,420,330 




* * 

* * PROJECT TOTAL * * * * 


1,420,330 


1 s 4 i u f 3 J u 


-- FISCAL 1994-95 -- 

HOURS AMOUNT 


360,000 
67.830 
641,000 

40,000 
7,500 
280.000 
24,000 


1,420,330 


3 


4 2 0 , j 3 0 


& & ‘k 


N A R R A 


I 


c 


£ & § ^ & w 


8jSI.|f..PgSCRIRTiqM. i OF PROJECT im AM D _ P ROJECT m L OCAT1 OH.. FOR .. SU MMA RY BUDG ET: 

THE LIABILITY ACCOUNT OF FUND 500 IS AN ACCRUAL ACCOUNT WHOSE GROWTH 
IS FUNDED BY F Y BUDGET SURPLUS CARRYOVER. 


ES2iI£l_i2iki_*MD_OBj|CTi¥|S: 

WHEN THE ACCOUNT ACCRUAL REACHES $9,500,500, THE CONTRIBUTIONS FROM 
COST CENTERS SHOULD REDUCE TO MAINTENANCE LEVELS. 

EE2JI£I_£SMEk!Ii2M_BAll- 

FISCAL YEAR 1996-1997 


PROJECT: 6505101 


ADMINISTRATION 


G E N fc R A L LIAS 
RISK/IMSU 


I M S U R A N C E 







FB20RP7R SANTA CLARA VALLEY WATER DISTRICT 


RUN DATE: 

05/19/94 


FISCAL 94-95 BUDGET 

REPORT 





RUN TIME: 

13:17 
















COORD: Ben Francis 



FUND: 500 




PROJECT: WORKERS COMPENSATION INSURANCE 

02240 



PROGRAM : 

1 



RISK/INSURANCE TRUST C/Y 


RISK MANAGEMENT DIVISION 

PROJECT : 

6505102 



ADMIN ISTRATI ON 











- F I S C A 

L 

1993-94 . 

FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

- - - * 

ACCOUNT DESCRIPTION . HOURS 

BUDGET $ 

YTD 

ADJ $ TOTAL $ 

HOURS 

AMOUNT 

CONTRACT 

SERVICES 









2 

02240 

61041 

000 

WORKERS COMPENSATION INSURANCE 

50,000 


50,000 


50,000 

2 

02240 

61051 

000 

CLAIM SETTLEMENT 

500,000 


500,000 


434,024 

2 

02240 

61055 

000 

CLAIMS ADJUSTMENT 

35,000 


35,000 


35,000 

2 

02240 

61096 

000 

BOOKS/PUB LI CAT IONS 

7,500 


7,500 


7,500 

2 

02240 

61304 

000 

LEGAL SERVICES 

45,000 


45,000 


45,000 

2 

02240 

61311 

000 

CONTRACT SERVICES ACTUARIAL 

24,000 


24,000 


24,000 




SECTION TOTAL 

661,500 


661,500 


595,524 




* * 

* * PROJECT TOTAL * * * * 

661,500 


661,500 


595,524 





****** N A R R A T 

I V 

E 

****** 




BRiE£_DESCRiPTiON_2F_PROJECT_AND_PROJECT_LgCATI.2N_£OR_SyHMARY_ByDGET : 

THE WORKERS' COMP ACCOUNT OF FUND 500 IS AN ACCRUAL ACCOUNT WHOSE 
GROWTH IS FUNDED BY FY BUDGET SURPLUS CARRYOVER. 

PROJECI_G2ALS_AND_2BJECIIVES: 

PROJECTED SAVINGS FROM THE DISCONTINUED INSURED PROGRAM SHOULD FUND 
FUTURE LIABILITIES BY FY 1998, WHEN THE CONTRIBUTION FROM FUND 060 
ACCOUNT 52150 SHOULD REDUCE TO MAINTENANCE LEVELS. 

£E2JECI_CyMP L EH2N_DATE : 

FISCAL YEAR 1997-1998 


PROJECT: 6505102 
RUN DATE: 05/19/94 
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ADM I NI STRATI ON 


WORKERS COMPENSATION INSURANCE 
RISK/INSURANCE TRUST C/Y 










F 8 2 0 RP 7R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 

COORD; DEBBIE BANCROFT 


FUND; 500 




PROJECT: ADM I SI OF SAFETY PROGRAM 

0 2 2 4 0 


P ^jp GRAM : 

1 



RISK/INSURASCE TRUST C/Y 

RISK MANAGEMENT 0IV 

I S I OK 

PROJECT s 

6SQ51 03 



ADMINISTRATION 







.. FISCAL 1993-94 

-. -- FISCAL 

1994-95 -- 

SEC 

T -ORG- 

A C C T - 

- “ - - 

ACCOUNT DESCRIPTION -. HOURS BUDGET % YTO ADJ $ 

TOTAL $ HOURS 

AMOUNT 

DISTRICT 

LABOR 






1 

02240 

61230 

o 

o 

© 

EXPENSED LABOR/OVERHEAD 

3,395 

221,830 

CONTRACT 

SERVICES 






2 

02240 

61061 

000 

MAINTENANCE SERVICES SOFTWARE 


395 

2 

0 2240 

61063 

000 

MAINTENANCE SERVICES OTHER 


20,000 

2 

02240 

61079 

000 

SAFETY SUPPLY 


24,7 77 

2 

02240 

61081 

000 

ANNUAL MEMBERSHIP 


585 

2 

02240 

61091 

000 

GENERAL OFFICE SUPPLIES 


1,500 

2 

02240 

61093 

000 

PRINTING/BINDING 


17,500 

2 

02240 

61094 

000 

POSTAGE 


1,000 

Z 

02240 

61095 

000 

FILM/PROCESSING 


500 

2 

02240 

61096 

000 

BOOKS/PUBLI CAT IONS 


2,275 

2 

02240 

61303 

000 

TEMPORARY EMPLOYEES FEES 


12,069 

2 

02240 

61310 

223 

SAFETY TRAINING 


67, 150 

2 

02240 

61310 

51 1 

HEALTH AND SAFETY PROGRAM 


88,000 

2 

08220 

61079 

000 

SAFETY SUPPLY 


450 

2 

08230 

61079 

000 

SAFETY SUPPLY 


466 

2 

09220 

61079 

000 

SAFETY SUPPLY 


1,525 




SECTION TOTAL 


238,192 

EQUIPMENT 







3 

02240 

13580 

000 

EQUIPMENT OTHER 


14,550 

3 

04220 

13580 

000 

EQUIPMENT OTHER 


5,000 


SECTION TOTAL 19,550 

IWTR.A- DISTRICT EQUIPMENT 

5 61 241 INTRA DISTRICT CLASS I/1V 6,179 

* * * * PROJECT TOTAL * * * * 3,395 485,751 


****** N A U R A T I V E ****** 

ISII£_BII£SlEI12M_2f._£fi2iICT_AND_PROjECT_LOCATXOH_£OR_SyHMARr_SyDG|T; 

THIS PROJECT IS FOR THE DEVELOPMENT AND IMPLEMENTATION OF POLICIES 
AND PROCEDURES TO AUGMENT THE DISTRICT'S SAFETY PROGRAM, 


THE BUDGET FOR THIS PROJECT INCLUDES 820,000 IK ORG 02240 
61063 FOR FACILITY HOD IFI CAT I QMS AND SAFETY COMMITTEE 
RECOMMENDATIONS; *17,277 IN ORG 02240, ACCOUNT 61079 FOR 
SAFETY SHOE PROGRAM; AND IN ORG 02240, ACCOUNT 61310-511 


ACCOUNT 


HE ANNUAL 
30,000 FOR 







FB20RP7R 

RUN DATE: 05/19/94 
RUN TIME: 13:17 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 BUDGET REPORT 


FUND: 500 
PROGRAM: 1 
PROJECT: 6505103 


PROJECT: ADMIN OF SAFETY PROGRAM 
RISK/INSURANCE TRUST C/Y 
ADMINISTRATION 


COORD: DEBBIE BANCROFT 
02240 

RISK MANAGEMENT DIVISION 


****** N A R R A T I V E ****** 

EMERGENCY RESPONSE PROCEDURES, $20,000 FOR RESPIRATORY COMPLIANCE 
MEDICAL EXAMINATIONS, $35,000 FOR PRE - PLACEMENT DEPARTMENT OF 
TRANSPORTATION AND FITNESS FOR DUTY EXAMINATIONS, AND $3,000 FOR 
LABORATORY ANALYSIS - AIR SAMPLING. 

M2 J E C T _GOA L S_A ND_OB J E C TH/E S : 

DEVELOPMENT AND IMPLEMENTATION OF VARIOUS POLICIES AND PROCEDURES TO 
ENSURE COMPLIANCE WITH APPLICABLE LAWS AND REGULATIONS IN THE AREA OF 
SAFETY AND HEALTH. 


MEASURABLE_TASKS_AND_COMPLETI.ON_DATES: 

IMPLEMENTATION OF THE FOLLOWING PROCEDURES: ENCLOSED/CONFINED SPACE 
ENTRY; HAZARDOUS MATERIALS, CHEMICAL HYGIENE PLAN FOR THE LABORATORY 
AND OTHERS AS NEEDED. 

EE2JI2I_22MPklII2M_2AIE: 

THIS IS AN ONGOING PROJECT. 


PROJECT: 6505103 
RUN DATE: 05/19/94 


ADMINISTRATION ADMIN OF SAFETY PROGRAM 

RISK/INSURANCE TRUST C/Y 
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F820RP7R 
RUN DATE: 
RUM TIME: 


05 . 


SANTA CLARA VALLEY WATER DISTRICT 
FISCAL 94-95 


FUND: 500 
PROGRAM: 1 
PROJECT: 6505105 


ECT : SAFETY TASK FORCE 
RISK/INSURANCE TRUST 
ADM IHI STRATI OH 


DEBBIE BANCROF1 
40 


i n 


ilSK management division 








.---. FISCAL 1993-94 - 


-- FISCAL 

1994-95 -- 

SECT 

- OR G - 

ACCT - 

- - ’ ■ 

ACCOUNT DESCRIPTION . 

HOURS BUDGET $ Y TO ADJ $ 

TOTAL S 

HOURS 

AMOUNT 

DISTRICT LABOR 









1 

05320 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



100 

7,130 

1 

07240 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



100 

7,152 

1 

08230 

61 230 

000 

EXPENSED 

LASOR/OVERHEAD 



96 

7,085 

1 

09230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 



20 

1,342 


INTRA-DISTRICT EQUIPMENT 
5 61241 


SECTION TOTAL 

1NTRA DISTRICT CLASS I / IV 

* * * * PROJECT TOTAL * * 


316 


3 1 6 


22,709 


****** N A R R A T I V E ****** 

IIH£_BI,ICRiPTigN_OF = PROJECT_AND_£ROJECT = LOCATigN = FOR_SyMMARY = ByDGET: 

THIS PROJECT INCLUDES ALL TIME CHARGEABLE FOR STAFF ASSIGNED TO THE 
SAFETY TASK FORCE TO PARTICIPATE IN TASK FORCE ACTIVITIES. 

EE2JI£I_§2HtI_HMii_ggJECUVEs s 

FACILITY INSPECTIONS, MONTHLY MEETINGS, ACCIDENT INVESTIGATION, ETC., 
ASSOCIATED WITH THE DISTRICT'S SAFETY TASK FORCE. 

THE TASK FORCE WILL HOLD 12 MEETINGS AMD INSPECT ALL FACILITIES IN FY 
94-95 . 

ESS i I£I_£2MEkIII2N_DAll: 


THIS IS AN ONGOING PROJECT. 







FB20RP7R SANTA CLARA VALLEY WATER DISTRICT 

RUN DATE: 05/19/94 FISCAL 94-95 BUDGET REPORT 

RUN TIME: 13:17 


FUND: 500 
PROGRAM: 1 
PROJECT: 6505106 


PROJECT: SAFETY COMMITTEE 

RISK/INSURANCE TRUST C/Y 
ADMINISTRATION 


COORD: DEBBIE BANCROFT 
02240 

RISK MANAGEMENT DIVISION 







. FISCAL 1993-94 - 

. FISCAL 

1994-95 -- 

SECT -ORG- 

ACCT - 

' * “ ■ 

•-- ACCOUNT DESCRIPTION . 

HOURS BUDGET $ YTD ADJ $ 

TOTAL $ HOURS 

AMOUNT 

DISTRICT LABOR 








1 04230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


40 

2,808 

1 07100 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


100 

6,067 

1 07220 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


4,600 

272,619 

1 07230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


1,000 

60,237 

1 07240 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


1,000 

71,524 

1 07250 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


150 

9,118 

1 07260 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


100 

8,656 

1 08230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


40 

2,951 

1 09230 

61230 

000 

EXPENSED 

LABOR/OVERHEAD 


20 

1 ,342 


SECTION TOTAL 7,050 435,322 


INTRA-DISTRICT EQUIPMENT 

5 61 241 INTRA DISTRICT CLASS I/1V 


12,831 


* * * * PROJECT total * * * * 


7,050 448,153 


****** |g ^ 


R A 


y g ****** 


BRIEF DESCRIPTION OF PROJECT AND 


PROJECT LOCATION FOR SUMMARY BUDGET: 


THIS PROJECT INCLUDES ALL TIME CHARGEABLE FOR STAFF TO ATTEND SAFETY 
COMMITTEE MEETINGS, TAILGATE SAFETY MEETINGS, OTHER SAFETY MEETINGS 
AND INSPECT DISTRICT FACILITIES. 

ERT_GO A L S_AND_OBJEC T 1VES : 

SAFETY COMMITTEE MEETINGS AND TAILGATE SAFETY MEETINGS AND 
INSPECTIONS OF FACILITIES. 


MEASURABLE TASKS AND COMPLETION DATES: 


QUARTERLY MEETINGS OF SAFETY COMMITTEE, TAILGATE MEETINGS BIWEEKLY 
AND FACILITY INSPECTIONS IN FY 94-95. 

I_COMPLEHON_DATE : 

THIS IS AN ONGOING PROJECT. 


PROJECT: 6505106 
RUN DATE: 05/19/94 
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ADMINISTRATION SAFETY COMMITTEE 

RISK/INSURANCE TRUST C/Y 












